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PREFACE. 



IN view of the importance of the railway track which carries the enor- 
mous railway traffic of the United States, and in view of the amount 
of engineering and technical work involved in the construction and main- 
tenance of the track, it may appear somewhat strange that the technical lit- 
erature on the subject should be so limited. The first practical and com- 
prehensive book on track and maintenance work as a whole was "The 
Roadmasters' and Section Masters' Guide," written in 1871 by Mr. W. S. 
Huntingrton, and revised and enlarged some years afterward by the late Mr. 
Charles Latimer. This was followed in 1886 by "Track,** written by Mr. 
W. B. Parsons, and this book had a very extensive sale, but has now been 
out of print for some years. This book is familiar to every engineer on 
railway work, but its scope was somewhat limited, and in many respects 
it is now behind the times. Probably the only other comprehensive work 
on the subject is "The Trackman*s Helper,** written by Mr. J. Kindelan» 
being a practical book intended specially for the use of section foremen. 
It is true that there is a fairly extensive, but scattered, literature consist- 
ing of books and pamphlets on various individual details of track and track 
work, but the majority of these have only a limited circulation, while the 
men who have collected a number of such works have rarely the time or 
opportunity to study and digest them. 

For these reasons, and from the fact that inquiries are being continually 
made for a modern comprehensive book on track work, it appears that 
there is a large field open for the introduction of a work of this character, 
and it is to meet this demand that the present book on "Track and Track 
Work*' has been prepared. The aim of the writer (who is the author of 
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other works on matters connected with railway track and its improvement) 
has been to treat the subject as comprehensively as possible. The book, 
therefore, includes not only the systems which are everywhere applicable, 
and the general principles underlying track work, but also includes the 
numerous details of material, appliances and work, and the various methods 
of practice, which vary on different roads and in different sections of the 
country. It is thus fully representative of modem practice and standards 
on railways in all parts of the country. The various subjects included are 
treated not merely in a descriptive but also In a critical manner, with re- 
marks upon the advantages and disadvantages of individual appliances and 
methods of work. A glance at the table of contents will show the general 
scope and arrangement of the book. 

It would be impracticable to mention each and every railway officer and 
manufacturer of railway material who has furnished information to be 
made use of in this book, but the author takes the present opportunity to 
extend thanks for all information furnished. 

E. E. RUSSELL TRATMAN. 

New York City, January, 1897. 
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CHAPTER I.— INTRODUCTION. 



The railway System of the United States now aggregates about 181,000 
miles of railway, with 237,000 miles of track. The traflie over this system 
amounts to nearly B00,000 train miles in a year, while the importance of 
the railway service to the community at large is shown by the fact that 
about 1% of the total population is employed in this service. It will be at 
once seen that the maintenance of 237,000 miles of track to keep the rail- 
ways In normal condition for traffic is a stupendous work, and one which 
affords great opportunities for the exercise of good judgment and executive 
ability in combining efficiency and economy in the conduct of the work. 

The track upon which all the traffic has to be carried is one of the most 
important essentials of a railway, and yet the importance of the track and 
track work in their relation to the operation of the railway, and the pro- 
portion which the expenditures on track maintenance bear to the total 
operating expenses, are not as generally recognized as they should be, even 
by railway officers. 

To many men the track consists of two lines of rails laid upon wooden 
cross ties; and the track work consists in attending to the spiking and 
bolting of the rails and the occasional tamping of the ballast under the 
ties. A glance at the table of contents of this work will suffice to show 
the variety of items included in track equipment, and the variety of the 
work required to be done in keeping the track up to condition for the 
traffic. In addition to all this, however, account must be taken of the 
care and forethought involved in devising the best and most economical 
materials to be used, and the best and most economical methods of con- 
ducting the work under the various conditions of construction and opera- 
tion which prevail on different railways. The bridges, stations, locomo- 
tives, cars, etc., are all prominent features, and attract more or less 
attention for praise or blame as to their condition, but the track is rarely 
in evidence and receives little thought from the passenger or the average 
man, except when its particularly bad condition attracts attention by 
causing a noticeaibly uncomfortable motion to the train. In too many 
cases, also, it is taken for granted that any laborer not specially good 
for any other work can be properly employed on the track, it being as- 
sumed that when once the railway Is built there need be but little work 
done upon it to keep it in condition, although it is almost universally rec- 
ognized that a considerable amount of skilled labor Is required to keep 
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the motive power and rolling stock equipment in condition for eafe and 
economical service. It is, therefore, desired here to call attention to the 
importance and responsibility of the work of the engineer of maintenance 
of way,, the roadmaster, the section foreman and the section men, and to 
the relation of their work to the operation and financial conditions of the- 
railway. 

The proportion which the charges for maintenance of way and structures 
bear to the total operating expenses of American railways is usually high,, 
and this is due in large measure to the fact that a majority of the road& 
have been built in the first place with regard to inamediate cheapness of 
construction rather than to ultimate economy in operation. The condi-^ 
tions under which the railways have been built, often in advance of the 
prospective traffic, have, on the whole, fully warranted the carrying out 
of the work on this principle. On the other hand, however, in too many 
cases the mistake has been made of allowing the original style of con-^ 
fitruction to remain unaltered and unimproved long after the traffic has- 
exceeded that originally provided for. The result of this is that the road 
has to sustain an undue continual charge fQr maintenance. In fact, ex- 
cept on the main tracks of the large trunk lines, the conditions now pre- 
vailing are but little changed from or improved upon those which obtained 
in 1856, when HoUey and CJolburn in their excellent work on "European 
Railways," presented strong facts and figures to show that the greater 
economy in maintenance expenses on European railways was due in the 
main to the permanent character of the construction and the important 
part which was played by the civil engineer. To quote from that bookr 
"The construction account can never be closed until our railways are huilt^ 
To attempt it only involves a destruction account of fearful magnitude. 
Under our present system we are perpetually rebuilding our railways, not 
reaching the *lif e* of our works, and thereby running capital to waste. A 
better system will strike at the root of this evil by correcting, not nursing,, 
the defects of our permanent way (track)." It was pointed out that works 
which eat themselves up in expenses as fast as do many of those in thi» 
country must be founded on a low standard of engineering. This was; 
considered to have been due to the main desire having been to do the most 
work for the least money (without much regard to the quality of the work: 
done), and to the failure to recognize the value of good engineering skill. 
The extravagant maintenance expenses were characterized as "a reproach 
upon our civilization." 

Allowing for the facts that these remarks were made 40 years ago, and 
that great improvements have been made in recent years, and also al- 
lowing for the difference in conditions in this country and in England (or 
in Europe generally), it must be admitted that there is even now far too- 
great a proportion of our railways on which the enormous drain for main- 
tenance expenses could be and should be stopped by large direct expendi- 
tures for permanent work and improvements if the economic principles in- 
volved were properly understood and carried out. 

As shown by the brief summary of statistics at the end of this chapter, 
the traffic on all the railways of the United States for the year ending 
June 30, 1895, aggregated 766,856,853 train miles, and the operating expensefip 
amounted to 67%% of the gross earnings from operation. The largest item' 
In the expenditures for operation is that of "conducting transportation, 
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which includes all train and station service, and this was 60% of the total 
expenditures, while the expenses for maintenance of way and structures- 
amounted to 20% of these total expenditures for operation. On analyzing 
the details of these figures it is found that repairs to roadway aggregate 
10.3% of the entire operating expenses, while tie renewals aggregate 
3% of the same expenses. A consideration of the fact that the maintenance 
work on track and structures absorbs 20% of the operating expenses, and 
that half of this is for ordinary roadway repairs (exclusive of rail and tie 
renewals, etc.), will show the relation which the management of the main- 
tenance department bears to the financial affairs of the railway company. 
Bearing this in mind, it becomes evident that great importance should at- 
tach to the proper management and conduct of this department. 

These general averages for the railway system as a whole serve to indi- 
cate the general trend of the proportion of expenses, but they are of little 
use for application to individual cases, and railway officers should have 
fiuch statistics worked out and recorded for their own lines. Few figures- 
are available as to the actual relation of maintenance-of-way expenses to 
the financial affairs of individual railways, but from some such figures it 
appears that from 1890 to 1895 the expenditures on maintenance-of-way, in- 
cluded in operating expenses (and exclusive of any such expenditures 
charged to the capital account), averaged from $600 to $1,000 per mile of 
railway per year, or from 17 to 25% of the total operating expenditures, 
and from 10 to 17% of the total expenditures. These figures are only ap- 
proximate, owing to differences In methods of making up such accounts and 
in the items included, as well as to differences in conditions of track and 
traffic. The following figures were given by the author in a paper on "The 
Relations of Track to Traffic on American and Foreign Railways," read 
before the New York Railway Club in December, 1896: 

Cost of Malntenance-of-Way Per Tear. 

Per Mile of Road. Per Traln-Mlle. 

Railways. Cts. 

Pennsylvania Lines $2,600 8.896 

Pltchburg 1,509 

Vandalla (main line) 1.400 

Columbus, Hoc. Vail. & Toledo 763 

Delaware, Sus. ft Schuylk 6.S3 15.4 

Pitta., Sben. ft L,. Brie 615 16.0 

Liouisy., E^vansT. ft St. Louis 619 

Colorado Midland 612 

Cbl., Burl, ft Kan. City 600 to 1,000 

Grand Trunk 575 

Pblla., Read, ft N. Bng 550.76 11.495 

Chicago ft Northwestern 541.90 19.0 

Canadian Pacific 469 23.0 

Chicago ft W. Mich 30.3.76- 10.5 

International ft Gt. Northern 26 

A defect which is common to a large majority of railways is the lack 
of proper relation of the track to the traflac which it carries. Train loads^ 
wheel loads, speeds and number of trains have in many cases steadily in- 
creased, while at the same time little or nothing has been done to improve 
the track in proportion to the extra strain and wear to which it is subject- 
ed. On many main lines there is, it is true, a very excellent and substan- 
tial track construction, second to none in this or any other country, but the 
aggregate length of such track Is but a small proportion of the total mile- 
age of railway track carrying heavy trafflc. Within the past few year« 
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there have been marked advances in track construction, notably in tlie use 
of heavier rails and of metal tie-plates, and in the introduction of improve- 
ments in frogs and switches, to insure a smaller expense for maintenance 
work, and a greater safety in the movement of trains. The improvement 
in track, however, has not kept pace with the growth of traffic and the in- 
crease of wheel loads and train loads, for the reason that the relation of 
the track and its maintenance to the safety and speed of trains, the train 
loads which can be hauled, and the economy of operation, are matters 
which (as already noted) are very generally overlooked by the financial and 
executive officers of railway companies. Practical experience, however, 
has conclusively shown the importance of good and smooth track ioT secur- 
ing the maximum work by locomotive equipment, and the fact is coming 
to be recognized that the poorer the track the greater will be the expenses 
of maintenance, owing to the inability of the track to sustain the weight 
and shocks to which it is subjected. In fact, heavy expenditures for more 
powerful locomotives may in some cases be avoided by lighter expendi- 
tures to bring the track into such condition as to enable the equipment al- 
ready on hand to handle the heavier traffic. The economy in maintenance 
expenses resulting from a substantial track construction increases in pro- 
portion to the traffic which is carried. 

The heavy train loads and wheel loads of modern traffic have, as an aver- 
age, been increased without relative increase in strength of track, and be- 
yond the safe and economical capacity of any but the largest trunk line 
tracks, and it is an undoubted fact that on many roads the track is far 
below the requirements for safety and economy. The prevailing tendency 
is to increase the loads without consideration of the condition of the track, 
and on many roads the track is now far below the condition required for 
the safe and economic handling of the traffic. This means that the reduc- 
tion in transportation expenses attained by increasing the train capacity 
is apt to be more than offset by the increased liability to accident and the 
increase in expenses for maintenance-of-way. The comparative lightness 
of the track of many American railways which use very heavy locomo- 
tives has frequently been commented upon, both in regard to the danger 
of derailment and to the increased cost of maintenance. The conditions ot 
safety and maintenance, however, vary according to the nature of the road 
and the traffic, as a light track which would be safe on straight and level 
line, where the trains run easily, might be dangerous and expensive on a 
line with sharp curves and steep grades over which the engines work very 
heavily. On the other hand, a well-laid and maintained track may give 
better service than a^ relatively heavier track with low joints, worn ties and 
loose ballast. 

In 1896 the author made a somewhat extended investigation as to exist- 
ing standards of track derails, and the results of this investigation were 
published in tabulated form with numerous comments and notes, in "Engi- 
neering News," New York, June 25, 1896. These tables are given as an ap- 
pendix to this book. On the whole the showing made by this record ap- 
pears to be satisfactory, but, unfortunately, the standards thus adopted 
represent, as a rule, not the actual track construction over the entire main 
line mileage of the several railways, but only that of a portion of the mile- 
age, which portion Is gradually increasing as renewals are carried on to 
meet the requirements of traffic. The other and older portion of the exist- 
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Ing track is in very varying condition as to material and maintenance, and 
it must be admitted that light and worn rails, decayed and worn ties, a 
heterogeneous collection of frogs, a skimped amount of. ballast and other 
defects are too often to be seen on important lines. This is due largely to 
financial conditions (the various good and bad reasons for wliich need not 
be considered here) and to the ^Etct that the transportation or traffic de- 
partments have in general received much more and much closer attention 
than the roadway department. 

For instance, the standards in weight of rails cannot be considered as 
more than meeting the demands for present requirements (with a very 
few exceptions), and it must be borne in mind that very few railways have 
their standard rail or standard track yet laid over more than a portion of 
their systems, while the lighter track has still to carry the increased traffic 
and loads, as already noted. It is this latter state of affairs which is re- 
sponsible for so many of our railway accidents, and for the Eu- 
ropean prejudice against 'the American type of track. 

The attention of managers and other higher officers should be called to 
the necessity for and advantages of the more rapid extension of improved 
tstandards for track construction. This subject has been treated of at some 
-considerable length in the paper already referred to, on "The Relation of 
Track to Traffic on American and Foreign Railways," read by the author 
before the New York Railway Club in December, 1896, in which paper the 
general question was discussed and details were given of actual conditions 
fairly representative of existing practice. 

It is encouraging to note that there is an increasing recognition of the 
fact that the management of the track department should be in the hands 
of engineers, and not merely in the hands of men who have shown them- 
selves to be somewhat above the grade of the ordinary section foreman. 
This question, however, is fully discussed in the chapter on "Organization," 
but it may be well to point out 'here that there is still a strong and regret- 
table tendency on the part of financial and executive officers to ignore the 
special qualifications and responsibilities of the men they have entrusted 
with this department. The ignoring of recommendations and the cutting 
or disallowing of requisitions are specially faulty features of this practice, 
showing that these officers fail to put faith in the men who are in practical 
charge of the work and are consequently best fitted to know the require- 
ments of the road. This action is partly due to the old system, under 
which the men in charge of the roadway had little recognition or authority, 
and partly to the fact that the higher officials are rarely educated in the 
principles of railway economics, and fail to understand that a present 
wholesale cutting of expenditures may mean a greatly disproportionate in- 
crease in the future, or that a present large expenditure may result In a 
material and far reaching economy in future expenses. 

One thing which the engineer, roadmaster, superintendent and other 
technical officers have to fight against is the almost universal confusion of 
the meaning of the terms "cheapness" and "economy" by directors and non- 
technical officers. The general idea of such men is that if they buy certain 
supplies at a less price than estimated or recommended, or cut down some 
of the requisitions, they are practising a commendable economy, whereas 
it is very probable that they are wasting money on inferior articles and 
hastening the time when larger expenditures will be required. It is hard 
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to convince them that to pay $2 instead of $1.50 for a tool Is a decided 
economy, or that if a requisition for ties is cut in half the distribution of 
the number where renewals are absolutely necessary will leave the track 
in little better physical condition than before. The technical officers should,, 
however, have the courage of their convictions, based upon their personal 
knowledge, and should press their arguments home upon the directors, Iri- 
an endeavor to convince them of the requirements of the case. In regard 
to requisitions, the responsible officer shotild not let one pass to his superior 
office^, or to the directors, etc., without being convinced that it is fair to the 
company and the road, and that he can sustain it if it is called in question.. 

He should at the same time be acquainted with the financial conditions 
of the company, and regula-te his requisitions accordingly, so that these 
may not be radically cut down by the executive officers, when he might 
himself have distributed the cut more judiciously and to better advantage^ 
In times of financial stringency the above noted tendency to cut down ex- 
penses on a large scale is particularly apparent, with the too frequent re- 
sult that there is a deterioration in the physical condition of the property,, 
which, besides the loss of reputation to the railway, will very, generally 
render extra expenses necessary to bring the road back to reasonably 
proper condition. It should be recognized as an absolute fact that the- 
poorer the track the greater will be the expenses for maintenance, owing" 
to the inability of the track to sustain the weights and shocks to which it 
is subjected. 

The object of the officer in charge of maintenance work should be to do- 
the best work possible with the amounts appropriated for his use. If the 
company is rich he may turn his attention to important works or measures 
for the general improvement of the line, by which large expenditures will 
result in material economy in the future. If the company happens to be 
in a bankrupt condition or the road is in the hands of a receiver it should" 
be his particular aim to get the best possible results with the least possi- 
ble expenditure. Many railways, owing to poor financial conditions, have 
to get on in the track and other departments with very limited means, 
and the officers of the departments have to carry out their work in a sort 
of "hand-to-mouth" way that is by no means conducive to good or econom- 
ical work, though it may be a matter of necessity. On the other hand, 
many roads apparently consider that with the road once built, expendi- 
tures for the track should cease, and while authorizing the expenditure of 
large sums for additional locomotives, over-decorated rolling stock, new^ 
works, and for passenger and freight competition expenses, in which econ- 
omy might well be exercised, they are not willing to authorize additional 
expenditures in track work, even if the actual economy of such expendi- 
tures can be clearly shown. On many important roads, of course, things 
are very different, but under the above conditions of service, the engineers- 
and superintendents of railways which cannot pay, and of those which 
can, but will not. pay for needed improvements, have to do the best they 
can with the material they have or can get, instead of with what they de- 
sire or need. The importance of the maintenance department is perhaps 
not understood so thoroughly by any one as by the men in charge of that 
department on a road where light track, heavy traffic and frequent ad- 
monition to keep expenses down, together with a constant sense of re^ 
sponsibility in case of accident, make railway work anything but an easy 
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problem. Men in such positions are often largely instrumental in the suc- 
cessful operation of the road, but their work and responsibility are usually 
but little known outside of their own offices. 

A somewhat potent factor in the tendency to improve the track is the 
introduction of higher speeds, since such conditions cause the rails to cut 
out the ties and disturb the ballast so that the maintenance expenses in- 
<:rease to a marked extent where a material increase of speed is introduced 
for traffic over a somewhat light track. Where a substantial track con- 
struction is introduced, however, the subsequent cost of maintenance is 
likely to decrease in spite of the higher speeds. 

Throughout this book there are given numerous rules and instructions 
as to methods of work, but it must be distinctly understood that no rule can 
be made universally applicable or should be blindly followed. Owing to 
iocal conditions of track, traffic, labor, etc., a method which may be the 
hest practice in one case may be entirely unsuitable in another, so that 
•each man must think for himself. He should not adopt a method simply 
because he finds it described in print, or assume that another method is 
wrong simply because it could not be applied to advantage on his own 
road. The engineer and roadmaster should comprehend the principles 
-underlying their work, should be familiar with the general rules of prac- 
tice, and should take into consideration the conditions under which the 
work Is to be done. Then, upon this basis, they should adopt or devise 
:such methods as will give the best and most economical results under the 
-conditions prevailing on their own roads. It will be seen, therefore, that 
there is ample scope for^a man to exert his skill and his executive ability 
in the conduct of the mainlenance-of-way department. 

In concluding this introductory chapter, the author gives the following 
summarized statistics, compiled from the report of the Interstate Com- 
merce Commission for the year ending June 30, 1895: 

AMERICAN RAILWAY STATISTIOS, 1895. 

-Single track f .* 180,658 miles. 

Second track 10.640 " 

Third track 975 " 

Fourth track 733 •• 

Yard tracks and sidings 43,888 
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Total mileage operated .• 236.894 /' 

Employees. No. per mile Tatal 

of line, number. 

General administration 18 32,525 

Maintenance of way and structures 128 226,839 

Maintenance of equipment 88 155,630 

-Conducting transportation 204 362,419 

Unclassified 4 7.621 

Total 442 785,034. 

General officers 34,352 

Station agents, operators, and dispatchers 123,567 

Enginemen, firemen and trainmen 157,731 

'Shopmen 151.966 

Trackmen : 

Section foremen 29,809 

Sectionmen 155,146 

Switchmen, watchmen and flagmen 43,158 

228,113 

Miscellaneous 89,134 

Total 785,034 
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Traffic. 

Passengers carried 507,421,362 Passenger train mileage 

Passengers carried one mile. 12,188,446,271 Freight train mileage .. 

Freight carried, tons 696,761,171 Total train mileage 

Freight carried one mile 85,227,515,891 



317,565.615 
449,291,238 
766,856,858 



Earnings and Expenses. 

„ , . Per mile of line. 

Gross earnings from operation $6,050 

Operating expenses 4^083 

Net income 316 

Percentage of operating expenses to gross earnings 

Total Expenditures for Operation. 

I Per cent.- 

Op. exp. 

Maintenance of way and structures .19.84 

Maintenance of equipment 15.68 

Ck>nducting transportation 59.41 

General expenses 4.95 

Unclassified 0.12 



Total exp. 

13.28 

10.50 

39.76 

3.31 

0.08 



Total operating expenses 100.00 

Fixed charges 



Total expenditures 



33.07 
100.00 



Expenses for Maintenance of Way and Structures. 

I Per cent. 1 

Op. exp. Total roalnt. exp. 



Repairs of roadway 10.32 



Rail renewals 

Tie renewals 

Repairs and renewals of: 

Bridges and culverts 

Fences, road crossings, signs, cattleguards 

Buildings and fixtures 

Docks and wharves 

Telegraph 

Stationery and printing 

Other expenses 



1.51 
2.98 

2.29 
0.52 
1.66 
0.24 
0.14 
0.03 
0.31 



Total. 
$1,075,371,462 
725.720,415 
56.116,259 

67%% 



Total. 

$143,976,344 

113,788,709 

431,148,963 

35,907,017 

899,382 

$725,720,415 
358,551,762 

$1,084,272,177 



Total. 



51.63 


$69,106,141 


7.56 


10,124,633 


14.88 


19,900,837 


11.44 


15,312,954 


2.62 


3,508,856 


8.31 


11,127,444 


1.19 


1,590,635 


0.68 


906,348 


0.16 


222,495 


1.53 


2,053,498 



Total 20.00 



100.00 



$133,853,841 



CHAPTER 2.— ROADBED CROSS SECTIONS. 



The general work of the construction of the railway does not come 
within the scope of this book, but it is assumed that the cuts and em- 
bankments have been made and completed to the level of the subgrade, 
and finished off to the required grades as laid down on the oflicial profiles. 

The width of roadbed (by which is meant the surface at subgrade) is 
from 26 to 32 ft. for double track and 14 to 18 ft. for single track 
on embankments; while in cuts it is from 28 to 33 ft. for double 
track and 18 to 22 ft. for single track. The minimum widths, however, 
should be 18 ft. in rock cuts, 20 ft. in earth cuts, and 16 ft. on embankments. 

The surface at subgrade is almost invariably crowned at the middle to 
drain off water to the sides, the only exception of which the writer is 
aware being on the Eastern Railway of France, where the surface is 
made slightly concave, and tile drains are led from the bottom of the hol- 
low to the face of the bank. The roadbed may be formed in different 
ways to throw off the water reaching it through the ballast: (1) It may 
have one or more planes from each side to the center; (2) it may have a 
curved surface, with a rise of 3 to 6 ins. for single track and 6 to 8 ins. 
for double track; or (3) it may have a flat center portion, with planes each 
side to the ditch. In regions of ordinary rainfall the best plan is to give a 
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slope, as it will throw oflf water better than a flat curve. The more solid 
and compact the surface of the roadbed is made before the ballast is ap- 
plied, the better will be the drainage, and the latest specifications pre- 
pared by Mr. Katte, Chief Engineer of the New York Central Ry., re- 
quire the subgrade to be as nearly homogeneous in composition and con- 
sistency as practicable, for a depth of 18 to 24 Ins., solidified to uniform 
resistance by thorough ramming or rolling, and truly graded in regular 
drainage planes, having a rise of 6 ins. for a double-track roadbed 27 ft. 
wide on a bank. In some cases the roadbed is inclined on curves to give 
the proper superelevation to the track, but this practice Is not general. 

In some cases the slope of the roadbed is continued to meet the toe of 
the slope in cuts, but with earth or other poor ballast, and in country 
with ordinary rainfall, it is better to have a ditch reaching well below sub- 
grade, so as to effectually drain the roadbed. The drainage of the track 
is effected by the ballast, the crowning of the subgrade, and by side 
ditches in cuts, which latter carry away the water from the ballast and 
roadbed, and this drainage is one of the most important items in maintain- 
ing a good track, its importance increasing as the quality or quantity of 
the ballast decreases, and increasing also in relation to the extent of rain- 
fall. Climatic conditions are, of course, to be considered in designing the 
form of cross- section of roadbed, heavy ditching not being required in dry 
regions with light soil. On roads through country with a moderate rain- 
fall, the ditches should, nevertheless, be of ample capacity to carry off 
the storm water in occasional heavy rains. The ditches should be par- 
allel with the track, not made to wind around stumps or boulders, and 
must be graded so as to pass all water freely and to thoroughly drain 
the roadbed and keep both ballast and roadbed firm and dry. The width 
should increase towards the ends, and if the standard width does not give 
sufiScient capacity, the ditch should be widened on the outer side. 

The distance from the rail to the ditch varies according to the nature of 
the soil, and the bottom should be about 16 to 24 ins. below the crown 
of subgrade. An average arrangement in ordinary material is a distance 
of 7 ft. from the rail to the edge of a ditch 24 ins. wide on top, 18 ins. wide 
on the bottom, with the bottom 8 ins. below center of roadbed on single 
track, or 12 Ins. on double track. In wet cuts the ditches may be lined 
with cement, or, in narrow cuts (especially where the earth slides or 
bulges) they may be lined with plank or old ties, with struts across the 
top. Subdrains of tile, brush, or wooden boxes may be laid as required. 
Where it is necessary to carry water from the ditch on one side to the 
ditch on the other side of the track, or from a center ditch to the side 
ditches (as on double track), box drains of wood are laid in the ballast. 
These box drains are usually 12 x 12 ins. inside, 12 to 16 ft. long, made of 
2-in. plank, with the ends sloped to conform to the slope of the ballast, 
and having four or six flat strips, 2 x 6 x 16 ins. across the top. The 
ditches may be carried under road crossings by cast-iron pipe, clay 
sewer or culvert pipe, or wooden box drains. The first is preferable, as 
wood soon rots and lets dirt fall in to clog the drain, and clay pipe is li- 
able to be broken, as there is generally very little cover over it. The size 
of the pipe varies according to the amount of water to be carried, but 
is generally 6 to 10 ins., while the box drain is usually about 8 x 10 ins., 
having plank sides and bottom, and a top of cross strips nailed close to- 
gether 
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New York Central Ry. (Fig. 1).— The roadbed is 26 ft. wide. Upon this 
is a 6-in. course, 25 ft. wide, of rougli quarry spawls, 4 to 6 ins. in 8ise» 
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Fig. 1.— New York Central & Hudson Riyer Ry. 

closely laid, like the foundation of a telford road; on this again is a 12-in. 
course of 2-in. broken stone, filled in to the tops of the ties. 

Pennsylvania Ry. (Fig. 2).— The roadbed is 19 ft. 2 ins. wide for single 
track, 31 ft 4 ins. for double track, 43 ft. 6 ins. for three, and 55 ft. 8 ins. 
for four tracks. It has a slope of 1 in. in 4 ft. from the centre to the edge 
of the ballast, and then a berme of 6 to 1 slope, 3 ft. 6 ins. wide, to the 
«dge of the ditch or bank. The ballast is 12 ft. 2 ins. wide for single track 
and 8 ins. deep under the ties, but is not shouldered out beyond the ends 
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(jimtl Ballast 
Fig. 2.— Pennsylvania Ry. 

of the ties. With more than one track the stone ballast is filled in for 
the full width, but gravel is sloped down between the tracks. In soft 
plapes cinder ballast is used until the roadbed has settled and become 
consolidated. The standard section, as shown, has a well-formed ditch, 
but for single track with light traflic there is no ditch. The quantity of 
ballast in cubic yards per mile is as follows: 

One 

track. 

Stone 2,315 

Gravel 1.900 

New York. New Haven & Hartford Ry. (Fig. 3).— This has a fiat road- 
bed 30 ft. wide for double track, with no ditch. Stone ballast is level with 
the tops of the ties and shouldered out 12 ins. beyond their ends, while 



Two 


Three 


Four 


tracks. 


tracks. 


tracks. 


5,300 


8,500 


12,260 


4,076 


6.960 


10.186 
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Oravel Ballast. I Stone Ballosh 

Fig. 3.~New York. New Haven & Hartford Ry. 



_gravel ballast is sloped to 4 ins. below the tops of ties at their ends, form- 
ing a ditch between tracks on double track, long box drains being placed 
At intervals to carry the water to the sides. 
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Lake Shore & Michigan Southern Ry. (Fig. 4).— The roadbed is 32 ft 
wide for double track, or 47 ft. 6 ins. over the ditches in cuts. The bal- 
last is of gravel, sloped down between the tracks, and in cuts it is carried 
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Fig. 4.— Lake Shore & Michigan Southern Ry. 

out to the edge of the ditch, which does not seem to be advisable. The bal- 
last is 12 ins. deep under the ties in cuts, and 6 ins. on fills. The quantity 
of gravel in cubic yards per mile is as follows: 



Single track. 
3,749 



-In cuts.- 



Double track. 
6,917 



Single track. 
2,165 



■On flUs.- 



Double track. 
4,171 



Baltimore & Ohio Ry. (Fig. 5).— The single-track roadbed is 
19 ft. 1% ins. and 17 ft. 1% ins. wide for cuts and fills, respect- 
ively, and the double-track roadbed is 31 ft. 1% ins. and 29 ft. 
1% ins. wide, no ditches being used. Stone and cinder ballast 
<the latter for side tracks) are shouldered out 3 ins. beyond the 
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Side Track. 
Fig. 6.— Baltimore ft Ohio Ry. 



Main 
Thack, 



ends of the ties, while gravel is given a rounded surface, touching the bot- 
toms of the ends of the ties. The depth of ballast is 12 ins. under the 
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ties, and on curves each track has its rails on a separate plane, and ihe^ 
ballast is 12 ins. deep under the lower rail. Stone and gravel ballast are 
sloped down between the tracks. 

Chicago, Burlington & Quincy Ry. (Fig. 6).— The single-track roadbed 
is 16 ft. wide, with a rise of 4 ins. at the middle. Burnt clay ballast is. 

]^:::::::7^'SJ?::::::^"^ 

<^^ ^^ 

Fig. 6.— Chicago, Burlington & Quincy Ry. 

laid 8 ins. deep under the ends of the ties, and shouldered out about lO 
ins. beyond their ends. The cut shows tile subdrains under the ditches. 

Illinois Central Ry. (Fig. 7).— In using earth ballast it is filled in 4 
ins. over the middle of the ties, flat on top, and sloped down under the rails 
to the bottom of the tie at the ends, extending thence 5 ft. to toe of slope,. 

Earth Ballast, Cut. 
 ^,,,ia ^B'jeWn" ^ 

Earth Ballast, 
to 



Gravel Ballast. 
Fig. 7.— Illinois Central Ry. 




or 4 ft. to edge of bank. With fine gravel the section is similar, but filled 
in only 3 ins. over the ties, 10 ins. deep under the ties, sloped IMi to 1 and 
leaving 6 ins. between edge of ballast and edge of roadbed. 

Southern Pacific Ry. (Fig. 8).— The single-track roadbed is 18 ft. wide in 
cuts, while in fills it is 15 ft, 14 ft. 6 ins. and 14 ft. for stone, gravel and 
earth ballast, respectively. There is a depth of 8 ins. of ballast under 
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Broken Stone Ballast. travel Ballast. 

Fig. 8.— Southern Pacific Ry. 



the middle of tlie ties. Stone ballast is shouldered out 6 ins. 
beyond ends of ties, and sloped 1 to 1. Gravel is filled in 
about 2 ins. over middle of ties, and sloped nearly to the bot- 
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torn at the ends of ties. Earth is filled in over the ties and 
sloped to the bottom at the ends, and thence sloped 12 to 1 to the top of 
the bank. At stations fine sand or engine cinders are filled in oyer the tiei 
between rails and tracks. The edges of banks are rounded off. 

Atchison, Topeka & Santa Fe Ry. (Fig. 9).— The single-track roadbed 
is 22 ft. wide in cuts and 18 ft. 8 ins. wide on banks. The ballast, is 10 
ins. deep under the ties, and gravel and stone are level with the tops of 
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Half Fill. Half Cut. 

Fig. 9.— Atchison, Topeka & Santa Fe Ry. 



the ties and shouldered out 6 ins. beyond their ends, the stone being 
sloped 1 to 1, and gravel 1^ to 1. Burnt clay and cinder baUast are 
formed the same as gravel. Earth is filled in over the middle of ties and 
sloped to bottom of end of tie, and thence 6 to 1 to edge of cut or bank. 

Minneapolis, St. Paul & Sault Ste. Marie Ry. (Fig. 10).— The single-track 
roadbed is 12 ft. wide, crowned 0.2 ft., and having 6 ins. of ballast under 
the centre of the ties. The width is 20 ft. c. to c. of the ditches, which 
are 2 ft. deep. Gravel is filled in 1 in. over the ties and sloped to 3 ins. below 
top of ties at ends, shouldered out 12 ins. beyond the ends, leaving 12 ins. 
between ballast and edge of ditch. Sand ballast is filled in level with tops 




Sand. 



Gravel. 




Fig. 10.— Minneapolis, St Paul & Sault Ste. Marie Ry. 



of ties, shouldered out 12 ins., and rounded to the edge of the ditch, an 
arrangement which seems likely to cause the sand to flow into the ditch. 
Earth or loam is filled in 2 ins. over the ties at the middle, and sloped under 
the rail to the bottom of end of tie, and thence to edge of ditch. In places 
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where it was necessary to excavate to a depth of 1 to 3 ft. in sandy ground, 
the roadway was made 28 ft. wide at subgrade, with ditches 8 ft. wide 
and 2% ft. deep. 

The Southern Ry. has a standard single-track roadbed 18 ft. wide be- 
tween toes of slopes of cuts; the surface being curred, with a rise of 8 
ins. 3tonc ballast Is laid to a depth of 8 Ins. under the ties. The ballast 
is level with the tops of the ties, and rounded oft from their ends to a 
bottom width of 16 ft The Chicago & Alton Ry. slopes its roadbed with 
a rise of 3 ins. for single track and 5 ins. for double track, putting 10 ins. 
of stone or gravel ballast under the middle of the ties and shouldering 
It out 12 ins. beyond their ends, while between the tracks it is level with 
their ends. The Richmond, Fredericksburg & Potomac Ry. has a single- 
track roadbed about 16 ft. wide, with gravel ballast sloped from edge 
of ditch to bottom of tie, leav'ng the ballast flat for 3 ft. 2 ins. between 
the rails. The ditch is formed by a slope from the roadbed to toe of cut, 
the bottom being 30 ins. below top of tie and 20 ins. from edge of roadbed. 
The gravel ballast is 10 ins. deep under the ties. 

The Cleveland, Cincinnati, Chicago & St. Louis Ry. has a somewhat 
unusual cross section of track with stone and gravel ballast. Stone ballast, 
as a rule, is filled in level with the tops of the ties for the entire length 
of the ties, and then either sloped down from the ends or shouldered out 
8 to 12 ins. beyond the ends. On this road, however, it is sloped, like gravel, 
from inside the rails to the bottom of the tie at the ends, and thence to 
the roadbed, the slope being much flatter than that usually adopted for 
stone. The gravel ballast is sloped in the same way, leaving the top flat 
for a width of over 4 ft., though it is more common practice to commence 
the slope near the middle of the track. On double track, the gravel is 
sloped down between the tracks, leaving about. 3 ins. of ballast at the low- 
est point. The Lehigh Valley Ry., on its new Buffalo line, has a double- 
track roadl)ed 28 ft. wide in cuts and on banks, with a V-shaped ditch 8 ins. 
deep, making the width 32 ft. over ditches in cuts. The stone or slag ballast 
Is 2 ft. deep, level with tops of ties and rounded off from their ends. 

Tunnels.— In rock tunnels the floor is generally flat, sometimes with a 
trench drain down the middle, covered by flat stones to keep out the bal- 
last; or else a pipe drain is laid in the trench and the ballast flUed in 




Stone Drain. Brick Drain. 

Fig. 11.— Baltimore Belt Line Tunnel; B. & O. Ry. 

around It. With this arrangement the ballast is usually filled in level with 
the ties for the full width of the tunnel, but if there is no drain the ballast 
may be sloped in the usual way to form side and center ditches. If the 
tunnel has an invert there is usually an arched or box drain of brick 
or dry stone masonry built upon it and covered by the ballast, though 
sometimes a pipe drain is laid in the ballast. The designs for brick and 
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(tone drains In the Howard St. tunnel of the Baltimore Belt Ry. are abown 
in Pig. 11. In single-track tunnels the floor may be flat or have center 
or side drains, rigs. 12 and 18 abow tbe arrangement of floor, ballast and 




Pis. 12.— Btmlder Tunnel : Mi 



drains adopted for the Boulder tunnel of the Montana Central Ry. and 
In tbe tunnels of the Everett & Monte Cristo Ry. Fig. 14 shows the 
arrangement of open floor and drain in the St. Clair circular Iron-lloed 
tunnel of the Grand Trunk Ry. 




Viaducts.— Masonry vlailucta usually have tbe floor built to form drain- 
atcc iiliines and ditches, or gutters, the drains being carried across tlie 
Btructun* or leading to weeper holes or pipes forming outlets at the 
haunches of the arches, either at tbe spandrel walls or in the Intrados of 
tbe arch. 

Yards.— In yards there should be an ample depth of good ballast, with 
drains or water boxes leading to main drains, and these drains should 
be can-fully cleaned and put in order Just before winter. A wet. muddy 
yard is a source of inconvenience and discomfort to the yardmen, and la 
an evidence of a neglect of proper maintenance. 



16 TRACK. 



CHAPTER 3.— BALLAST. 

The ballast is a most important item in securing a good track and econ- 
omy in maintenance and operation. The material should be carefully se- 
lected, as it may have a decided effect on locomotive and car maintenance, 
as well as on the traffic. A dusty ballast will cause greatly Increased wear 
of the journals and motion, and on roads with extensive passenger traffic it 
is as Important to avoid dust and dirt by the use of clean ballast as it is to 
avoid smolie and dirt by the use of hard coal for fuel for the locomotives. 
The purpose of the ballast is to distribute the load over the roadbed, to form 
a support for the ties, to provide efficient drainage around and under the 
ties, and to allow of surfacing and raising track without disturbing the 
roadbed. It should not be laid until the roadbed is completed to grade 
and properly compacted, and should not be used for raising banks to 
grade. If track is to be ballasted and raised to give less than the standard 
depth of ballast, the roadbed should be cut down the required amount; 
and if the raise will give much more than the standard depth the roadbed 
should be filled in before the ballast is laid, so as not to use the ballast 
for mere filling. On the other hand the quantity of ballast should be lib- 
eral. About 18 ins. below the tie is an excellent depth for ballast, but is 
not often found; 12 ins. should be a minimum depth under the ties for 
heavy traffic, and the depth should be kept as uniform as possible. Where 
an old roadbed has been frequently reballasted the ballast will be found 
to extend to a considerable depth, gradually becoming poorer from being 
worked into the soil, but this makes a good foundation for the ballast 
proper. 

The best ballast is that which will best form a durable support to the 
ties, retain its solidity and position under the effects of traffic, give good 
drainage, be free from dust, and make an easy riding track. Where water 
is retained under and around the ties the ballast will soon deteriorate and 
be churned up, and bad track will result. A layer of coarse slag, broken 
stone, or large cinders along the tracks will have a tendency to check the 
too-prevalent custom of persons walking on the track. The ends of ties 
(except in easy draining material, such as slag or broken stone) should 
be left entirely free, in order to allow water to escape quickly from 
under them, as in soft or earthy material the ties will gradually work 
down and, unless the ends are kept free, churning will result. In gravel, 
however, some roads fill the ballast a little above the bottom at the ends. 

The materials most generally used are broken stone, furnace slag, 
burnt clay, gravel, sand, cinders and earth. The first two drain readily, 
but gravel, burnt clay, earth, etc., will retain water more or less (ac- 
cording to quality), and will heave in frosty we.ather. With earth or mud 
ballast good drainage is absolutely essential to enable the track to be 
kept in safe and fairly good condition, as water-soaked earth becomes 
pasty and unmanageable, impossible to tamp and put in condition. A good 
depth of ballast will greatly facilitate maintenance by keeping the beds 
of the ties well drained, and it is a mistaken policy to economize too much 
in ballast. In fact, it is an excellent plan for roads to own gravel pits 
and keep working them. The cross-sections of the bed of ballast varies 
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with the material, the climate and the ideas of the engineers, as already 
«hown by Figs. 1 to 10. 

Broken Stone.— This is in general the best material for ballast, as it 
meets the requirements given above, does not freeze solid nor heave In 
<cold weather, and can be worked in wet and dry weather alike. Almost 
any hard and tough stone may be used, providing it breaks into cube- 
shaped pieces and not into thin flat pieces; but granite, trap and lime- 
-stone are most used. The stone should be broken to a uniform size of 1%, 
or 2 ins., and on some roads a bottom course, 6 to 10 ins. deep, of 
large rough stones, is laid as a foundation, as in telford paving, and cov- 
ered with the smaller stone. Very coarse stone leaves too many voids, 
reducing the stability, and it would be much better to have these filled 
with finer material. In general, the broken stone is bought from con- 
tractors, but where the road has its own crushing plant the crusher 
ishould, if possible, be placed above the track, and even with or below 
the source of supply (quarry or excavation), so that the rock can be 
tlropped into the machine and the broken stone delivered into the cars 
l)y chutes. In some cases the stone is broken by hand on the track, the 
track being raised to surface by stones or blocking under the rails, and the 
large stone delivered into the middle, where it is broken up by ballast 
hammers. A rock crusher mounted on a flat car is sometimes used, being 
hauled from place to place as required. The Austin machine consists of 
a crusher and engine mounted on a frame and wheels, and fitted to propel 
Itself along the track. It has one pair of driving wheels, and when the 
«ite of operation is reached the wheels are raised and act as flywheels 
for the crusher, while a cogwheel arrangement then moves the machine 
«lowly along the track while crushing. 

In cross-section the ballast is usually level with the tops of the ties, and 
■extended or "shouldered out" beyond their ends, as the material drains 
readily and so will not hold water under the ties, while the shoulder helps 
to hold the track in line. In some cases the ballast is rounded off from the 
«nds of the ties, as shown in Fig. 2, but it is better, and looks neater, to 
shoulder it out, especially as there is more tendency to lateral motion of 
track on stone than on other kinds of ballast, owing to the comparatively 
small number of points upon which the ties rest. The slopes are some- 
times hand faced for appearance. On double track the stone ballast Is 
generally continued level across the whole width, but is sometimes sloped 
to form a center drain, while on the Cleveland, Cincinnati, Chicago & 
St. Louis Ry. the ballast has a curved top surface, as already noted. 
Large stones may be laid between the tracks (and covered with ballast) 
to form a drain, and at the bank sills of trestles, etc., but must never 
be placed under the ties. In some cases a layer of gravel is laid upon 
a bottom layer of broken stone, but this is not general, and it is not to be 
recommended, though claimed to combine the good drainage of stone with 
•economy in material, as gravel is in general cheaper and more easily 
procured. The 25^-in. stone is sometimes covered with a top dressing of 
1-in. stone, and the Pennsylvania Ry. in some places lays small broken 
«tone over the regular ballast and covering the ties, the purpose being to 
deaden the sound in the cars. The new steel ties for the New York 
Central Ry., Fig. 22, will be entirely covered with ballast, except over 
the rail fastenings. This practice is not good with wooden ties as a rule, 
us It leads to rotting by keeping the ties damp and prevents Inspection, 
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but in Tery hot, dry regions it may be permissible in order to protect the 
ties from the sun. Stone ballast should be handled with forks and not 
with shoTels, so as to avoid putting dirt into the track, as the dirt hinders 
the drainage and affords a chance for weeds to grow. From a mainten- 
ance point of Yiew it may be noted that stone ballast on a poor road 
inyolyes greater expense for renewal and maintenance (perhaps at a time 
when little money is available) than where gravel is used. 

Slag.— Furnace slag or cinder is extensively used on roads in the vicinity 
of blast furnaces and iron works. It is about as durable as broken stone, 
and in other ways almost as good, though it is sometimes said that tie» 
decay in it more rapidly than in stone ballast. If properly drained, how- 
ever, the difference is but small. It is considered that it should be as 
free from lime as possible, but a reported corrosion of rails on slag ballast 
does not seem to be substantiated. Mr. Mordecai, Assistant Chief Engineer 
of the Erie Ry., states that furnace companies are generally glad to 
supply the material free on cars at the furnaces in order to get rid of it. 
It does not require a great deal of labor to break it up, and costs about 
as much to put under the track as stone, possibly a little less. It should 
be broken to a 2-in. or 2^in. ring, and, like stone, it should be handled by 
forks so as to be free from dust and dirt. There should be at least 10 
ins. of slag under the ties. The tamping is done in the same way as with 
stone, though Mr. Mordecai thinks that slag requires a little more tamping 
In the middle of the tie, so as to keep the track in good condition for easy 
riding. It gives excellent results, keeps the track in good line and surface, 
and does not heave as much as gravel. On the Chesapeake & Ohio Ry. it 
has been used for some years, the average depth under the ties being 
12 ins., and Mr. Frazier, Chief Engineer, states that it is very satis- 
factory and economical. The bulk of this slag is as small as ordinary 
gravel, and is loaded with a steam shovel. The engineer has been able to 
get it in this condition by arranging with the furnaces to pour the hot slag 
from the pots down an incline 30 to 40 ft., when the slag spreads out 
and cools very rapidly. This gives it the appearance of broken china, 
instead of the porous, sponge-like appearance of the large lumps of slag 
handled in the ordinary way. On the Lehigh Valley Ry. a 12-in. bed. of 
slag is sometimes put under the ties, and then covered with anthracite 
ashes filled in between the ties. The cross-section is usually formed simi- 
lar to that for broken stone, and an important feature of slag ballast is 
that owing to the sharpness of its edges it checks people from walking on 
the track It is extensively used in England, where it is run from the 
furnace onto a traveling belt and suddenly cooled by water, which hardens- 
it and breaks it up at the same time. In view of its low cost and its ex- 
cellence as ballast, it might well be adopted by many roads which now use 
an inferior gravel on their main tracks. If the traffic is heavy, the im- 
proved condition of track and the reduced cost of maintenance would 
probably warrant the expense for transportation of slag ballast from the 
furnaces. • 

Burnt Clay.— This has been used in England and other foreign countries 
for over 20 years, and its use is extending in this country, mainly in the 
West. The most suitable material is brick clay (or almost any clay that 
has not too much sand), and gumbo or clayey earth, and experiments have 
been made with the "black wax" earth of Texas. The site for burning is 
cleared of top soil, and a row of old ties, cordwood, etc., about 3 ft. high,, 
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Is laid the leDgth of the kiln, 500 to 4,000 ft. ThU le covered with a few 
inchee of Black coal, or Slacb and lump mixed, apon which IB thrown a 
layer of clay 9 to 12 ine. thick. The wood Is then lighted at intervals, the 
openings being closed when the fire is started. As the burning proceedn 
another layer of coal is placed, and another layer of 8 to 8 Ins. of clay, and 
these layers are repeated from time to time until the flnlahed heap Is 
about 20 ft. wide and 10 ft. high. One ton of slack coal will bum 4 to 5 
en. ydii, of clay, and the cost varies from 35 to 85 cts. per cu. yd. loaded 
on the cars. About 1,000 cu. yds. per day can be burned in a kiln 4,000 ft. 
lone, about 50 men being employed. The work Is usually done by con- 
tract, the company fomishing the land, sidetrack and coal. Partial esti- 
mates are given on kiln measurements, and the final estimate Is made 
from car measurements when loaded out, bo th&t worthless material ts not 
paid for. The ballast is light (40 to 50 lbs. per cu. ft.), easily handled, 
gives good drainage. Is free from weeds. Is not dusty; and Is in general 
satisfactory, requiring renewal in six to eight years. It is said to crush 
rather easily under the ties and to necessitate shovel tamping, but the 
writer does not consider tbiat shovel tamping Is necessary with any 
baltaat. nnder ordinary conditions. The cross- B^-ct ion Is formed sim- 
ilar to that for stone ballast, and there should be at least 
12 Ids. under the ties, as this ballast must be used liberally to give 
good results. Further pnrtlculHrs of the manufacture and use of this 
material are given in the writer's paper on "Improvements in Railway 
Track" (Transactions, American Society of Civil Engineers March, 1890), 
and In "Engineering News," New York, Nov. 10. 1893. The cost per cuMe 
yard of ballast In the track Is about $1.05. distributed as follows, the 
price for the first Item being variable: 

Contract price tor burnlns S8 eta. 



Dletributlns 

Putting unaer track . 
Interest and depreclati 



Total cMt per cu. jrfl Jl-OB 

The burnt clay ballast used on the St. Louis. Keokuk & Northwestern 
Ry. Is a black clayey soil or gumbo, and the railway company contracted 
for It burned in the pit, the company laying the necessary tracks, fur- 
nishing the old ties and slack coal for burning, and loading and hauling 
the burned ballast The cost on cars at the pit was estimated at 65 to 70 
cts. per cu. yd., which ts higher than usually estimated, hot a number of 
smill items were Included which are sometimes overlooked. The burnt 
[•black wax" soil ballast on the Texas Midland Ry. is said to cost Jl per 
cn. yd. In the track, and to have the advantage of being absorbent, so 
that In ordinary rainfalls most of the water is taken up by the ballast 
(which does not soften) and does not «o through to the roadbed. 

Gravel.— This material Is more used than any other In this country, and Is 
of very varying quality. It may be sandy and dtiKty. or loamy (when weeds 
will grow, drainage will be affected and. the track will heave), or else fuU 
of large stones, which make nn Irregular and rough riding track. The 
best gravel should be clean and coarse, and bs far as possible of nniform 
slae and quality. It does not give as good drainage as stone, but a fairly 
coarse and clean gravel will be generally satisfactory. It Is good econ- 
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omy to use plenty of gravel, giving at least 8 ins. (or better 10 ins.) un- 
der the ties, as it will enable a fairly good track to be maintained nearly 
all the year through without excessive work. It can be tamped by picks or 
bars, the latter being generally preferred, and is easily taken care of. In 
Europe the gravel is sometimes thoroughly washed by machinery to free 
it entirely from earth and sand. 

There are varying opinions as to the cross-section, depending upon the 
quality of the material and the climatic conditions. Thus with good, 
clean, coarse gravel, or in warm, dry regions, it is better to make the 
section as with broken stone, bringing the ballast level with the tops of the 
ties and shouldering it out 6 to 12 ins. from their ends. With inferior, fine 
or loamy gravel (and this is the quality most generally met with), or 
where water and frost have to be considered, it is better to slope the 
ballast from the middle of the tie to the ends, to allow the water to drain 
off and not be held back by the rails, the ballast being 1 in. clear below 
the rail base. The slope may be made continuous with that of the road- 
bed to the ditch, and may be to the bottom of the end of the tie, or a little 
higher, so as to leave part of the end embedded, but this latter arrange- 
ment is likely to retain water along the ends of the ties. In some cases the 
ballast is flat on top for about 3 ft. and then slopes down under the rails 
to the bottom of the ties. Fine gravel is sometimes filled in 2 or 3 ins. 
above the ties at the middle, but in wet country this keeps the ties damp 
and leads to rotting, though in dry country it may protect them from the 
fiun and from hot engine cinders. The Houston & Texas Central Ry. fills in 
the gravel between the rails to the level of the under side of the rail heads. 
On double track the ballast is usually sloped towards the middle of the 
roadbed to form a central drain, which should be at least 6 ins. below the 
ties, and is sometimes carried down to the surface of the roadbed. Cross 
box drains in the ballast carry the water to the side ditches. At stations 
on the Southern Pacific Ry. the ties rest on 8 ins. of ballast, and cinders 
are filled in nearly to the underside of the rail heads between the rails and 
between the main and side tracks. 

Cinders.— Engine cinders make a cheap and serviceable ballast, which 
will last for some time under light trafiic. Being porous it drains well and 
does not hold moisture. It is easily handled by the shovel, does not heave 
much with the action of frost, and prevents weeds from growing. The 
principal objection is that it makes a very dusty track until after some 
lengtli of service, When the rain and traflSc compact the material very 
thoroughly. It is very generally used for sidetracks and yards. With a 
wet roadbed, and with earth or mud ballast in the spring, or in wet 
weather when the earth is too soft to fulfill its purpose, a good layer of 
cinders will much facilitate maintenance, and in very bad cases the mud. 
holes or wet spots may be dug out and filled with cinders. The cinders 
should not be laid on earth ballast, however, when the frost is coming out 
of the ground, or this action will be checked, and it will be late in the sea- 
son before it is thoroughly out. In cross-section the ballast is sometimes 
formed the same as for broken stone, and on sidetracks it may either be 
sloped down to form a drain between that and the main track, as on the 
Baltimore & Ohio Ry., or be filled in level, as on the Erie Ry. The cinders 
are sometimes applied upon a bed of stone or slag ballast upon which the 
ties rest. 

Sand.— This makes a fairly good ballast under light traflic, but unless 
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it is verj' coarse it requires constant attention and renewal, involving 
considerable maintenance work, as it flows from under the ties with the 
pumping motion of the ties, and is gradually drifted away by the wind 
and washed away by the rain. It is generally shaped the same as gravel, 
but if well shouldered out from the ends of the ties and level with them, 
as on the Minneapolis, St. Paul & Sault Ste. Marie Ry. (shaped the same 
as broken stone ballast). Fig. 10, it will hold the track better and there 
will be much less flowing from the ties. Owing to its instability it does not 
keep track well In alinement. It is convenient to handle, and drains fair- 
ly well, but it heaves in winter, makes a dusty track and is very hard on 
the journals and machinery. In India sand ballast is often covered with 
a layer of broken stone or broken brick to prevent strong winds from 
blowing it away. Special grasses or bushes may also be used as wind 
breaks in sandy districts. 

Earth.— Dirt, earth and mud are terms used for ballast composed of the 
natural soil along the line, and this is the cheapest material to use, but 
often the most troublesome to maintain. It is of variable quality, from 
sandy to clayey. Unless very sandy it cakes in hot weather, and if any 
work is done on it, then it becomes intolerably dusty. In the winter it 
heaves badly by frost. In rainy weather it washes out, and in continued 
wet seasons or in the spring, when the frost is just out of the ground, 
it may become so soft as to make it impossible to keep track in safe con- 
dition, the ties churning the saturated roadbed into mud. In such a case 
good results may be obtained by digging out the mud and applying cin- 
ders liberally, or sometimes sods, brush, or coarse grass are placed under 
the ties. To keep the track in anything like good condition, thorough 
drainage is necessary, and on some lines in the Argentine Republic, where 
the black loam is used for ballast, the surface is very carefully formed and 
sloped to drain rapidly to transverse and longitudinal channels, while in 
some cases grass is allowed to grow upon the roadbed. The ballast is 
usually filled in 1 to 4 ins. over the ties at the middle, and curved or sloped 
sharply (leaving about 1 to 1% ins. under the rail) to the bottom of the 
tie at the ends,' and the slope is carried out on the same or a steeper slope 
to the ditch or edge of bank. The flat slope will carry the water off more 
quickly than the curved cross-section. If the earth is at all above the 
bottom of the tie at the end, it is liable to form a pocket to hold water. 
The roadbed should be thoroughly consolidated, so as to keep it separate 
from the earth ballast as far as possible, and thus assist drainage. 



CHAPTER 4.— TIES AND TIE-PLATES. 

The importance of the question of ties and their source of supply is 
shown by the fact that with an average of 2,500 ties per mile, the 235,- 
000 miles of track of the United States (including second, third, fourth 
and side tracks) represent 587,000,000 ties. The annual consumption is 
about 76,000,000 ties for renewals and 14,000,000 for new construction, 
or a total of about 90,000,000 ties, which is equivalent to 450,- 
000.000 cu. ft. of forest-grown material, or 500,000,000 cu. ft. if we 
include the consumption for bridges and trestles. This requires the 
annual culling of the best timber from probably more than 1,000.000 acres. 
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and the annual product of at least 50,000,000 acres in good condition, or 
more than 10% of the present forest area of the United States. These 
figures are taken from Bulletin No. 9 (1894) of the Forestry Division, 17. 
S. Department of Agriculture. 

Wooden ties will undoubtedly continue to be generally used in this 
country for many years, but great economy In their consumption can be 
effected, to the benefit of the railways and of the country in general. The 
use of preservative processes to prevent decay, and of protective metal 
tie-plates to prevent the wear and disintegration (and consequent local 
rot) under the rails, results in an Increased life of ties and reduced expense 
for renewals, and makes a better track, which requires less work for main- 
tenance. The adoption of such preservative and protective methods 
is, therefore, strongly advocated, since ties of the cheaper and (if un- 
treated) inferior timbers, may thus be made even superior to ordinary 
ties of the better species of timbers, and still cost about the same as, or 
even less than, the latter. The use of a more efficient rail fastening than 
the common spike will increase the average life of ties. Greater care in 
inspections for renewals, so as to ensure that the ties are allowed to give 
their full effective life, will also result in better track being maintained at 
reduced cost. 

There is no economy in the use of ties of poor quality, or in buying a 
lot of ties simply because they are cheap. The cost of placing is the same, 
they give worse service, they require more frequent attention, and the 
maintenance and renewal therefore cost more, while the frequent dis- 
turbance of ballast and track make it almost impossible to maintain 
a good riding track. An important economy resulting from the use of good 
ties and of methods of increasing their life, is the lessened disturbance 
of the track, thus permitting the ties to find a solid bearing in the ballast 
and to remain upon it. In this lies one of the reasons for economy in 
maintenance with metal ties, which, when once seated, may be left for 
several months with very little work upon the ballast. 

The principal woods used for ties, and the proportions in which they 
are used, are about as follows: Oak, 60% of all ties used; •pine, 20%; ce- 
dar, 6%; chestnut, 5%; hemlock and tamarack, 3%; redwood, 3%; cypress. 
2%; various woods, 1%. The geographical distribution cannot be closely 
df'fined, but may be stated generally as follows: 

New England States.— Chestnut, cedar, white and red oak, hemlock, 
tamarack, yellow pine, spruce. 

Middle Atlantic States.— White oak, cedar, yellow pine, chestnut, tam- 
arack, hemlock, cypress, cherry, locust. 

South Atlantic States.— Pine, cypress, oak. 

Northern Central States.— Oak, cedar, hemlock, tamarack, ash, locust. 

(xulf and Mississippi Valley States.— Oak, pine, cypress. 

Northwestern States. — Oak, elm, pine, tamarack, spruce. 

Southwestern and Pacific States.— Oak, cedar, pine, spruce, cypress, 
redwood. 

It must be remembered that the life of ties varies considerably in differ- 
ent sections of the country and on different roads, owing to the varying 
qualities of timbers of the same species, and to the varying conditions 
of climate, weather, roadbed and traffic. Farther, where ties are obtained 
continually from one section of the country, it is observed that the life of 
the ties is gradually becoming less as the timber resources become picked 
over. More specific information as to the distribution and life of ties is 
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given in Table No. 1, showing the life of different woods on dif- 
ferent railways. This table is taken from the anthor*s report on ♦•Metal 
Ties, and Preservative Processes and Metal Tie-Plates for Wooden Ties" 
(Bulletin No. 9, Forestry Division, U. S. Department of Agriculture; 
Washington, D. C, 1894): 



TABLE NO. 1.— LrlFB OF WOODEN RAILWAY TIBS. 



Railways. 



Delaware ft Hudson. 

Do 

Lake Shore ft Mich- 
igan Southern. 
Lebigh Valley 



Ave. life. 

Ties. years. 

White oak. . 7 to 12 

Chestnut.... 6 to 10 

White oak... 6 



Do 

Do 

Do 

Pennsylvania 

Do 

Allegheny Valley. , 
Central of N. J. . . . 

Do 

Do 

Baltimore ft Ohio. 
Boston ft Maine. . . 



Michigan Central . .. 

Do 

Do 

Do 

Cleveland, Cincin- 
nati, Chicago ft 
St. Louis. 



Alabama Midland. . . 
Nasbville.Cbattanoo- 

gaft St. Louis 

Missouri, Kansas ft 

Texas 



White ft rock 
oak. 

Cypress 

Chestnut. .. . 

Yellow pine. 

White oak.. 5 to 

Rock oak. ... 5 to 

White oak.. 

Oak 

Yellow pine. . 

Chestnut. .. . 

Oak 

Chestnut, ce- 
dar & hem- 
lock. 

Oak 

Cedar 

Tamarack . . 

Hemlock . . . 

White, burr 
, & chestnut 
oak;; wild 
chr'y, hon'y 
locust and 
blk. walnut. 

Yellow pine . 5 to 6 

White or post 6 

oak. 

White, post 6 to 8 
& burr oak; 
cherry and 
sassafras. 



5 to 



6 to 
6 to 



Ab't 



8 

8 
8 
7 
6 
6 
9 
8 
8 
6 
8 
7 



9 
9 

4 
4 
9 



Railways. 

Burlington, Cedar 
Rapids ft North- 
ern. 
Flint ft Pere Mar- 
quette. 

Do 

Do 

Chicago ft Alton. . . . 

Do 

Chic. & Northwest'n. 

Do 

Do 

Minneapolis, St. Paul 

ft Sault Ste. Marie 

Do 



Denver ft R. Orande. 

Do , 

Union Pacific 

To 

Do 

Do 

Do 

Do 

Do 

Lcui&ville ft Nash- 
ville. 

Chicago, Burlington 
ft Quincy. 
Do 



Ave. life. 
Ties. years. 
White oak ft 8% 
cedar. 

Hemlock ... 6 

White oak . . 8 to 9 

Cedar 8 to 10 

Oak 8 

Cedar 6 

White oak.. 6 to 8 

Cedar 10 to 12 

Hemlock ... 5 to 7 
Cedar ft cak. 8 to 10 



Hemlock and 

tamarack. 
Red spruce. . 
Yellow pine. 

Oak 

Pine 

Red spruce . 
White cedar. 
Pine (burnet- 

ized). 
Oregon fir ft 

pine. 
Tamarack . . 
White ft post 

oak. 
OaK, cedar. . 



6 to 7 

6 
5 

6 to 10 

5 to 8 

8 

8 to 9 

7 to 9 

4 to 7 

5 

7 to 8 

8 



Yellow pine. 6 to 7 



White oak is the best wood for ties, both for wear and durability com- 
bined, being very hard and slow to rot, and generally failing by decay 
rather than by wear. Its average life is about 8 years under heavy 
traffic, though it sometimes lasts 12 years. Burr or rock oak, post 
oak and chestnut oak are next in value. Chestnut oak cut in May or . 
June for tanbark must be seasoned differently from that cut in the win- 
ter. These oaks last about 6 to 10 years, and are largely used for 
switch timbers. Pin oak is a medium quality. Black, red and yellow oak 
(which names are often used indiscriminately) are decidedly inferior 
species, lasting only about 4 or 5 'years as a rule, and as they decay 
from the interior, they are somewhat unreliable. Oak ties usually decay 
first in the part bedded in the ballast. 

Chestnut is equal to oak in point of durability, and from its resistance 
to decay is generally preferred to the latter for fence posts. White chest- 
nut may last 10 years on tangents and under light traffic, but with 
heavy traffic it cuts under the rails and on curves it does not hold the 
spikes well. The ties have a tendency to split, and they usually decay 
first in the part above the ballast. 

Pihe is very largely used in its numerous varieties, of which yellow and 
white pine are the best, as although they (especially the latter) are soft, 
they are slow to decay, and last from 6 to 8 years under heavy 
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traffic, or 10 years under light traffic. The objections to tapped pine 
(or timber from which the turpentine has been drawn) on the ground of 
impaired strength and inferior quality, have been proved to be ground- 
less. There is likewise little reason for specifications that exclude long- 
leaf pine grown north of South Carolina. Most of such timber grown in 
that region having already been cut, it is doubtful if it can be obtained 
in quantity, and the danger of substitution is therefore greater, especially 
as few persons can distinguish one species of Southern pine from the 
other in a lot of timber. Yellow pine is very extensively used, but will 
decay in about 6 years, though it will resist wear for 10 and even 12 
years. It is often preferred to oak for bridge ties, as it does not warp or 
twist so much. 

Red cedar and white cedar are good and durable timbers. They last 
for 10 or more years, but with heavy traffic their softness leads to cut- 
ting under the rails, and, like chestnut, the wood does not hold the spikes 
well on curves. 

Hemlock is, as a rule, neither hard nor durable, and its life is very 
variable — from 4 to 7 years. It is extensively used on account of 
its cheapness, but is not good for first-class track, as it gets soft under 
the rails and at the spike holes. Spruce is about the same, lasting from 
3 to 7 years. Tamarack or hackmatack (larch) is very commonly used, 
and will last from 5 to 10 years, or more. 

Black cypress is much used in the South, where there is an abundant 
supply. It is soft but durable, lasting perhaps 10 years, if protected by 
metal tie-plates. 

Redwood is extremely durable, but being soft it cuts badly under the 
rails. Its ordinary life on the Southern Pacific Ry. is from 5 years 
upward, depending upon the traffic, but some specimens of black red- 
wood (the best 'quality), last over 20 years if properly protected. The 
ties usually fail by cutting out under the rail, which may be prevented 
by the use of metal tie-plates. 

Red beech and red elm are fairly hard and durable, lasting 4 to 8 
years. Black locust (which is a quick-growing timber) is good, but 
scarce, and has a life of about 7 to 10 years. Maple, hickory, 
ash, birch, cherry, butternut and white beech are of little value. Maple 
rots rapidly, and cherry has a tendency to split in spiking. Hickory Js by 
no means durable. Mulberry and black walnut are used to a limited extent. 
Mesquite and catalapa are used in the Southwest. 

Culls are second-class ties, used for inferior lines and sidetracks. The 
Allegheny Valley Ry. ranks red and black oak, pin oak, chestnut and 
cherry as second-class. The Cleveland, Cincinnati, Chicago^ & St. Louis 
Ry. provides that such ties must not vary from the standard specifica- 
tions by more than 2% ins. in length, 1 in. in thickness and 1 in. in 
width, and must not be so crooked that a line between the middle of the 
ends will pass outside the tie. 

Full details respecting the structure and properties of tie timbers 
will be found in the report on "Tie Timbers,'* made by Mr. P. H. 
Dudley (Bulletin No. 1, Forestry Division, U. S. Dept. of Agriculture). 

Ties on curves generally fail by respiking and the cutting under the 
rail before they are decayed, so that ties have to be taken out of curves 
as the gage cannot be maintained, although on tangents they would be 
good for perhaps 3 years more. Ties usually last longer in good, well- 
drained ballast, depending somewhat upon the form of cross-section. In 
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some sandy soils, however, they decay even quicker than in clay soil, 
the former supplying the warmth, air and moisture necessary for fer- 
mentation, while the latter excludes air and warmth. On the Minneapo- 
lis, St. Paul & Sault Ste. Marie Ry. ties in sand ballast (level with top 
of tie and shouldered out J.2 ins. btjyond the ends) give fully one year less 
service than in gravel ballast (sloped from 1 in. above tie at middle to 
3 ins. below top of tie at the ends), and last best on the prairie lines with 
loam ballast (2 ins. above tie at the middle and sloped to bottom of tie 
at the ends). The traffic is lighter on the prairie lines. On the Missouri, 
Kansas & Texas Ry., ties of white, post and burr oak, cherry and sas- 
safras have an average life of 6 to 7 years in natural soil, and 8 years in 
broken stone or gravel ballast, under the usual traffic conditions of West- 
ern roads The Allegheny Valley Ry. finds the average life of white oak 
ties in broken stone ballast, which is kept well cleaned and drained, to be 
about y years, under a traffic of 4,500,000 tons per year. The Central Ry. 
of New Jersey finds that first-class oak and yellow pine ties last about 
8 years on main line tracks in broken stone or engine cinders, and a 
little less in gravel. On the Union Pacific Ry. the average life in dif- 
ferent localities and under different conditions is as follows: 

Kansas Division; white oak, 6 years with heavy traffic and somewhat 
more with light traffic. 

Colorado Division; natural soil ballast and moderate traffic; oak, 10 
years; red spruce, 8 years; pine, 5 years. 

Wyoming Division; white oak, 10 years; white cedar, 8 or 9 years; 
burnetised pine, 7 to 9 years; pine, 6 years in clay or gravel ballast and 
5 years in sandy soil; Oregon fir and pine, 4 years in gravel, sand and 
loam, and 6 years in alkali earth. 

Idaho Division; gravel or sandy ballast; native yellow pine ties, 6 to 
8 years under heavy traffic, and 12 years under light traffic. 

Pacific Division; gravel ballast and ordinary traffic; fir, 6 years; tam- 
arack, 5 years; mountain pine, 4 years. 

The idea that ties of old coarse timber are more liable to decay than 
those of young timber is not of general application. Young wood is the 
more apt to decay, owing to its larger proportion of albuminates, which 
form the food of the fungi. The young timber is sometimes assumed to 
be more tough and fibrous, and therefore better fitted to resist decay, but 
as the sapwood of such ties becomes rotten in a few years, the size is re- 
duced so that they are renewed without regard to the soundness of the 
heart. Sound, mature, well-grown trees, yield more durable timber than 
either very young or very old trees. In hard woods, trees of rapid growth 
(indicated by broad annual rings), due to favorable conditions of soil and 
light, yield the most durable timber; while second growth timber of proper 
age and quality should in general be equal to first growth, or even prefer- 
able to it. In coniferous woods, however, slow growth (indicated by nar- 
row rings) yields the better timber. The most durable timber for ties, 
therefore, is furnished by coniferous woods from comparatively poor soils, 
high altitudes and dense forest; and by hard woods from rich, deep, warm 
soils and open forest. In all cases within the same species, the heavier 
and denser wood is the most durable, and the heart wood is, of course, 
more durable than the sap wood. Winter is the best time for felling tie 
timber, especially if it is to be used without being seasoned, as it then 
contains less fermentable sap, and seasons more slowly and evenly before 
the temperature is warm enough to cause rot. The timber may rot with 
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or without fermentation, but usually does so without fermentation. 
With timber cut while in the leaf (as in the case - of chestnut 
oak cut for tanbark), the trees should be left for two or three 
weeks before cutting to size. In the South, pine is often cut during the 
summer, a practice which is without any apparent good reason. Timber 
cut when the sap is at rest is more durable (mainly because fungus 
growth is then less active) than that cut when the sap is moving. 

The seasoning of ties is of great importance, though not so generally 
recognized or practised as it should be, and ties properly piled and left to 
season for a year (or at least six months) are far superior to those put at 
once into the track. The ties should be barked and piled in rows of 8 
to 12, spaced 6 ins. apart, and the rows separated by two ties at right 
angles to them. The pile should rest upon blocking, for if the ties are 
piled directly upon the ground, the fungus growth will soon attack the 
lower rows. The ties of the top row should be placed close together, and 
inclined so as to shed water. The piles should contain 50 to 100 ties each, 
and be at least 5 ft. apart, to allow an inspector to examine and mark the 
ties. If piled near the track, they should be at least 7 ft. from the rail 
and, whenever possible, on ground as high as or higher than the rails. 
Ties should not be piled in damp places in the woods where cut, but in dry, 
airy but shady places. More rapid seasoning may perhaps be effected by 
sinking the ties in running water for two weeks or more. On the Atchison, 
Topeka & Santa Fe Ry., it is found that pine ties cut in summer and placed 
in the track while green, last 3 years; if cut in winter they last 5 years 
when seasoned in air and 5% years when seasoned in water. The differ- 
ence in this case, however, is too small to warrant a definite favorable 
opinion, or to encourage the extra trouble. Large timbers, as for switch 
ties, headblocks, bridge stringers, etc., should be seasoned under cover, 
as otherwise the sun may cause them to season irregularly. 

Hewed ties are very generally assumed to be superior to sawed ties, 
and this has led to a custom of insisting upon ties cut from trees that 
will make but one tie, or to insist that the cut shall make but one tie. 
There are two reasons why a sawed tie is apt to decay more rapidly 
than a hewed tie: (1) The saw does not make a sharp cut, but leaves a 
more or less woolly surface, which permits the accumulation of water and 
affords" opportunity for fungus growth; this objection, however, may be 
avoided by the use of a planer-saw, which cuts and planes at the same 
time; (2) The sawing increases the end surfaces of the grain, as the cut 
cannot be kept parallel with the fibre, especially when the log is not quite 
straight, thus exposing bastard faces on the sides, which are simply 
partial cross-sections. Different roads have different opinions and experi- 
ences in this matter. Mr. W. W. Rich, Chief Engineer of the Minneapolis, 
St. Paul & Sault Ste. Marie Ry., prefers ties made from round timber, 
sawed on two sides, instead of hewed, as experience indicates that the 
former give longer service than the latter. This result was not expected 
and is contrary to tradition. The Cleveland, Cincinnati, Cliicago & St. 
Louis Ry. requires sawed ties to be 9 ins. wide, instead of 8 ins. as 
specified for hewed ties. Sawed ties are being more and more used, and 
if treated by preservative processes the two objections above noted are 
eliminated. The objections to split ties are also passing away, except that 
of the quicker and deeper season checking which takes place in a split tie 
with the heart on one side. Warped and twisted ties should not be 
used, as they are liable to rock in the ballast. 
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The ties should invariably be stripped of bark, as, if this is not done, 
the bark will hold water in the ballast and against the tie; while when 
it eventually becomes loose it makes a very unsightly track and inter- 
feres with proper tamping. It also, when loose, allows the track to shift, 
the ties slipping out of the smooth bark, while the ballast holds the 
bark instead of the tie. They should be of uniform size, and those of the 
same kind should, as far as possible, be kept together to eilsure approxi- 
mate uniformity in wear. 

Ties should be made from sound, thrifty, live or green timber, free 
from loose or rotten knots, wormholes, dry rot, wind shakes, splits or 
other imperfections which affect their strength or durability. They should 
have no sapwood on either face, and not more than 1 in. on the edges or 
comers. They should be hewed or sawed with the faces perfectly true 
and parallel, should be of the exact thickness specified, the faces out of 
wind, smooth and free from any inequality of surface, deep or bad score 
marks or splinters, and should be not more than 3 ins. out of straight in 
any direction. The specifications should be carefully and Intelligently 
prepared, and their requirements should be rigidly enforced, inspectors 
being instructed to reject all ties not up to the required quality or dimen- 
sions, and being sustained in this by their superior officers. Accepted ties 
should be distinctly marked with paint by the inspector. 

There are two principal elements governing the life of a tie: 1, Its 
resistance to natural decay; 2. Its resistance to the wear resulting from 
the cutting and abrading action of the rail. The direct compression un- 
der the rail is too slight to enter into consideration. Ties in service are 
Injured, destroyed or rendered unserviceable by three principal causes: 
1, Mechanical disintegration of fibers and the abrasion of fibers under 
the rails; 2, Injury by spiking and respiking; 3, General or natural decay 
of the. wood, induced by fungi. Under average and ordinary conditions 
on American railways, ties have to be renewed more on account of the 
cutting and abrasion (and consequent local rot) under the rails, than on 
account of natural decay. Mr. Katte, Chief Engineer of the New York 
Central Ry., estimates that 20% of the ties taken out are removed on ac- 
count of cutting and hammering; from 10 to 15% being reported as. 
'•crushed or broomed," and from 4 to 10% as "cut out" by respiking. This 
cutting action, due to the slight motion of the rail and the loosening and 
wearing of the fibers weakened by rot under the rails, may be largely re- 
duced by better rail fastenings to hold the rails and ties more firmly to- 
gether. It may also be almost entirely eliminated by the use of suitable 
metal tie-plates, which thus effect a decided economy in making cheaper 
and softer woods practically equal to the more expensive and harder 
woods. Ties will wear out more quickly on curves on account of the 
lateral strain on the rails forcing the spikes back, enlarging the spike 
holes and reducing tlie frictional hold of the spike in the tie. They also 
wear out more quickly on heavy grades where the engines use sand, and 
here again metal tie-plates help to prevent the cutting. 

The natural decay of the tie as a whole depends largely upon the wood, 
ballast, climate, etc. It usually begins first at the ends and second at 
the rail seats. The first is a normal trouble, and is much hastened by sea- 
son checking, and may be overcome by painting the ends with a resin or 
cheap paint, so as to cause a slower exchange of moisture. The true 
economical reform in railway ties, before metal track is considered, re- 
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quires preservation by impregnation in combination with the use of metal 
tie-plates. If impregnation is considered too expensive, even in view of 
the economies to be attained thereby^ it would be wise to at least paint 
the ends or dip the ends in the cheap resin now thrown away at the 
turpentine distilleries in the South. This resin would also be an excellent 
material for closing old spike holes, as the present method of plugging 
with wood is often a waste of time and energy. Boring the holes for 
spikes would prevent much checking, and if the size of hole is propor- 
tioned to that of the spike it should increase the holding power. The 
Southern Pacific Ry. has a machine for boring simultaneously four holes 
for screw spikes in redwood ties. Good results are also said to have been 
attained by "spotting" the rail seats so that the seat will be on the same 
incline as the car wheel tires, and this may be done by machine. This 
practice is common in Europe, where, however, the wheels have a steeper 
coning, the inclination being usually 1 in 20, while in this country it is 1 in 
38. Ties should never be moved by sticking a pick into them to 
pull them into place, as such practice forms places where rot may start. 
As to size, the small ties usually resist decay better than large ones, 
and with tie-plates to prevent cutting, such ties may advisedly be used. 
It is a well-established experience, for instance, that smaller fence rails 
decay less rapidly than large ones. The ties should be of uniform size, 
the specifications being rigidly adhered to, and ties of the same kind 
should as far as possible be kept together in order to insure uniformity 
in wear. The thickness varies from 5 to 8 ins., but should never be less 
than 6 ins., as the ordinary 5^-in. spike goes about 5 ins. into the wood, 
besides which the deeper tie has greater stiffness to resist transverse 
bending. If the thickness is not uniform, in renewals the tie beds must 
be raised or lowered, thus disturbing the stability. The width is from 
6 to 10 (or even 12) ins., but 8 ins. is a very good width to give a good 
seat to the rail and a good bed in the ballast. Where there is any 
difference the wider ones should be used for joint and shoulder ties. Ties 
of excessive width are awkward to handle, require too much digging in 
renewals, and are liable to rock. The ties should be of uniform thick- 
ness and width, the former to insure a uniform bearing in the ballast, and 
the latter to give a regular and even bearing to the rail, and both to 
form an easy riding track and to reduce the disturbance of the ballast 
bed in renewals as much as possible. The length ranges from 8 to 10 it., 
the latter being used on some parts of the Southern Pacific Ry., Louisville 
& Nashville Ry., etc., but 8 ft. and 8 ft. 6 ins. are the common lengths in 
first-class tracks, the longer ones being used mainly in poor ballast and in 
swampy districts. The Canadian Pacific Ry. uses ties &^ ins. thick, 6 ins. 
wide and 8 ft. long, except between Montreal and Smith's Falls, where 
they are 9 ft. long, on account of the heavy traffic. For ordinary track, 
however, it is doubtful whether an increase in length beyond 8 ft. 6 ins. 
gives any effective bearing or is of any real use. The length should be 
uniform, for it is easy to cut them to the right length, and this will be done 
if the inspector insists upon it. Where it is not uniform, the ends should 
be lined on one side of the track. To facilitate this, a notch should be cut 
on the handle of the spike maul at the right distance (according to length 
of tie and width of rail base) and in placing the tie the end of the handle is 
placed against the outer edge of rail and the end of the tie drawn to the 
notch. Square sawed timbers of varying length are used at frogs and 
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switches, and square sawed ties on bridges. The standard sizes of ties on a 
few roads are given in Table No. 2: 

TABIJB NO. 2.— SIZE OF TIES. 
Thick- Thick- 

ness, Wdth.Lngth, ness, Wdth,Lngth, 

Railway. ins. ins. ft. Railway. Ins. ins. ft. 

Allegheny Valley 7 9 8V^ Louisville & Nashville^ 7 9 8V& 

Central of N. J 6 6 8H Mo., Kan. & Tex 6 8 8 

Chic. & Northwestern.. 6 8 8 N., C. & St. L 7 8 8^^ 

C, C. C. & St. L 7 8 8 Pittsburg & Lake Erie. 7 9 8^ 

Illinois Central 6 8 8 Union Pacific^ 6" 8 8 

New York Central 7 8 8 Union Pacific* 7 8 8 



^Sometimes 9 ft. ^Oak and cedar. 'Pine, fir and spruce. 

The spacing of ties varies from 2,240 to 3,200 per mile, or from 14 to 18 
per 30-f t. rail, and it should not \be^ less than 16 for a 75-lb. rail, though 
it may be less with heavier rails. The Pennsylvania By. uses 14 wide- 
faced ties on main track, and 12 for side tracks and yards; Chesapeake 
& Ohio Ry., 18; Central Ry. of New Jersey, 16; Southern Pacific Ry., 17 
and 18 on main line tangents and curves, and 15 on branch lines. They 
should not be uniformly spaced, but the Joint and shoulder ties should 
be somewhat closer together than the intermediates, so as to give kn in- 
creased bearing at the rail ends, where the tendency to deflection of the 
rail is greater. Joint ties may be 10 to 16 ins. apart in the clear, and 
intermediate ties 16 to 30 ins., according to the rail and traffic. Some 
roads specify a certain number of linear inches of tie-bearing per rail, 
the Duluth & Iron Range Ry. specifying not less than 130 ins. On the 
Pennsylvania Ry. the standard spacing of joint ties is 10 ins., as it is 
considered that with less than this the tamping cannot be properly done. 
A vote taken from 1,033 foremen on this road, gave 82% in favor of 10 
ins. The Southern Pacific Ry. spaces the ties 14 ins. c. to c. at Joints, and 
20 to 24 ins. intermediate, according to the number per mile. A clear 
spacing at Joints is better than a measurement center to center. The 
New York Central Ry. spaces ties 25 ins. apart c. to c, and 15 ins. c. to c. 
at the three-tie Joints. Some roads space ties by the width of a shovel, 
without regard to any fixed number of ties per rail, this practice being 
generally followed where the rails are light and the traffic is heavy. For 
such tracks it is considered that nearly 50% of the length of the rail 
should bo supported on ties, but the practice of making the spacing equal 
to the width of the ties is not to be recommended. The ties should not 
be less than 10 ins. apart in the clear, except at three-tie joints, where 
they may be 6 to 8 ins. apart; and on bridge fioors, where they should not 
be more than 4 ins. apart. The number of ties per mile of single track for 
various spacings is given in Table No. 3: ^ 

TABLE NO. 3.--NUMfBB'R OF TIBS PER MILE. 

No. of ties per mile. 

No. of ties per 30-ft. rail 12 2,112 

" " ** " " " 14 2,464 

" " " " " " 16 2,816 

" " " " " '• 18 3,168 

Ties spaced c. to c 24 ins. 2,644 

"" •*..•. 28" 2,348 

" •• " 30 •• 2,115 

"" " 33" 1,921 

"" " 36" 1.761 

As the spacing of the ties in relation to rail deflection is a matter often 
referred to, it may be explained that the deflection for a given rail and load 
varies practically as the cube of the tie spacing; therefore, If we take 1 
as the deflection for ties 24 ins. c. to c, then for ties 30 and 36 Ins. c. to c. 
It will be 1.9 and 3.4 respectively. 



30 TRACK. 

Lougitudinal timbers instead of cross-ties are used in Europe to a 
very limited extent, but are quite generally used on bridges in many 
countries. They are used on the Victoria Bridge, which carries the Grand 
Trunk Ry. over the St. Lawrence River at Montreal, and the Long 
Bridge, which carries the Pennsylvania Ry. ever the Potomac River at 
Washington, D. C. They are also being used to some extent for tracks 
in terminal stations. In the Louisville & Nashville Ry. station at Louis- 
ville, Ky., the 80-lb. rails are laid upon continuous iron plates upon longi- 
tudinal timbers 12 x 12 ins., which rest upon wooden cross ties. The rails 
are held by spikes passing through the iron plates. In the Broad St. sta- 
tion of the Pennsylvania Ry., at Philadelphia, Pa., the rails rest on wood- 
en blocks 2 ins. thick (19 blocks to a rail length) placed on longitudinal tim- 
bers, which in turn rest upon cross ties. There are 11 ties to a rail length, 
with a tie under each rail Joint, but there is no blocking under the rail 
Joints. The stone ballast is level with the tops of these ties. 

Tie Renewals. 

The tie renewals are too frequently considered as a comparatively un- 
important item in the expense account of maintenance of way, but in 
point of fact the average cost of tie renewals on many roads far exceeds 
that of rail renewals, and shows a tendency to increase, for the following 
reasons: (1) Gradual increase in price of ties, owing to the increased value 
of timber as the supply becomes exhausted, and to the increased haul 
as sources of supply become more distant. (2) The marketing of the best 
timber, so that the poorer qualities must be cut for ties, giving conse- 
quently inferior service, especially if ties from young and undersized 
trees are accepted. (3) Less rigid inspection and the acceptance of inferior 
ties. (4) Greater tendency to cutting and local rot under the rails, due 
to increased wheel loads and growing traffic. (5) Spike killing, caused by 
regaging, redriving loosened spikes, etc. The renewals average about 
250 to 350 ties per mile per year for main tracks, and 200 to 250 for side 
tracks, but these figures are reduced very considerably where treated 
ties and metal tie-plates are used. A road which has to renew its ties in 
6 years is at a great disadvantage as compared with one whose ties last 
12 years, as the former must figure into its expense account almost double 
the cost for material, besides the additional track labor necessary to do 
the work, while during the interval it cannot have as good a track as 
the latter. 

In a paper on "The Increasing Cost of Railway Tie Renewals" (Trans- 
actions, Am. Soc. Civil Engrs., December, 1892), Mr. Reece pointed out 
that while a few years ago the cost of such renewals was but a fraction 
of the rail renewals, now the figures are reversed, and the tie renewals 
offer an opportunity for large reductions in expenses. Close attention has 
been paid to the purchase of rails, to their design, manufacture, life, wear, 
etc., while the qualities and properties of the ties have too often been 
comparatively neglected. Taking the cost of rail renewals at 100, that 
of tie renewals often ranges from 110 to 400. There is a very 
general failure on the part of executive ofllcers to appreciate the 
expenses involved in the renewals, especially if the expense of labor 
for removing the old and putting in the new ties is taken into account, 
as of course it should be. As a logical consequence of the comparative 
neglect, tie-expenses are continually increasing, while much of the ex- 
pense of labor expended on the track can be charged to the deterioration 
of track due to the softening of ties from incipient decay, and to the 
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more frequent renewals of ties, the cost of putting a tie in the track being 
from 20 to 50% of Its first cost. 

If the officers of a railway grant requisitions for ties liberally and 
without question there will be a tendency to take out ties before they 
have given their proper service; while, on the other hand, if the officers 
are parsimonious and habitually cut down the requisitions there will be 
many ties left too long in the track, unless the requisitions are *'padded" 
to allow for the probable cutting down. A marked saving in renewals 
may be effected by systematized checks for preventing the premature re- 
moval of comparatively sound ties from the track, a practice which many 
section foremen have. Attention to this point has on some roads been 
attended with very satisfactory results. Well devised plans should be 
instituted for preparing careful estimates of each season's requirements, 
and the practice varies greatly, some roads being very careful and 
others very careless In this particular. On the Louisville & Nashville 
Ry. the custom is to prepare estimates prior to July 1, showing the 
number of ties required on each division, the estimates being made from 
actual count of ties in the track that should properly be removed dur- 
ing the next twelve months. The count is made by the section foremen, 
checked and certified to by the respective supervisors and roadmasters, 
approved by the superintendents after investigation, and forwarded by 
them to the chief engineer, who is supposed to have a general knowledge 
of the condition of ties on the entire line. If the estimates differ widely 
from what he expected they are returned for further Investigation, and 
revised if necessary. Finally, the requisitions are forwarded to the 
general manager, with a request for authority to contract for the ties 
needed, and with them is sent a statement showing the average number 
of ties used per mile on each division during the ten years previous, and 
where the number called for appears excessive as compared with the 
average, explanation is made. On the Nashville, Chattanooga & St. 
Louis Ry. the ties are Inspected and counted for renewal by the section 
foremen, under the supervision of the roadmaster. On this road the 
renewals are under the Transportation Department instead of the 
chief engineer, which is not a good practice. On the Chicago & North- 
westera Ry. each foreman marks with an axe the ties which he thinks 
should be removed, after which the roadmasters go over their divisions 
to see whether the foremen's judgment is correct, and they generally 
cut down the number very considerably. 

The section foreman should determine by actual count, and not by a 
guess estimate, the number of ties which he considers he will need on 
each mile of his section, marking the ties and reporting the number to the 
roadmaster. The latter should personally verify the estimate, in com- 
pany with the foreman, for while ties are often left in too long, yet many 
foremen condemn ties which are still good. Ties should never be re- 
newed without permission, and those taken out should not be burned or re- 
moved from the right of way until inspected by some officer thoroughly 
and practically familiar with the use of ties and the amount of work that 
can safely be got out of them. On some roads the foremen are forbid- 
den to remove ties having more than 4 ins. of good timber left under the 
rail. Records should be kept of the annual renewals, and if a very high 
requisition Is made In any one year investigation should be made as to 
the reason therefor. 

It is an excellent plan to mark the ties in some way, so that their 
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length of service can be seen at once, and a record kept of them. Then, 
if ties are found to be taken out after only a few. years' service, the rea- 
son should be investigated. Of course, this marking should not be made 
a basis for renewals, the ties being still, as ordinarily, taken out only 
when examination shows the necessity of so doing. The renewals are 
made irrespective of the marks, because the great difference in the en- 
during qualities of ties apparently from the same lot and place, make it 
quite possible that one tie may become unfit for further service in 4 or 
5 years, while its neighbors from the same lot may be good for 8 years' 
service. On the Allegheny Valley Ry. the system of marking is by cut- 
ting a small Y-shaped notch with an adze or axe in the edge of the tie at 
the time of placing it in the track, the position of the notch indicating 
the year. The ties are hauled in from the woods in the winter months and 
are, as a rule, placed in the track early in the year, so that a glance at the 
marking while passing along the track will show the observer both the 
age of the tie from the tree and its length of service. The section fore- 
men make simple reports of the ties taken out and their age as indicated 
by the marks, which reports are tabulated and filed, forming a record of 
the average life of the ties. The number of ties estimated for renewals 
is advertised for by the purchasing agent, who inspects them for ac- 
ceptance or rejection. On the Cleveland Division of the Cleveland. Cin- 
cinnati, Chicago & St. Louis Ry., it has been the practice to mark the 
ties when they are put in the track, as the ballast is of stone, slag, gravel 
and cinders, and this marking enables the officers to secure definite in- 
formation in regard to the length of service and life in the different 
kinds of ballast. For this purpose a stamp is used with letters about 
1^ ins, long, giving the year. The stamp weighs about SV2 lbs., and the 
marking is done by a blow as with a sledge or hammer, the mark being 
made on the top and the south end of the tie. In Germany it has been 
found that the impression made by such hammer stamps on preserved 
ties become effaced before the time for renewal, and nails or tacks with 
distinguishing figures or marks were therefore substituted. The Atchi- 
son, Topeka & Santa Fe Ry. stamps the date of treatment on its 
burnetised ties. 

Old ties may be used for fence-posts, cribbing in wet slopes and for 
various incidental uses, but are usually burned on the right of way or 
used for fuel. Old ties and bridge timbers intended for use as fuel may 
be economically cut up by machinery. The Pittsburg, Fort Wayne & 
Chicago Ry. has a machine for this purpose, which resembles a shear- 
ing machine, with a vertical moving blade. The upper (moving) blade 
is set about 1 in. out of line from the lower (fixed) blade, thus allow- 
ing space for hard substances, such as old spikes, to pass through with- 
out injuring the blades. The machine will cut timbers 8 x 12 Ins., and 
the pieces are so crushed in cutting that they can easily be split length- 
wise with an axe if desired. 

Preservative Processes. 

The us(^ of preservative processes for wooden ties as a means of securing 
improved track with reduced maintenance expenses, has not been given 
the careful attention in this country which its importance warrants, and 
though the resultant practical economies have been amply proved In 
oth»»r countries they have been but indifferently recognized here, with 
some important exceptions. This is due largely to the failure to prop- 
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«rly appreciate the expenses involved in tie-renewals, as already noted, 
and partly to a desire on the part of each road to see what results other 
roads obtain with treated ties before committing itself to expenditures in 
this direction; while reports of the satisfactory results obtained in foreign 
countries are apt to be regarded with some degree of distrust on account of 
the difference of conditions of railway construction and operation. Never- 
theless, there is In this country evidence enough as to the efficiency of 
preservative processes and the economies resulting from their use. As to 
the first cost of the ties, it must be noted that the use of preservative pro- 
cesses often enables a cheaper and (if untreated) inferior timber to be used 
at about the same cost as (or even less cost than) untreated ties of more 
expensive wood, while the increased life of the treated tie will reduce the 
cost of ties as distributed over a term of years, and will also materially 
reduce the expenses for maintenance of way. In very many cases ties are 
cut from first class material which might far better be left to be available 
for other industrial purposes, when treated ties of a lower quality of tim- 
ber would really be better and more economical. 

This question of the relative cost and ultimate economy of treated and 
untreated ties is a subject which comes up periodically for discussion. It 
seems, now, to be pretty evident that while engineers very generally recog- 
nize the practical and financial advantages of treated ties, the managers 
and executive officers of railways are, as a rule, able to realize only the 
extra first cost of the tie, and do not yet sufficiently appreciate the economies 
due to increased life of ties and the saving of labor in tie renewals, so that 
the engineers have a campaign of education to conduct before they can ex- 
pect to bring about th6 general use of treated ties. From a detailed esti- 
mate prepared by a railway manager of the relative cost of southern pine 
ties the following is taken: The specifications for untreated ties of south- 
ern pine generally call for all heart pitch pine, of such dimensions that 
from 22 to 23 ties are equivalent to about 1,000 ft. B. M. To cut three such 
ties from one log requires a tree measuring at the small end from 12% to 
12 ins. diameter, about 30 ft. long. Such logs are worth for saw logs from 
30 to 35 cts. each, and are becoming more expensive and farther removed 
from the lines of railways and water courses. The logs generally used 
for ties are such as are defective for sawmill purposes, and are sold stand- 
ing in the woods at from 10 to 15 cts. each. This maizes the cost of the tim- 
ber about 5 cts. per tie. The outtine: of a tie costs from 12^^ to 15 cts., the 
hauling from the woods to the railway or landing costs from 3 to 5 cts., 
and to this must be added the railway freight or lighterage, which ranges 
from 5 to 15 cts. per tie, making the cost of pitch pine ties laid down at a 
southern port from 25% to 40 cts. each. The freight on ties from southern 
ports to New York ranges between 18 and 21 cts. each, and adding this to 
the cost ait the southern port would make the cost of the ties at New York 
from 46 to 61 cts. each. As in the above figures no allowance is made for 
expense of inspection or percentage of loss and profit, it is safe to say that 
the cost of a tie at New York under ordinary circumstances should be 
placed at from 55 to 70 cts. 

Such a tie will do service in the south for about 5 years, and in the north 
for about 7 years,but such aftie. used in the north, is not destroyed by decay 
only, the wear of the rail and the checking of the timber being quite as 
destructive as decay. The checking of the pitch pine tie is one of its great- 
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est defects; the checks will not only loosen the spikes but will cause open- 
ings for moisture to penetrate the interior of the tie, causing its decay 
during the summer; water freezing in the checks during the winter will 
increase them very much, thus hastening the destruction of the tie. 

For creosoted ties pitch pine is not suitable, as it would not absorb a 
sufficient quantity of the oil. Short leaf yellow pine, which has a much 
more open grain, is the wood to be used for creosoted ties. This timber 
grows near the eoast and water courses of South Carolina, Georgia and Flori- 
da in great abundance and very rapidly. For sawmill timber it is in little 
or no demand, and consequently as a raw material it is very much cheaper 
than heart or pitch pine. It is not as hard and durable as pitch pine in its 
natural state, but it does not check, and can be made hard and more dura- 
ble than pitch pine by creosoting. It is in easy reach of water courses and 
can be laid down at any southern port for considerably less money than 
pitch pine. This wood resembles very much the Baltic fir, which is so ex- 
tensively used for ties in Europe, and which is usually treated by some pr^ 
servative process, of which creosoting takes the front rank. In Europe a 
good deal of attention is paid to the time when timber is cut and also to the 
handling and treatment of the same afterwards. The timber is always cut 
when the sap is not rising and what little sap and moisture is left in th«» 
timber is removed by either natural or artificial seasoning. 

The cost of the material in a southern short-leaf pine tie is about 3 cts.; 
cutting, 12^ cts.; hauling to landing, 1^ to 3 cts.; transportation to port, 
3 to 5 cts.; cost at port, 20 to 23% cts.; freight to New York, 18 to 21 cts., 
making the price of tie at New York from 38 to 45 cts.; adding to this 
the expense of inspection, percentage of loss and profit at same ratio 
would make the cost of such a tie under ordinary conditions from 48 to 
54 cts. 

To creosote such a tie would increase its price by about 40 cts., or a cre- 
osoted short-leaf -pine tie would cost at New York about 85 to 94 cts. From 
a comparison of the life of a creosoted tie with that of a pitch pine tie it 
seems that it would be economy to use the treated ties altogether. In the 
yard of the Houston & Texas Central Ry., at Houston, Tex., creosoted ties 
were used in a place where the traffic was heaviest; these ties were cut 
from Texas scrub pine, a material much inferior to southern short-leaf pine. 
After eight years' use these ties were perfectly sound, the cutting of the 
rail was hardly perceptible, and all the little checks in the tie had been 
filled up by oil oozing into them, which thus kept the water from entering. 
A further advantage of creosoted ties is that they hold the spikes much 
firmer than uncreosoted ties; a slight corrosion seems to take place on the 
side of the spike, which after a few years increases its hold so much that 
when a spike is pulled out of a creosoted tie the head generally breaks off. 

Let us now take the average of the figures as given in the above extract, 
and see what is the actual cost per annum of each tie. 

Untreated tie. Treated tie. 

Average first cost, cts 51 90 

Average life, years 6 12 

Annual interest charge on first cost (4%), cts 2 3.6 

Annual outlay for a sinking fund which will replace tie 

at end of its life (Interest at 4%), cts 7.7 5.6 

Total cost per tie per annum, cts 9.7 9.5 
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It will be seen from the above that the actual annual cost of the two tiee, 
on a road which can borrow money at 4%, is practically the same. With 
interest at 6% the treated tie would be more expensive than the other by 
0.36 ct. per annum. 

On roads where the above conditions prevail, therefore, the economy in 
the use of treated ties will arise in the economy of labor expended in track 
maintenance, rather than in the cost of the ties themselves. But on roads 
located in warm climates, where ordinary ties have a short life, or those 
located in regions so remote from a timber supply that ordinary ties are 
very expensive, there may also be a saving in the cost of the ties them- 
selves. As a matter of fact the railway companies which have done most 
in the way of tie preservation are those which are located in the far south 
or on the treeless plains of the west. 

In view of the labor and expense of replacing ties in street railway tracks, 
it may well be expected that street railway companies will soon find it to 
their advantage to adopt treated ties for their tracks, or even to adopt some 
form of metal tie. 

Even if treated ties cost twice as much, and lasted only twice as long as 
untreated ties (which are exceptionally unfavorable conditions), there would 
still be an economy effected by the use of the former, due to the consequent 
saving in cost of renewals, to say nothing of the improved condition of 
track, and the reduction in track work where the road is not continually 
qr annually disturbed for tie renewals. Untreated ties have a most irreg- 
ular life; and as the average number of ties renewed annually is from 
250 to 350 per mile in main track, there is probably hardly a rail length 
of main track which has not at least one tie renewed each year. Besides 
the first cost of the new tie (against which there is no credit for "value of 
old material," as old ties are usually absolutely valueless), there is the di- 
rect cost of removing the old tie and putting in the new one, together with 
a probable loss of at least one of the four old spikes (which if broken, or 
bent so as to be useless, is as likely to be thrown away as' to be sent to 
the scrap pile, involving another incidental expense). 

It is practically impossible to get the new tie at once as well and firmly 
imbedded as the old one, which has probably been cut into by the new rail 
so as to reduce its thickness. When the new tie is in place, therefore, it will 
prove to be tight (raising the rail slightly above the normal surface) or 
loose (allowing the rail to deflect or bend before the tie gives it proper sup- 
port). If we consider such conditions as occurring once on each rail length 
of track, it will be seen that a certain increase in wear of rails and wheels, 
and in the motion of cars, must result. These effects will continue until 
the traffic (pounding from a'bove) and the section men (tamping from below) 
have restored the normal surface of the track, as far as may be, in view of 
the increased wear which has already been sustained. It will be evident 
that if all this expense and work can be made to occur only once in two, 
three or four years, instead of every year, there will be a saving in operat- 
ing expenses, distributed partly in the roadway department and partly in 
the equipment and transportation departments. 

To arrive at any definite conclusion In regard to the advisability of using 
treated ties on any particular railway, it is necessary for the officers of the 
railway to carefully and thoroughly consider for themselves the relations of 
expenses for ties and tie renewals and track work, and the cost and life of 
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treated and untreated ties under the conditions of location and traffic ^f 
that particular road. The economy results not only from the above means, 
but also from the reduced labor for and cost of maintenance, and the im- 
proved surface of traclt due to reduction in renewals; for, under ordinary 
conditions, the track has hardly been got into good surface on a settled 
bed than it is disturbed by renewals of some of the ties, as noted above. 
Probably the best and most economical practice of roads carrying heavy 
traffic will be to use treated ties protected from the cutting action of the 
rail by means of metal tie-plates, as noted further on. 

The Chicago, Roclt Island & Pacific Ry., in 1886, laid 50,200 oak ties and 
21,850 bumetized hemlock ties on new track west of the Missouri River, 
and, in 1893, there had been renewed 14.56% of the untreated and 3.16% 
of the treated ties. 

The Southern Pacific Ry., which has been using burnetized ties 
since 1887, found that by the use of these ties the tie-renewals were re- 
duced from 243 per mile of track (including sidings) in 1891, to 240 in 1892, 
205 in 1893, and 145 in 1894. This road has a treating plant with cylinders 6 
ft. diameter and 110 ft. long, and has also a portable plant for the 
same purpose. The timbers treated are long-leaf and short-leaf yellow 
pine, from eastern Texas and western Louisiana. Chloride of zinc is 
used for track ties and creosote for bridge ties^ bridge timbers, piles, 
etc. Descriptions of these plants will be found In "Engineering News," 
New York, April 26, 1894, and April 4, 1895. 

In most of the processes the principle of the treatment is to extract 
the sap and replace it by a material which will fill the cells of the wood 
and prevent fermentation and decay. The vulcanizing process, how- 
ever, is claimed to effect a chemical change in the constituents of the 
sap itself, being practically a seasoning process carried to extremes. The 
timber should, for most processes (see Boucherie process), be thoroughly 
seasoned before treatment, and it is waste of time and money to hur- 
riedly treat timber required for immediate use, though this is sometimes 
done, owing to the contracts for ties not being placed in proper time. 
Whatever process is used, it is absolutely essential that it should be 
carried out carefully and thoroughly, if the best results are to be obtained. 
For this reason, among others, several large railway companies prefer 
to operate their own works, which is a good plan, and likely to give sat- 
isfactory and economical results if the work is carried on systematically. 
The various processes used, and their efficiency and economy, etc., have 
been very fully given in the exhaustive report of a committee of the 
American Society of Civil Engineers (1885), and by Mr. P. H. Dudley, and 
the writer in Bulletins No. 1 and No. 9 of the Forestry Division, U. S. 
Department of Agriculture. 

Croosotinp.— This is one of the best and most successful processes, and 
is very extensively used abroad, but in this country its introduction 
has been hindered by the higher cost of creosote oil and the cdnsequent 
expense of the treated ties. The process consists essentially in (1) placing 
the ties in a large iron cylinder and exhausting the air so as to extract the 
sap, (2) heating the ties by steam to soften the cell walls and dissolve the 
contents of the cells, and then (3) filling the cylinder with hot creosote 
oil and applying pressure to force it into the wood. The creosote is heated 
to make it sufficiently fluid to enter the wood. Two kinds of oil are used: 
dead oil of eoal tar. and wood creosote oil. The dead oil is obtained by the 
distillation of coal tar, and its principal preservative constituent is naphtha- 
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line, which melts only at about 175" F., so that if liquefied during the 
treatment it penetrates the wood cells, and then becomes solidified and is 
permanently fixed. Acridlne is an important constituent, and (like naph- 
thaline) remains permanently. The tar acids, which were formerly sup- 
posed to induce coagulation of the albumen in the tie, and thereby to be 
the principal preservative, are found to disappear in a comparatively 
short time. Wood creosote oil is obtained by the destructive distillation 
of pino, and contains paraffin oils as its principal preservative. It is less 
dense than the dead oil, and is so much cheaper that if equally efficient it 
would very much advance the use of preserved ties, but the practical 
trials have not been of sufficient extent to be conclusive. A ereosoting 
company which used this material, but abandoned it in favor of dead oil, 
stated that its life as an antiseptic is limited on account of its being more 
soluble than the dead oil. About 12 lbs. per cu. ft. were used for pine, 
and the treated ties cost about three times as much as untreated ties. 
This company gave the analysis of wood creosote oil as follows: tar, 
10%; tar acids, 36.7%; neutral oils (mostly paraffin oils), 53.3%. In all 
kinds of creosote some engineers prefer the heavier and some the lighter 
oils. 

The ties should be well seasoned before treatment, as little creosote can 
be forced into a wet tie, while a thoroughly dry tie will readily absorb a 
large quantity of oil, which, when solidified by exposure, no moisture 
in the air or ground can succeed in removing. The sap should be thor- 
oughly extracted, and if the oil is not well forced into the tie, the wear of 
the rail may cut through and lead to decay of the unimpregnated part. 
The natural decay also starts in the interior, which is not so thoroughly 
penetrated by the preservative. For this reason, too, all cutting, framing, 
boring, etc., should be done before the tie or timber is creosoted. A gen- 
eral objection has been that ereosoting softens the wood and renders it 
more easily cut out by the rail. This effect, however, is only temporary, 
and if the ties are stacked for about six weeks after treatment, no trou- 
ble is likely to be experienced. As to the quality of the oil, the Southern 
Pacific Ry. merely requires that it shall not have been treated for extrac- 
tion of the aniline products, as this has been found to render the creosote 
less serviceable as a preservative. The Lehigh Valley Creosoting Co. uses 
a dead oil with a hydrometer weight of 1,050 at 60** F., making the weight 
about 8.7 lbs. per gallon. On the Great Northern Ry. (Ireland), the creo-. 
sote in- the cylinder is heated to 120° (to dissolve the naphthaline and ren- 
der the oil fluid), and a pressure of 100 lbs. is carried for three hours; while 
on the Lancashire & Yorkshire Ry. (England), with the same temperature, 
a pressure of 150 lbs. is carried for 50 minutes (see "English Railway 
Track," E. E. Russell Tratman; Transactions, American Society of Civil 
Engineers, March, 1888). 

The details of operation at the works of the Southern Pacific Ry., near 
Houston, Tex., are as follows: 

After a charge of ties on small iron cars has been run in and the cylinder 
sealed, a vacuum of 22 to 24 ins. is created in the cylinder, requiring about 
10 minutes. Live steam is then turned in, destroying the vacuum and 
giving a temperature of about 125° F.; this requires from 15 to 20 minutes. 
The vacuum pump is again started and a vacuum created to open the 
pores of the wood and to have the cylinders heated uniformly; this 
requires 15 to 20 minutes. Live steam is again turned on and the pres- 
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sure raised to 30 lbs. in about 40 minutes, and maintained from six to 
eight hours, according to the size and kind of timber, care being taken 
to prevent the temperature from exceeding 250° F. Steam is then blown 
oflP, requiring 40 minutes, and a vacuum created for the third time, requir- 
ing about 90 minutes for a vacuum of 24 to 26 ins. The superheating 
pipes in the cylinder are used to maintain a temperature of 225° on the 
timber enuring these 130 minutes, and during the four to six hours for 
which the vacuum is maintained. The cylinders are then filled with creo- 
sote oil at a temperature of about 170°; this requires 35 to 40 minutes. 
Tlie pumps are then started, and the pressure is raised to 80 or 100 lbs. 
per sq. in., and maintained from one to two hours, according to the 
size and kind of the timber. The oil is then drawn oft', the cylinder 
opened, the train pulled out, and another charge run in; this requires 40 
to 60 minutes. The average time of treatment is from 18 to 20 hours; the 
average absorption is 1% gallons per cu. ft., and the average cost is from 
$12.50 to $14.50 per 1,000 ft. B. M. For piles, no vacuum is created, but 
the timber is boiled in the dead oil at a pressure of 120 lbs., and a tem- 
perature of 240° F., the treatment lasting for 12 to 14 hours. As the 
checking occurs during the treatment the resulting cracks are well filled 
with oil. 

The Pacific Division of the Southern Pacific Ry. has a portable plant 
for treating timber, which is set up on a side track in the woods where 
the ties are being cut. A description of this will be found in "Engineering 
News," New York, April 4, 1895. 

Burnetizing.— This process (also known as the zinc-chloride process) 
consists in impregnating the ties with a solution of metallic zinc in 
hydrochloric acid, the methods of operation being similar to those for 
creosoting. Burnetized hemlock and tamarack ties were laid in 1866 
on the Chicago, Rock Island & Pacific Ry., near Chicago, and in 1882. 
after 16 years' heavy ti^aflSc, about 75% were still in the ti*ack, and the 
rails had not cut them more than white oak ties. The Union Pacific Ry. 
treated about 208,000 ties at its own works from 1866 to 1887, but it is esti- 
mated that the treatment increased the life only about three years* 
The treatment was abandoned on account of its cost as compared with 
the slight increase in the life and the cost of transporting the ties from the 
forests to the treating plant and back to the distributing point. It was 
therefore found to be more economical to use metal tie-plates on untreated 
ties. 

The Atchison, Topeka & Santa Fe Ry. has a plant of its own, using a so- 
lution of 1 lb. of chloride of zinc to 4 gallons of water. The green ties 
cost about 12 cts. each, while the treatment costs 25 cts. per tie. The 
zinc solution, unlike creosote, should not be heated. The solution has 
the property of hardening the wood, but affects its strength and elasticity, 
making it brittle, especially if a solution of over 3% in strength is used. 
so that the process is not considered desirable for bridge timbers or 
piles. The ties are said to be liable to split if exposed to a lot of sun. The 
material in the ties after treatment is somewhat soluble, and for use in wet 
or damp locations an auxiliary treatment to prevent the leaching or 
washing-out of the zinc is often resorted to, as noted further on. In the 
treatment, care should be taken to charge the cylinder with ties of as 
nearly as possible the same age, as if green ties and ties seasoned for about 
6 months are subject to the same treatment, the percentage of absorp- 
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tion of the latter will be verj^ much greater than that of the unseasoned 
ties. 

The process of burnetizing, as practised at the works of the Southern 
Pacific Ry. is very similar to that of creosoting (already described). The 
steam is held at the 30 lbs. pressure for 3^^ to 6 hours, Instead of 6 to 8 
hours, depending entirely upon the kind and condition of the timber. 
After the third vacuum, the cylinder is filled with the zinc solution, re- 
quiring about 25 minutes, and a pressure of 80 to 100 lbs. per sq. in. 
is then maintained for 1 to 1% hours, when the solution is drawn oflC, 
requiring about 20 minutes. The solution contains 1.7% of the chloride of 
zinc, which corresponds to 2i^° on the scale of the Beaume hydrometer. 
The railway purchases a crude concentrated solution of the chloride, of 
50** density Beaume, slightly discolored by iron to the extent of not over 
1 to 2%, and this is diluted for use to a density of 2^^°. The average time 
of treatment is 11 to 12 hours; the average absorption is 4^ gallons per 
tie, and the average cost of treatment for a tie 6 x 8 ins. and 8 ft. long is 
from 9y2 to 12 cts. After being treated the ties are stacked in piles, and 
are not put in the track until they have been thus seasoned for 6 to 8 weeks. 
The date of treatment is stamped on the end of the tie. Only sap ties are 
treated, and these are purchased at mills in eastern Texas for about 
23 cts. each, the average life of an untreated sap tie being only about 2^^ 
years. Burnetized pine ties in Texas cost about 34 cts. each. They have 
a long life and decay is almost unknown. The burnetized ties are not 
given a second treatment to prevent the washing out of the zinc solu- 
tion, as they are used only in thoroughly ballasted track, which drains 
well, while the majority of the ties are laid west of San Antonio, Tex., 
in a very dry region where there is no trouble at all from such washing 
out. After an investigation of the Wellhouse process, as used on other 
railways, it was concluded that under these circumstances the benefits 
were not sufficient to warrant the paying of a royalty for using this 
latter process. 

Wellhouse and Other Zinc-Auxiliary Processes.— An objection to the 
burnetizing process, especially when the ties are to be used in wet 
or damp districts, is that the zinc-chloride, being soluble, may be 
washed or leached out, this action being caused more by damp atmosphere 
and ballast than by heavy rains. The ballast may also contain chemical 
constituents which will change the chloride of zinc into oxide of zinc, 
which latter is a non-antiseptic. To overcome this objection several 
auxiliary or combination processes have been introduced. The best known 
of these is the Wellhouse, or zinc-tannin process, ' which has been some- 
what extensively applied in this country. To the zinc solution, as ad- 
mitted to the cylinder, is added glue, in the proportion of 2 lbs. of glue to 
100 gallons of the solution, and a pressure of 100 lbs. per sq. in. is main- 
tained for about 2^ hours. The zinc solution is then drawn off and re- 
placed by a tannin solution, a pressure of 100 lbs. being then main- 
tained for about 1 hour. The tannin combines with the glue and forms 
a leathery waterproof substance which permanently closes the outer 
pores or cells, excluding the damp and retaining the zinc. The plant of 
the Atchison, Topeka & Santa Fe Ry. at Las Vegas, N. Mex. ("Engineering 
News," New York, Sept. 13, 1894), has two treating cylinders 6 ft. diame- 
ter and 106 ft. long. The hewed ties of native or mountain timber are 
here sawed to standard length and have the faces scarfed by a spotting 
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machine to give an even seat for the rails. The cost is about 10 to 15 
cts. per tie, or 16 to 20 cts., including interest and repairs to plant. Ties 
treated by this process are said to give the best results in clay upland 
soil. The process has been applied to about 3,700,000 ties of mountain 
pine, hemlock and tamarack for the Union Pacific Ry., the Chicago, 
Rock Island & Pacific Ry., and the Atchison, Topeka & Santa Fe 
Ry. and from 91 to 96% have been in good condition after 7 years* 
service, treated hemlock sometimes outlasting untreated oak ties, 
owing to the hardening effect of the treatment reducing the wear from the 
rails. With green hemlock or beech ties at 35 cts. each, a treated tie 
would cost about 53 ctsi, and would 'have a life of 12 to 15 years. 

In the zinc-creosote process, the ties are first treated with dead oil and 
then with a zinc solution, the latter passing through the oil into the 
denser parts of the tie, while the oil excludes moisture and retains the 
zinc. 

Kyanizing.— This process consists in steeping the ties in a solution of 
about 1 part of bichloride of mercury (corrosive sublimate) to 100 parts, by 
weight, of water (or 1 lb. to 8 or 10 gallons), for about one day for each 
inch of thickness. Care is necessary . in the operation, as the material 
is an active poison. It hardens the wood, but is generally found more sat- 
isfactory for timber in dry situations than for ties in the ballast and 
kept moist. The Boston & Maine Ry. used kyanized hemlock ties at 
one time, and found that the process paid when it was well done. 

Thilmany.— In this process the ties are first impregnated with a solu- 
tion of sulphate of copper (or sulphate of zinc) under 80 to 100 lbs. press- 
ure, and then with a solution of chloride of barium, the two solutions 
forming a chemical combination of insoluble sulphate of baryta and 
chloride of copper (or zinc). It has not been much used for ties. Tests 
made by Mr. A. M. Wellington on the New York, Pennsylvania & Ohio 
Ry., in 1880, showed a decided loss of strength in the treated wood. 

Boucherie.— In this process a solution of 1 lb. of sulphate of copper to 
100 lbs. of water is applied, either in a cylinder, or by means of a cap 
fitted to one end of a log or tie, the solution being forced through by press- 
ure or vacuum. It requires about 80 to 100 hours for the solution to travel 
through a log the length of a tie. The metal of rails and spikes is found 
to decompose the solution, producing free sulphuric acid, which attacks 
the fiber and weakens the timber. 

Vulcanizing.— This is an American process which has been introduced 
withih the last few years, and dijffers from those above described in that 
no impregnating material is used. The timber is placed in a closed cylin- 
der and subjected to an air pressure of 100 to 175 lbs. per sq. in. at a 
temperature of 300 to 500° F. It is claimed that by this treatment the sap 
may be chemically changed to form a preservative composition, but it is 
stated on good authority that there is no knowledge of the physiology or 
chemistry of wood to sustain the claim of such changes. Tests of treated 
and untreated material of comparable condition, made by the Forestry 
Division of the U. S. Department of Agriculture, did not show any 
increase in strength, as claimed, nor any chemical or physical changes. 
It may be characterized as a development of a seasoning process, and 
with resinous woods may effect a more complete distribution of the resin- 
ous matter, which is in itself of a preservative character. Vulcanized 
Southern pine is used for ties, guard rails, guard timbers, station plat- 
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forms, etc., on the New York elevated railway. The cost is about 25 cts. 
per tie for ties 6x8 ins., 8 ft. long. 

Miscellaneous.— Fernoline, spirittine and pinoline are preparations some- 
what similar to wood creosote oil, and are used either as a bath for ties 
and timber, or as a paint for bridge and station timbers, Joints of car tim- 
bers, piling, planking, and for ferryboats and scows, etc., to prevent de- 
cay and the attacks of boring worms. The Pennsylvania Ry. specifica- 
tions for wood preservatives for such purposes require 5% tarry matter 
(not over 12%), 45% of tar acids (not less than 30%), and 50% neutral oils, 
a flashing point of 172 to 200° F., burning point of 200 to 220° F., running 
point of 15 to 20° F., and specific gravity 1.03 to 1.05. Carbolineum and 
Finch's preservative are applied to planking, ties, timbers, etc., by soaking 
or by brushing. Carbolineum should be heated to about 250^ or 300° 
F., especially for wet or unseasoned timber, and the timber should be 
given two good coats, allowing 24 hours between the times of applying 
the coats and between the times of applying the last coat and using the 
timber. Woodiline is another composition, composed largely of wood creo- 
sote; it is used hot as a bath for ties, and used also as a paint. The Penn- 
sylvania Ry. has used this, heating the ties and then placing them in the 
cold solution in an open tank 35 ft. long, 5 ft. wide and 6 ft. deep, the ties 
being handled by derricks. An oak tie will absorb about 1% gallons after 
an Immersion of three hours, but the average time of Immersion is 12 min- 
utes, giving an absorption of % gallon. The cost is about 15 to 19 cts. per 
tie, including material and labor. 

When piles (whether treated or untreated) are left with the heads 
exposed, as in the case of fender piles, the heads should be coated with 
tar, which is better than creosote oil, since it forms a mechanical cover 
to exclude the moisture. If the heads of creosoted piles are tenoned 
for caps, the tenon and seat may be well painted with creosote oil. For 
filling old spike holes, tar or the cheap resin refuse from turpentine dis- 
tilleries a»^ better than wooden plugs or sand, and the resin is a good 
material for painting the ends of ties, where decay first occurs. Track- 
men sometimes object to carrying the tar, but it is such an excellent 
material for this purpose that its use might well be made more general. 

Metal Tie-Plates. 

As already noticed, there is usually considerable trouble from the cut- 
ting of the ties by the rails, due to the local rot under the rail, and the 
wear and disintegration of the softened wood by the motion of the rail. 
This is especially the case with soft ties. The cutting also decreases the 
hold of the spikes by letting the rail drop loose below the spike head, 
and by causing rot around the spike holes, allowing the rail to get out 
of gage and to tilt on curves. The direct pressure of the rail on the tie has 
no effect beyond a very slight compression of the wood, but the cutting 
and wearing are due to the slight motion of the rail, which grinds and 
abrades the fibers and greatly facilitates local rot and softening, which 
in turn hastens the cutting effect. 

One of the most important and practical of modern improvements in 
railway track has been effected by the wide introduction of metal tie- 
plates, which are placed between the rail and the tie, and which involve 
only a small first cost, but effect a most decided economy in tie« and in 
track work. They may be considered in connection with preserved ties 
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and improved rail fastenings. Their cheapness, combined with their 
undoubted advantages in efficiency and economy, has led to their adop- 
tion on many hundreds of miles of track, as it is recognized that they 
not only increase the life of soft umd cheap) though durable untreated 
ties, but effect a direct economy in renewals and maintenance of way; 
while at the same time they add to the permanence and security of the 
traclt, by giving a uniform and durable bearing to the rails and lessening 
the disturbance of the track for tie renewals. They are especially ad- 
vantageous for soft ties under heavy traffic. They also prevent the 
widening of the gage w^hich occurs (particularly on curves) by the tilting 
of the rail, resulting from the lateral pressure causing the outer edge 
of the rail-base to cut into the wood. Tie-plates cause the spikes on both 
sides of the rail to act equally to resist lateral pressure in either direc- 
tion, as the plate ties the two spikes together if the holes are made to 
fit the spikes (as they should be), and they reduce the wear or necking of 
the spikes by the edge of the rail, especially if the plate has an outer 
rib or lug to take the thrust of the rail. On curves the tieing together 
of the spikes is equivalent to double spiking, thus making the two spikes 
as efficient as three. On steep grades they prevent the increased cutting 
of the ties due to sand from the engines getting under the rail and act- 
ing to abrade the wood. 

Wliile the tie-plate is a decidedly modern invention it has already fully 
borne out the ideas of its designers and is now very extensively used, while 
its application is spreading very rapidly. Briefly this device consists of a 
metal plate interposed between the rail and the wooden tie, its purpose 
being to protect the wood of the tie from the cutting and abrading action 
of the rail, which action is more influential than any other in causing the 
destruction of the tie and rendering tie renewals necessary. The tie-plate 
is thus a species of tie preservative or protector, and is not to be classed 
with the old chairs and joint chairs whose office was to support the rail 
and hold it in position. It would seem at flrst glance as though such a 
simple thing as a tie-plate would not require much designing, and would 
not call for much theoretical consideration of the forces it has to sus- 
tain, but as a matter of fact, while the tie-plate is a small and simple 
thing enough in itself yet its efficiency may be verj" greatly in- 
creased by a little care in designing it with due regard to the 
work it is required to do. Almost any form of plate is an improve- 
ment over the direct contact between rail and tie, but it may readily be 
seen that there are opportunities for increasing the practical efficiency of 
the plates. 

When first introduced it was predicted that they would make it more 
difficult to maintain the track to gage, but the very opposite has been 
the result, as they not only prevent the tilting or overturning motion of 
the rails, but also hold the inner and outer spikes together so that they 
both act to resist any forcing outward of the rail. On curves they have 
been successfully used in place of rail braces for the above reasons, as 
the great trouble (especially on sharp curves at switches and turnouts) is 
the tendency to overturn the rail on the outer edge of its base. When put 
on old ties a flat seat must be adzed for the plate, or the ties may be 
turned, as is the practice on the Southern Pacific Ry. If this is not done 
the plate will buckle and give an irregular support to the rail. In some 
exceptional cases where they have been put on old ties a saving of 50 to 
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75% in track work for maintaining gage, etc., has resulted. They should be 
large enough to give a good bearing on the tie, with room for the spike 
holes, and thick enough or stiff enough to prevent buckling or bending. If 
too large they may hold water under them and are more liable to buckle, 
while a very wide plate will not accommodate itself to the wave motion 
of the rail. Experim^ents with a bearing the full width of the tie showed 
that this caused the tie to rocli in the ballast. 

Tie-plates may be used witli special advantage as follow^s: (1), At ter- 
minal yards, where, on account of frequent switching and the use of sand, 
the rail base cuts into the ties very soon, while their renewals are ex- 
pensive in labor and interfere with the traffic; (2), at bridges, where 
the first cost of the ties and plates, and the cost of renewals, warrant the 
use of tie-plates; (3), on sharp curves, to save the uneven wear of the rails 
and the loss of thickness in the ties by frequent adzing of the rail seats, 
also to save the frequent respiking, and to maintain the correct gage and 
alinement to ensure an easy riding curve; (4), at switch leads on main 
track, under the rails that cut into the long ties, thus saving expensive 
renewals of ties otherw^ise perfectly good; (5), at rail joints on tangents 
(especially on three-tie or supported joints) to hold up the rail ends and pre- 
vent them from deflecting bj' cutting into the tie; (6), on tangents where 
ties are cut out by the rails before thej'^ decay. The plates may be used on 
every tie on bridges, trestles, curves, etc., and on tangents where soft 
ties are used, but with good ties they are sometimes used only at joints 
and quarter ties, or 6 to 10 plates to each rail. It is best, however, to use 
them on all ties, thus giving the rail a more uniform bearing. The use of 
tie-plates not only effects an improvement in the track, but also {at very 
little expenditure) effects a reduction in the expenses of track maintenance, 
since it enables soft and cheap durable timbers to be used for ties, as the 
timber is protected from the cutting action of the rail, and such cheap ties 
thus protected may actually last longer (and be thus more economical) 
than more expensive hard woods not thus protected. 

The main objection to a simple flat plate is that it is impossible to keep 
it tight, so that there will be a continual movement of the rail on the plate 
and the plate on the tie, with a consequent admission of dust and mois- 
ture to cause wear and decay, and also a consequent clattering under 
traffic. Besides this, if the plate is thin and wide it will bend and buckle, 
while if made sufliciently thick to resist bending the plate will be clumsy 
and expensive. The question then is, how to secure a permanent connec- 
tion between the plate and the tie, and this appears to have been most 
efficiently attained by nlaking a plate with longitudinal ribs or flanges 
which sink into the fibers of the wood and are tightly held by them, while 
the size of the flanges is not such as to crush or split the w^ood. These 
flanges also serve to stiffen the plate and enable a thin plate to be used 
without buckling under heavy loads. 

Flat-Bottom and Flanged Tie-Plates.— Thin flat plates were first used, 
but these were apt to buckle and crack, and being comparatively loose on 
the tie, they held the water and churned it into the tie. causing local 
rot, while the loosening of the ordinary spike fastenings led to a disaerree- 
able clattering under the trains. The New York elevated railways laid some 
flat plates 6x8 ins., ^-in. thick, in 1888, but in addition to buckling and 
cracking at the ends, they induced premature decay of the wood (yellow 
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pine) under them. They jumped and rattled under passing trains, and 
thus in wet weather forced the water into the wood, and kept it wet, thus- 
hastening rot, especially in summer when the' tie-plates were hot and the 
ties damp. Yellow pine ties which had been less than 6 years in the track 
had to be removed in 1894 because of the decay due to the effects of mois- 
ture under these flat-bottomed tie-plates. In some ties the rot extended 
to the sap wood beyond the plates, while in heart wood it was confined 
to the part covered by the plates. The ties removed were in varying 
stages of decay. As a result of this experience, flanged plates were 
adopted and are now extensively used on these lines. In order to unite 
the plate firmly to the tie, various arrangements of teeth, spurs and 
flanges on the bottom of the plate have been tried. These should be so 
designed as to do as little damage as possible to the surface of the tie, 
while securing a flrm hold in the wood, so as to make the plate act 
absolutely as a part of the tie. It is almost impossible to make a flat- 
bottom plate as efficient as one which has a hold in the tie independent 
of the rail fastenings, especially if no more secure fastening than the 
ordinary spike is used. Nevertheless the Pennsylvania Ry. prefers a flat- 
bottom plate, from a belief that flanges will cause cracks in the wood. 

Bottom Flanges and Teeth.— In respect to the methods by which the 
plates are attached to the ties, the plates may be divided into two classes: 
(1), Those in which the projections are lengthwise with the tie and ap- 
proximately parallel with the flbers; (2), those in which the projections are 
transverse to the tie and cut across the fibers. The long experience with 
the flanged plate of the first class, having longitudinal fianges sunk inta 
the tie, appears to have substantiated the claims made for it, both 
in security of grip and in protection of the wood of the tie; while the 
objection that the fianges will cause checking and cracking and afford 
chances for rot to set in does not seem to be sustained. For the Goldie 
plate, with four chisel-edged claws or spurs cutting across the grain, it is- 
claimed that the grip is equal to that of four good spikes, and that any 
lateral motion of the plate is absolutely prevented, while the sharp edge» 
and narrow faces of the spurs prevent serious injury or crushing of the 
fibers. To this it is objected that outward thrust on the plate will force 
out the fibers cut by the spur, but this does not seem probable, except, 
perhaps, in very soft and poor ties. For the Churchward plate, with two 
rows of beveled teeth or lugs on the underside, cutting across the grain, 
it is claimed that these lugs wedge or compress the fibers so as to close 
tightly against the lugs, thus preventing any cracking or entrance of 
water, but it seems to be doubtful whether this method will give a good 
hold upon the tie. An objection made to plates of the second class Is 
that it is difficult to drive the projections in sO that the bottom of the 
plate will have a perfect bearing on the tie, the result being that many 
plates break under wheel loads. It is certain that a tie-plate must in some 
way be self -attached to the tie, so that it will not move under the traffic, 
but it appears doubtful whether any provision to prevent such a plate 
from, moving lengthwise on the tie is necessary. In any case, the plate 
should be properly bedded upon the tie in the first place, and not left for 
the traffic to drive it home, as the traffic will not do this efficiently, and 
meanwhile there is a liability of gravel, ballast, etc., getting under the 
plate. 

Rib and Flat-Top.— For plates having ribs on top to engage with the 
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outer edge of the rail base it is claimed that one of the important func- 
tions of the tie-plate is to relieve the spike from the outward thrust of 
the rail and the wear due to abrasion by the edge of the rail base, leav- 
ing it to merely hold the rail down upon the plate. This certainly seems rea- 
sonable, especially when we consider how inefficient the spike is in itself 
as a fastening for rails carrying heavy traffic. When once the compression 
of the wood of the tie or the vertical motion of the rail have given ever so 
slight a play between the rail base and the spike head, then the abrasion 
of the neck of the spike will at once commence. In such a case, if the tie- 
plate has a rib the abrasion will be distributed over the whole length of 
the rib, instead of being concentrated on the narrow neck of the spike. 
On the other hand, it is claimed that the Servis flat-top plate (which has 
been used more extensively and for a longer time than any other plate 
in this country) has been found entirely satisfactory in this respect, and 
that little or no "necking" of the spikes had been found, even on sharp 
curves, provided that the rail base is the full width between the spike 
holes of the plate and that old **necked" spikes are not redriven with the 
plate. In other words, there has been no trouble where full contact and 
an absence of play are insured in the first place, as, of course, they should 
be in good tracklaying. As some railways, however, were found to have 
decided opinions in favor of a rib, the makers designed a plate of this 
form, but differing radically from others by having the rib at right angles 
to the rail, and cut away for the width of the rail base. The claim made 
for this plate (which the makers do not consider superior to the flat-top 
plate) is that any outward movement of the rail at one point must be ac- 
companied by a corresponding inward movement at another, and that 
therefore if it is necessary to hold the rail at all, it must be held on both 
sides to get the best results. 

Width of Plates.—Narrow plates are sometimes advocated, to concen- 
trate the load near the middle of the tie and thus approximate to an 
ideal bearing, narrow at the top and wide at the bottom. It is stated that 
in actual service some plates S% ins. wide have given better results than 
others of the same make 6 ins. wide; and that 6-in. plates have even been 
abandoned in favor of 5-in. plates. The rocking of very wide ties is cited 
in this connection. On the other hand, it is claimed that narrow plates 
increase the distance between the rail supports, thus reducing the stiff- 
ness of the track. The disadvantages of increasing the span, especially 
with light rails, are very evident, and it is a question whether a greater 
number of narrower ties might not be used to advantage with the narrow 
plates, giving a closer bearing for the rail with an equal bearing in the 
ballast 

Thickness of Plates.— For thin plates it is claimed that the thinner the 
plate can be made (as long as it is able to resist buckling), the better it will 
be, as it will give a more perfect union with the tie than a thick plate. 
In the Servis plate, which is stiffened against buckling by its longitudinal 
bottom flanges, the thickness is 3-16-in., which has been found satisfac- 
tory, provided, of course, the plates are properly put on, so as to have 
a uniform bearing. As neither the Goldie nor Ohurchward plates have 
this stiffened shape, they must rely on the thickness of the ^late to pre- 
vent buckling, and for the latter a thickness of %-in. is recommended, 
while the former is made %-in. and %-in. (the latter being recommended). 
As to the wear of the plate by the rail, experience shows that this is very 
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slight, so that great thickness is not required to resist such wear, and 
a thin plate, which will not buckle and will not work under the traffic so 
as to injure the tie, would therefore appear to be as efficient as, and more 
economical than, a thick and heavy plate. 

Shimming.— A question very often asked in regard to the use of tie- 
plates is as to the method of shimming on ties so equipped. Considering 
the difficulty of removing a well-seated flange plate, and the injury result- 
ing to the tie, as well as the impossibility of getting the plate as well 
fixed again after the shimming has been withdrawn, the shims should 
be placed between the plate and the rail, being bored to correspond with 
the spike holes in the plates. Where shims more than V/2 ins. thick are re- 
quired, a piece of plank should be spiked to the tie, and the shims placed 
upon it; while if the traffic is very heavy, a second tie-plate may be 
placed on top of the shims. The tie-plate is intended to be a permanent 
part of the track, and should never be removed to allow for the temporary 
expedient of shimming, unless, of course, a flat-bottom plate is used. 

The Southern Pacific Ry. uses on its Pacific Coast lines redwood ties, 
which are very durable, but soft, and to avoid the cutting of the wood a 
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Fig. 18.— Goldie Tle-Plate. 





Fig. 15.— Flat Tie-Plate; Southern Pacific Ry Fig. 19.— Wolhaupter Tie-Plate. 



flat wrought-iron tie-plate was designed, as shown in Fig. 15. The plate 
is 9 X IV2. ins., % to 7-16-in. thick under the rail, and weighs 61/3 lbs. It "«rill 
be noted that the rail seat is inclined, which is an uncommon practice In 
this country, though almost universal in foreign countries. There 
are four round holes for the screw spikes, and a rib receives the outward 
thrust of the rail base. With ordinary spikes in this soft wood it has 
been found difficult to hold the rail firmly to the tie, and the play be- 
tween rail and tie contributes very largely to the cutting and wearing 
of the timber. It was thought that flanges might split the ties, but 
flanged plates have now been used with success. 

The Servis tie-plate, now in very extensive use, is 3% x 8 ins., with two 
flanges on the under side, or 5 x 8 and 6x9 ins., with three flanges about %- 
in. deep. It is 3-16-in. thick. Wide plates are used on soft ties under heavy 
traffic, where extra spiking is required (as on sharp curves and heavy 
grades), and at supported joints. The New York Central Ry. uses a 
plate 6 x 9% ins. and 13-16-in. deep over all on the middle tie of its three-tie 
joint. The flanges are parallel with the length of the tie, biting into the 
wood and compressing the fibers between them, so that the plate is held 
very firmly to the tie, and there is no rattling. Oak ties on a grade of 
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1.5% on the Pittsburg, Cincinnati, Chicago & St. Louis Ry. bridge over the 
Ohio River at Louisville, Ky.. were marked for removal after 6 years' 
service on account of the cutting in of the rails. As the ties were sound it 
was concluded to try the Servis tie-plates, and during 4 years' use of these 
plates no work was done on the track, while formerly three men were 
almost continually employed in shimming, lining, gaging, and redriving 
spikes. In 1893 a number of the ties were found to be rotting away be- 
yond the plates, but the plates were still affording ample support to the 
rail, showing clearly the compressing of the fibers *between the flanges so 
as to exclude moisture. The trafllc amounted to 150 trains per day. On 
this and other bridges, and on some 6° curves, the saving due to the 
use of the plates is estimated at 50% in ties and 60 to 75% in labor. In 
laying these plates, the line side of the tie is marked, and the plate put 
on, the other plate being then put on in its proper position by gaging it 





Fig. 16.— Servis Tie-Plates. 



from the line plate with a gage-rod having lugs to fit the spike holes. The 
plates may be forced into the tie by a hydraulic press, or in the track by 
strikiDg Vertically with a pavei-'s rammer. In some cases the plate is 
hammered with a heavy wooden sledge to make the flanges bite into the 
tie, but this is very objectionable as a careless man will bring the edge 
of the sledge down on the middle of tlie plate, bending it so that the rail will 
rest only on the two edges of the plate. In putting plates on before the rails 
are laid, a wooden or metal block should be placed on the plate to dis- 
tribute the force of the blow. If put on after the rails are laid, the rail 
may be lifted, the plate slipped in, an iron plate placed upon each project- 
ing end of the plate, and these two plates struck simultaneously by two 
spikers with spike mauls. One end of the plate may be settled into the 
tie, and the free end then driven with a sledge, causing the flanges to 
plow their way through the wood under the rail. The ordinary form of 
plate is flat-topped, as shown in Fig. 16, but it is also made with a trans- 
verse rib on the upper side, the rib being cut away for the width of the rail 
base. The reasons for this lajtter form have already been stated. These 
plates are made by the Q. & O. Co., of Chicago. 

The Churchward tie-plate. Fig. 17, has on the upper side a rib to take 
the thrust of the rail flange, and on the lower side 6 blunt teeth of V-sec- 
tion, which cut across the fibers. The plate is of rolled steel, and has at 
first two ribs on the under side, which are formed into teeth by passing 
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the plate through rolls having pockets instead of grooves. The teeth are 
about 1 in. long and %-in. high, while the upper rib is ^-In. high. The 
plate is 8 or 9 ins.» long (lengthwise of the tie), 6 ins. wide, %-in thick, 
and weighs 4 lbs. The teeth are shorter on the edge than on the base, in 
order to wedge themselves into the wood, and it is claimed that no water 
can get in, especially when the plate rests flat on the tie. (The Johnson Co., 
Lorain, O.) 

The Goldie tie-plate. Fig. 18, is of rolled steel, 8% ins. long, 4 to 6 ins. 
wide, and % to %-in. thick. It has a rib on top, parallel with the rail, and 
has at each comer a flat, chisel-edged lug, which is driven into the tie, 
cutting across the grain. Another form has two ribs of V-section on the 
under side, cutting across the flbers, the ribs being the full width of the 
plate, and it is claimed that water cannot get in around them. (Dilworth 
& Porter, Pittsburg, Pa.) 

The Wolhaupter tie-plate, Fig. 19, is rolled with a number of longi- 
tudinal ridges, forming flanges which bite into the tie, practically parallel 
with the fibers, while the channels or spaces between the bearing sur- 
faces receive any sand or gravel which might otherwise work under the 
rail. The spaces between the lower flanges are of arch form, so as to 
compress the flbers. Lugs or shoulders on the outer side of the plate re- 
sist the thrust of the rail. (Railway Supply Co., Chicago, 111.) 

Tie-plates of various forms have been extensively used in foreign 
countries, and are generally made heavier than those used in this coun- 
try. As a rule these plates are flat-bottomed, some few having teeth, and 
others a rib fltting into a notch cut across the tie. The cutting of ties In 
this way, or to let thick tie-plates in flush with the top of the tie, is a 
bad practice. The difficulty arising from the looseness of flat plates is in 
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Fig. 17.— C. A. C. Tie-Plate. 

part overcome by secure fastenings in the way of screw spikes, bolts, etc. 
Compression of the wood under the plate makes it necessary at flrst to 
occasionally tighten up the fastenings, but the compression is slight and 
does not continue, so that when once flrmly settled the fastenings re- 
quire but little attention. 

The Sandberg tie-plate, Fig. 20, designed by Mr. C. P. Sandberg, the 
European rail expert, is about 12 x 18 ins., %-in. thick, and weighs about 
13 lbs. It is fastened to the ties by fang bolts, screw spikes or com- 
mon spikes, and has lugs on the upper side to engage the rail flanges, 
the rails being secured by taper steel keys driven horizontally between 
the rail and lugs. He has recognized that the cast-iron chair is the 
weak point of English railway tracks, and has shown that with flange 
rails and tie-plates a track can be built more economical than and equally 
as strong as the track with bull-head rails and chairs. This is the view 
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wblcli the autlior has frequently expressed. Unfortunately the conserva- 
tive objection to tie-plates in Europe has led Mr. Sandberg to suggest a 
very broad rail base, which Is not to be commended. The tie-plate de- 
signed by Mr. J. W. Post, of the Netherlands State Railways (Inventor of 
the well-known Post steel tie) is of the heavy type usually adopted In 
European lailway practice, and is used with clamps and screw spilies for 
rail fastenings, Fig. 21. It is made with the bottom fiat and also with 
sharp teeth on the bottom, the teeth being about 3-16-ln. deep, but If the 
tie has a knot or hard place at the seat for the plate, the flat-bottomed 
plate Is the better, as the toothed plate sometimes gives an Irregular gage 
under the elreum stances. The steel tie-plate of thia type now used on the 
Netherlands' State Railways is flat bottomed (except that the maker's 
mark is in raised letters on the bottom), but is otherwise similar to the 
form illustrated. It la 8.56 Ins, wide and 8 ins. long, 0.52 to O.T4rln. thick 
at the rail seat, which is 4.32 Ins. wide, Inclined 1 in 20, The outer edge 
of the rail butts against the edge of the rail seat, and is held by a 
screw spike whose head bears directly upon the rail and the side of the tie- 
plate. The inner edge is held by a clamp and a simitar spike. The plate 
lias S spike holes 0.96 to 1 in. diameter along each side. The spikes are 



-^ 






^ 




Ul js; 


 12'-- 


m 


Plorte 


■^g 


A. 




Fig, aO.-Sinilberg'» TlB-Plalea. 

7.5 ins. long over all, 5.5B ins. long under the head, 0.57-in. diameter In the 
shank, and 0.89-in. diameter over the threads, which have a pitch of 0.48- 
In. The spike head is 2 ins. diameter, with a tapering projection, 0.84 to 
0.92-in, square, for the socket of the track wrench. The standard track 
of the Prussian State Railways consists of 82,S5-lb. T-rai!s. resting on 
flat-bottomed steel tie-plates 71^ x 6^ ins. and ^ to ll-lB-ln. thick under 
the rail. Each plate weighs 8.62 lbs. The top surface Is grooved to 
fit the rail flange, and the rail seat is inclined. Three screw spikes are 

Metal Ties. 
The question of the use of metal ties as a substitute for wooden Hes 
■cannot be passed over, for while the use of such ties Is not likely 
to obtain In this country for many years, yet It is very probable that they 
will nltlmately be generally adopted. This will not be until after the era 
«f preserved wooden ties, metal tie-plates and improved rail fnstenings 



TRACK. 



fittest is now the most used in modem practice, is a steel (rolled or pressed) 
cross tie of channel or trongh section, with ends dosed, and laid inverted 
in the hallasL This is derdoped from the type of tie invented by Yan- 
therin, the French engineer, and first nsed more than 30 years ago. 

The mannfactnre of the tie itself and of the fastenings should be carried 
ont with snch care as to ensnre good material and accnracy of fit and 
gage. Bessemer, Thomas and Siemens-Martin steel is nsed, having abont 
OJ. to 0J2% of carbon, and of snch quality as to have a tensile streng^th of 
50,000 to 00,000 lbs. per sq. in., with an elongation of 18 to 20% in 8 ins., 
and a reduction in area of 30 to 40% at point of fracture. The steel of the 
New York Central By. ties has 0.1% carbon, 0.4% manganese, 0.081% 
phosphorus and 0.033% sulphur. It is made thus soft to stand pressing to 
shape. Corrosion occurs in certain saline and other soils, and the ties 
are usually dipped hot in a tar bath. The Hartford ties of the New York 
Central By. were treated with the Angus-Smith solution, as used 
for water pipes, applied at a temperature of 300** F. Cracks are less likely 
to start with drilled than with punched bolt holes. The tie should be of 
as simple design as possible, and with the smallest number of parts con- 
sistent with security and the necessary adjustments; of sufficient thick- 
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Fig. 24.— Hartford's Steel Tic; New York Central Ry. 



ness for wear and strength, and of sufficient weight to hold the track down 
welL From 100 to 120 lbs. is probably the best weight for a tie for first- 
<da8s track and heavy traffic. The weight may be increased by covering 
the tie with ballast. In France, steel ties damaged by derailed cars 
have been straightened out and put back in the track, while one of the 
railways in India, using the Bendel steel tie. Fig. 22, has put in a hydrau- 
lic press for reshaping any ties bent or distorted by such accidents. 

The Bendel steel tie. Fig. 22, which is extensively nsed in India, is 
8 ft. 9 ins. long for tracks of 5 ft. 6 ins. gage, and from 8^ to 13 ins. in 
width, while the thickness is 13-32-in. for a width of 4^ ins. on top, and 
^ in. on the sides. At the rail seat it is 9^ ins. wide on the bottom, 4^ 
ins. deep; and at the middle, S^o to 9 ins. wide and 4^^ ins. deep. Four lugs 
are stamped up out of the top, and flat taper keys are driven between the 
outer lugs and the raU base. The tie weighs 120 lbs., and the two keys 
1 lb. each. The ties are laid about 3 ft. c. to c. The Post tie. Fig. 23, is the 
invention of Mr. J. W. Post, Engineer of Maintenance of Way of the 
Netherlands State Bailways. It is of varying section, being thinner, nar- 
rower and deeper at the middle than at the ends, thus securing ample 
strength with an economical distribution of the metal. For standard 
gage lines it is 8 ft. 4 ins. to 8 ft. 9 ins. long, weighing 117*4 to 120 lbs. 
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The thickness on top is 0.48 to 0.52 in. at the rail seat, decreasing to 
0.24 in. at the middle; on the sides the thickness is from 0.24 to 0.36 in. 
At the middle the tie is 4^ ins. deep, 5% ins. wide over the bottom, with 
side slopes of 1 to 3. At the rail seats it is flat for 4^^ ins. on top, 10^ 
ins. wide over the bottom, and 3 ins. deep. The bolt holes are 1x1^ ins., 
oblong, with rounded comers (to prevent cracks); and the bolts are %-in. 
diameter, with hexagon nuts 1% ins. thick. The joint or shoulder ties are 
laid 2 ft. apart, and the intermediate ties 3 ft. apart. 

The New York Central Ry. has had 800 of the A. J. Hartford steel ties 
in service near Garrisons, N. Y., since 1889, and in 1894, after 5 years* ser- 
vice, the ties and their bolt fastenings were in excellent condition. As a 
result, this road had 18,000 ties made of the modified Hartford type, shown 
in Fig. 24, with the bolted clamp fastenings devised by Mr. Katte, the 
Chief Engineer, in which the clamps have a wedge grip on the rails. 
These ties were for use on the Park Ave. line approaching the Grand 
Central Station in New York, where the smoke and darkness in the tun- 
nels and the constant traffic make maintenance and renewals difficult, 
expensive and dangerous. The ties are of pressed steel, and weigh about 
100 lbs. each. The ties were not laid, however, for the reason that the 
adoption of the track circuit for the block signal system made it necessary 
to Insulate the rails from the ties, involving an additional expense. The 
Standard steel tie, shown in Fig. 25, has been tried on the Chicago & West- 
em Indiana Ry. and some other roads. It is of channel section, placed 
open side up, with the bottom cut loose and bent up in the middle of the 
tie to offer resistance to lateral motion. The ends of the tie are open and 
the tie is filled with ballast, but the core of ballast is separated from the 
body of the ballast. The rails rest on wooden blocks, and are secured by 
horizontal bolts through these blocks, as shown. 

The Pennsylvania Ry. has tried some of the Webb rolled steel trough 
ties with riveted steel plate chairs (for bull-head rails), as used on the 
London & Northwestern Ry. of England, but the ends are open, and al- 
though covered with ballast, the ties shifted laterally, so that timbers have 
been put in between the ends of the steel ties and the ends of the wooden 
ties of the adjacent track. This road also tried some light but very 
expensive channel iron- ties with riveted cross pieces and rail braces, in- 
volving considerable shop work. In 1892 statements were published to 
the effect that this road was abandoning metal ties after 15 years of ex- 
periment, and that metal ties had been proved a failure. These state- 
ments no doubt had some weight with persons not well informed as to 
the facts. As a matter of fact, the limited trials on that road were of 
too little significance for any such conclusions to be drawn, especially in 
the face of wide and successful experience in other countries. Of the 
numerous designs of metal ties patented in this country, only an almost 
infinitesimal proportion have any practical value, owing mainly to the 
failure of the inventor to comprehend or provide for practical conditions 
of service. Lightness and cheapness are too often aimed at as of first Im- 
I)ortance, or the design is too unwieldy and complicated to be of any use. 
It is almost useless to put in a few metal ties, but at least half a mile 
of track should be laid if any definite conclusions are desired. 
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CHAPTER 5.-RAILS. 

History.— The development of the modern railway rail may be 
briefly summarized as follows: Flat cast-iron rails or plates, about 
3 ft. long, were first used, and these were succeeded by cast-iron 
rails of L-section, laid with the horizontal flange outward, the ends 
of the rail resting on stone blocks. On these angle-rail tracks, flangeless 
wheels were used for the cars, which were generally coal cars. About 
1789, "edge" rails were introduced, the wheel running on the upper edge 
of the rail and being guided by a flange on the wheel, instead of run- 
ning on the bottom of the rail and being guided by a flange on the rail. 
The first were of cast iron, fish-bellied, in short lengths of about 3 ft., with 
the ends resting on stone blocks or in cast-iron chairs on these blocks. 
Later on, the rails were made of wrought-iron, in lengths of about 15 to 18 
ft., fish-bellied between supports about 3 ft. apart. These rails were 
rolled, the rail and rolls being invented by John Birkinshaw, of Eng- 
land, in 1820. Scarfed joints were used with some of these rails. From 
1820 to 1850 the flat strap-rail spiked to longitudinal timbers resting on 
cross ties was largely u6ed in this country, as that was the only form that 
could be rolled here, edge rails being imported. Another form of section 
used on some of the early American railways, and also in Europe (gen- 
erally on longitudinal timbers), was the bridge rail, designed in this coun- 
try by Mr. Strickland in 1834, and in England by Mr. Brunei in 1835. This 
has generally been used in comparatively light and shallow sections, but 
has also been suggested as a good section for a heavy rail. 

The present flange or T-rail section was invented in 1830 in this country 
by Col. Robert L. Stevens, Chief Engineer for the Camden & Amboy 
Ry., and the first order was placed in England by him for this road.- He 
also designed the hook-headed spike and flat splice plate, which have de- 
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Fig. 26.— Old Forms of Rails. 



veloped into the modern spike and fish plate and angle bar. In Europe, 
this rail is generally called the Vignoles rail, having been re-invented In 
England in 1836, by Mr. Charles Vignoles. The fish-plate joint was also 
re-invented in England by Mr. W. Bridges Adams, in 1847. English rolled 
rails were imported to this country in 1832 for the Portage Ry. and the 
New Jersey Ry. Cast-iron rails 6 ft. long were made in Pennsylvania in 
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1841. Rails were fii-st rolled in this country in 1844, and these were of 
U or bridge section. Double-headed rails were also rolled here, as noted 
[ later. The Stevens rail was first rolled here in 1845. At first the T- 

' rails were of very clumsy section, the pear-shaped head being very com- 

' mon, partly on account of the poor quality of the iron making it necessary 

to have a considerable support for the head, but with such a section no 
» satisfactory fish-plate joint could be made, and the rail bases therefore 

fitted in iron shoes or chairs at the joints. The weight ranged from 
40 to 65 lbs. per yd. The early rails above referred to are shown in 
Fig. 26. 

Various forms of compound rails have been designed, particularly in 
the early days of railways, to enable the wearing part of the rail to be 
renewed, but the majority proved failures, owing either to faulty con- 
nections or too great complication. The idea has, however, been revived 
in connection with modern heavy track, and in 1894, Mr. Katte, Chief En- 
gineer of the New York Central Ry., suggested the compound rail shown 
In Fig 26. 

Steel rails were first rolled in England about 1855. They were rolled 
experimentally in this country in 1865, and to order in 1867, when the 
introduction of the Bessemer process was the beginning of a great ad- 
vance in the art of rail manufacture, with a great reduction in cost. 

Development of the Modern Rail.— When railway development began 
again in 1865, after the close of the Civil War, more attention began to be 
paid to the design of rails, and in 1865 Mr. Ashbel Welch designed a T- 
rail whose proportions approximated to those of modern sections, but in 
which the English practice of that day was followed in using rounded 
sides to the head. His 62-lb. rail was 4^ ins. high, with a base 4 ins. 
wide. About 1874, Mr. R. H. Sayre designed a rail having a head with 
top corners of large radius and sides sloping outward from the top, with 
the idea of reducing the wear by the wheel flanges. The Sayre section, 
as adopted on the Lehigh Valley Ry. in 1883, had a flare of 10**, but in 
1891, when a new 80-lb. section was adopted to replace the old 76-lb. sec- 
tion, part of the metal was added to the sides of the head, reducing the 
flare to 5'', which is retained in the new 90-lb. section of 1895, Fig. 27. 
The Fall Brook Ry., after some years of experience with the Sayre sec- 
tion, abandoned it for one with a wide thin head having vertical sides, 
but still retained the heavy Sayre splice bars. The rail of the (Jeorges 
Creek & Cumberland Ry., however, went even beyond the Sayre section, 
having a flare of 20°, and this is still believed in on that road, for the 
reason that rails on sharp curves wear to that section, and that vertical 
sides wear the wheel flanges. It is now, however, almost universally 
recognized that the best results are obtained with rail heads having 
sharper top corners and vertical sides; and the typical Sayre section has 
been practically abandoned, though some designers still adhere to a slight 
.flare of 4° or 5", with the idea of keeping the wheel flanges away from 
the corner of the rail head. Rail sections with the sides of the head 
sloping inward from the top are used on some European railways, and 
the Providence & Worcester Ry. rail of 1885 had this form, but this feat- 
ure of the design is decidedly bad. Between 1880 and 1888 there was a 
tendency to give a large corner radius (% to %-in.) to the top of the head, 
to flt the flllet of the wheel tire; thus causing a considerable rubbing 
friction of the wheel flange on the rail head (aggravated in some cases 
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by outward flaring sides to the head) in addition to the normal rolling 
contact with the wheel tread. 

In 1873, the American Society of Civil Engineers appointed a committee 
to report upon the forms, sizes, manufacture, tests, endurance and 
breakage of rails and also the comparative economy of iron and steel 
rails. In 1883, another committee was appointed to consider the proper 
relation to each other of railway wheels and rails. This was in view of 
the disputed ideas as to these relations, it being asserted on the one 
hand that the car wheel tread and flange should have as long a line of 
contact with the head of the rail as possible, and, on the other hand, that 
such long contact would be dangerous and cause undue wear and fric- 
tion. Those holding the former view favored a round upper corner to the 
head, fitting the fillet of the wheel; while the others favored a sharp 
corner, keeping the wheel fiange away from the side of the rail head. This 
committee's investigation showed (1) that the number and disadvan- 
tages of sharp-fianged worn wheels had been greatly exaggerated; (2) that 
sharp corners did not produce this character of wheel wear to the extent 
claimed: and (3) that round-cornered rails showed greater side wear due to 
cutting by the wheel flange, while the rail wear became more rapid as 
soon as the side of the head began to be attacked; and (4) that rails often 
fail with little material abraded from the top by wear proper, being 
crushed after the flow of metal has reached its limit, and thus failing 
by rapid disintegration due to heavy wheel loads. The committee recom- 
mended a top radius of 12 ins., a broad head relatively to depth for sec- 
tions of all weights, %-in. top corner and 1-16-in. bottom comer radius 
for the head, and vertical sides for the head (starting from a sufllcient 
base width of head to give ample bearing for the joint). 

This led to the appointment of a third committee to prepare designs for 
standard rail sections, in an endeavor to reduce the number of existing 
sections (as adopted at hap-hazard) to some standard of uniformity, so 
that rail mills would be able to roll to stock, instead of having to roll 
so many special sections. At that time there was an almost entire lack of 
uniformity in rail design, and the rail mills had to carry enormous stocks 
of rolls for the innumerable forms of sections. Many of these sections 
were practically identical, but had minute variations in certain dimen- 
sions, as the result of the whim of the designer or his ignorance of the 
existence of a praqtically similar section. Each engineer had his own ideas 
as to rail design and desired to have his own special form of section on his 
own line. At present, however, there is a strong tendency towards the 
adoption of uniform sections. This third committee made a very thorough 
investigation, and in 1893 presented its report (which was adopted), with 
recommended standard sections varying by 5 lbs. from 40 to 120 lbs. per yd. 
The metal was distributed as follows: Head, 42%; web, 21%; base, 37%. 
This type of section has been very generally adopted, and is shown In 
the 80-lb. rail. Fig. 28. In all these sections the height of rail and width 
of base are equal and all have the following constant dimensions: 

Top of head 12 Ins. radius. Side of web 12 ins. radius. 

Top comers of head 6-16-ln. " Top fillets of web %-ln. 

Bottom comers of head. .1-16-ln. ** Bottom fillets of web.... %-in. •• 

Comers of base 1-16-in. " Fishing angles 13* 

As to the form of section, it may be said, as the consensus of experi- 
ence and investigation, that the head should be wide and thin, with sharp 
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top corners, and sides vertical or nearly vertical, and having fishing angles 
of not less than 13"*. The web is sometimes made with curved and some- 
times with vertical sides. The former, of course, gives no greater strength, 
but is claimed to give a better compression of the metal in the thick parts 
at the union of the web with the head and base. The edges of the base 
should not be too thin, and should be rounded in one curve of about 5-16- 
In., or with 1-16-in. top and bottom curves, the object of this being to re- 
duce the cutting of the ties by the sharp edges. The width of base should 
be ^ual to, but not greater than, the height of the rail. If metal tie 
plates are used the width of base may be slightly less than the height. 




90 lbs. 

Fig. 27.--Sayre Type; Lehigh 
Valley Ry. 




Fig. 28.— Type of American Society of 
ClYil Engineers. 




100 lbs. 



Fig. 28.— Dudley Type; New 
York Central Ry. 



Fig. 80.— Sandberg Type; 
Canadian Paoiflc Ry. 



Tie-plates should be used with heavy traffic, as the attempt to get a very 
wide base support in the rail flange usually results in a section which is 
not adapted to good rolling. Flat-topped rail heads have been advocated, 
but the metal In the head does not get so much work or squeeze from 
the rolls, and is thus of less dense texture on top tl^n is desirable. This 
was found with rails rolled in England 25 or 80 years ago for the New 
Orleans & Chattanooga Ry. In addition to this, the lateral play of the 
wheels would soon wear the top to a curved section. The usual top 
radius is 12 or 14 ins., though the Chicago, Milwaukee & St. Paul Ry. makes 
it 18 ins., and any radius less than 12 ins. is objectionable. The 4}est 
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distribution of the metal is probably that of the American Society of Civil 
Engineers recommended sections, provided that the rails are of good mate- 
rial and thoroughly rolled, the rolling being as slow and cold as practicable. 
The rapid increase in weight of locomotives and cars and train loads 
has led to the use of heavier and stiff er rails in the sense of girders to 
carry the increased loads, but in many cases without correspondingly 
wider heads to sustain the increased wheel pressure ratios per square 
inch of surface contact between rails and wheels. The result in some 
such cases has been that the metal of both tires and rails has been 
overtaxed, excessive wear and flow taking place, and neither wheels nor 
rails giving as good service as had been expected. With this in view, Mr. 
P. H. Dudley designed a set of rail sections whose type is shown by the 
100-lb. rail of the New York Central Ry., in Fig. 29. It will be noticed 
that the fillets are of large radius, and that the narrowest part of the 
web is above the center line. This gives extra resistance to twisting, so 
that the head will not bend over the web, nor the web over the base. 
The following is from a statement by Mr. Dudley: 

The static pressures under imssenger car wheels on rail heads 2^ to 
2% ins. wide, range from 30,000 to 100,000 lbs. per sq. in., while those of 
locomotive driving wheels range from 110,000 to 150,000 lbs. To sus- 
tain such wheel pressures without undue flow and wear, requires not 
only broad heads, but a high grade of metal in the rails. Comparisons 
of tire records on the New York Central Ry. before and after the use of 
the Dudley 80-lb. rail (5^^ ins. high, 5 ins. width of base, 2 21-32 ins. width 
of head and 5-lG-in. corners of head) show that with an increase of 40% 
in weight per driving wheel the mileage per 1-16-in. of wear per tire is 
about the same for tiie heavier locomotives on the 80-lb. rails, as formerly 
for the lighter locomotives on the 65-lb. rails. The former carried 17,600 
lbs. per wheel, and averaged 19,300 miles per 1-16-in. wear of tire. The 
latter carried 13,360 lbs. per wheel, and averaged 19,400 miles per 1-16-in. 
wear. Since the general use of this 80-lb. rail, the locomotives rarely go to 
the shop to have the driving wheel tires turned unless other repairs are 
needed, the wear of the tires no longer determining when the engines must 
go to the shop, as was the case when running on the 65-lb. rails. The mileage 
before re-turning the tires is from 150,000 to 185,000 miles. These facts 
show the value of the bro'ad heads in increasing the life of tires as well 
as of rails. 

Mr. Sandberg, the European rail expert, favors wide heads, with large 
corners, and his type of section is represented by the 72-lb. rail of the 
Canadian Pacific Ry., Fig. 30. In 1894 he changed his sections some- 
what in detail, his modified 100-lb. rail being 5% ins. high, 6^4 ins. wide, 
with a head 3 ins. wide, having %-in. top corners. He increased the. 
width of the head, but retained the round form with large corners and a 
top radius of 6 ins. He admits that sharper corners may be used with 
the American type of rolling stock, having the short, rigid wheel base of 
the trucks instead of the long, rigid wheel base of European cars with 
fixed axles, but it may be doubted whether this distinction is of much 
importance. The width of rail base was increased, so as to avoid the use 
of tie-plates, for while he advocates their use, he has found it diflScult 
to get them introduced by European railways. The rail section has suf- 
fered in consequence, and even with oak ties (and almost certainly with 
softer ties) the rails will still cut under heavy traffic and wheel loads 
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One reason for the disfavor with which tie-plates are regarded in Europe 
is probably the size and weight and cost, and the difficulty of securing flat 
plates firmly to the tie, so as not to cause rattling. It may be mentioned 
that some of the so-called Sandberg "Goliath" rails are modified from the 
original to a section for which Mr. Sandberg disclaims responsibility. 

Double-Head Rails.— In Europe the double-headed rail, carried in cast- 
iron chairs, was early designed, having two symmetrical heads, so that 
the rail could be reversed and both ends be utilized for wear. Some 
of the sections were of hour-glass section, with two pear-shaped heads. 
The indentation of the lower head by the chairs, however, made the 
turned rails very rough riding, and the rails were also found liable to 
break, so that as early as 1858 the bull-head section was introduced, hav- 
ing the lower head only large enough to give a seat in the chair and a 
hold for the wooden key or wedge which secures the rail in the chair. 
Some years ago about 10 miles of 80-lb. iron double-headed rails were laid 
on thv3 Boston & Worcester Ry. (now part of the Boston & Albany Ry.), 
but after 10 years' service the track was relaid with T-rails. The bull- 
head rail, Fig. 31, is now the standard in England, and is also used some- 
what extensively in European countries, India, etc. The Pennsylvania 
Ry. has some of the 90-lb. bull-head rails of the London & Northwestern 
Ry., Fig. 31, laid for experimental purposes, some on steel ties, and 
others in cast-iron chairs on wooden ties, but this track has not been 
able to stand the heavy traffic on this road. One of the great 
objections to these rails is that they require two heavy cast-iron chairs 
(weighing 26 to 56 lbs. each) on every tie, merely to hold the rail up. 
These chairs involve much really useless material, and the wear of the 
Tails in the chairs limits their life, being even more than the wear at the 
joints. Many of these rails have rounded heads, as shown, but in some of 
the modern heavy sections the head has vertical sides and sharper top 
corners. 

Many countries now recognize the disadvantages of the bull-head rail 
and are adopting a more economical, but equally efficient track of T-rails 
on metal tie-plates. In England, however, the erroneous idea very gen- 
erally prevails that a T-rail track is in itself unsafe, and this has even 
led to the introduction of double-head rails for colonial railways, involving 
much unnecessary expenditure, which would have been better applied to 
the construction of a greater mileage of a more suitable type of track. 
The English track, as built, is very strong and substantial, but very ex- 
pensive, and an equally good track can be made and maintained at less 
expense with heavy T-rails. Mr. Freund, of the Eastern Railway of 
France, has made investigations from which he concluded that theory 
and experiment show that a T-rail secured to oak ties by screw spikes 
is as safe from lateral displacement as a bull-head rail in chairs, or a 
T-rail with tie-plates oti pine ties. He further concluded that the T-rail 
comes nearer to giving its proper service than the bull-head rail, be- 
cause the life of the latter is limited by the wear of the surfaces in con- 
tact with the chairs, and not by the wear of the running surface. In 
most European countries, except England, T-rails are extensively used, 
but they are very generally of poor design and very much too light for 
the traffic, and the consequent poor results in service are among the 
reasons for the disfavor with which the T-rail section is regarded for main 
tracks in Europe. European engineers are not, as a rule, well informed 
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as to modem American track or the successful results of service of 
good rails under severe conditions of fast, heavy and continual trafBc. 
In some cases a narrow-based T-rail has been adopted, carried in cast- 
iron chairs, very similar to those for double-headed rails, and secured 
by large wooden keys, which make an objectionable fastening. 

Heavy Rails.— Mr. Sandberg some years ago began, in Europe, a cru- 
sade against fhe policy of using very light sections of steel rails, as the 
constantly increasing weight of rolling stock and speed of trains made 
a stronger track system necessary. This, however, was not to be obtained 
by merely increasing the number of ties, as had been done in some cases, 
but rather by the adoption of a heavier rail, although many European 
railways space their ties too far apart. In this country there is still 
a great mileage of rails too light for safely or economically carrying the 
traffic to which they are subjected. The advantages of, and the increase 
in efficiency and economy due to the use of heavy rails of first-class 
manufacture on tracks carrying heavy and constant traffic, are, however, 
being more widely recognized, as shown by the very wide adoption of 
such rails which has been noticeable for the past few years; but the in- 
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Fig. ai.— Bull-head Rail and Cast-iron 
Chair; London & Northwestern Ry. 



Fig. 32.— Check Plate or Creeper Plate; Bos- 
ton & Albany Ry. 

crease in weight of rail is still lagging behind the increase in traffic and 
wheel loads, except on the more important lines. Besides being heavy 
enough to properly sustain the traffic, the rails must be heavy enough 
to have a margin of safety to provide against the exigencies of badly 
tamped ties, the heaving of the roadbed in winter, or the effects of flat or 
eccentric wheels. Mere increase in weight does not necessarily insure im- 
proved service, but design and manufacture both come into considera- 
tion. For instance, in a rail with a large and soft- (or badly rolled) head, 
the soft metal is more rapidly worn, and as, in many cases, only a cer- 
tain depth of wear can be allowed before the rail head becomes too 
rough for service, the large head may really give no more wear than the 
smaller one, and often gives less wear than a hard, dense, thin head. 
Some rails have a deep and heavy head combined with a wide, thin base, 
and rails of such section must of necessity be rolled at such a heat and at 
such speed that the head cannot be properly compacted and hardened In 
rolling. 
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Stiffness is as important as weight in rails under heavy and fast trains, 
and broad, well-worked heads (rolled as slowly and at as low a tempera- 
ture as possible) are required for the best efficiency of both rails and 
wheels. For these reasons some of the old, carefully made 60 and 65-lb. 
rails gave much better service than poorly designed and hurriedly rolled 
rails of greater weight, which were laid afterwards. A good 80-lb. rail, 
however, is a very profitable investment, not only in point of service, but 
also in giving an easier riding track. The heavier rails do not creep so 
much, do not bend or crush so much at the Joints, and are specially val- 
uable where maintenance work is heavy, as on steep grades, in tunnels, 
etc. The relation of good heavy rails to economy in operation is shown 
by experiments in which hauling a train load of 378 tons at a speed of 55 
miles per hour required 820 HP. on 65-lb. rails, and 720 HP. on 80-lb. 
rails, while it was estimated that only 620 HP. would have been re- 
quired on 105-lb. rails. 

The heaviest rail yet laid on this continent is the 110-lb. rail of the 
Ghignecto Ship Railway (Canada), 6% ins. high and 6^ ins. wide, but 
100-lb. rails are in use on the New York Central Ry., Pennsylvania Ry., 
New York, New Haven & Hartford Ry., Chesapeake & Ohio Ry. and other 
lines. That of the New York Central Ry., Fig. 29, was the first of such 
weight rolled in this country, and was first adopted for the four-track 
line approaching the terminal station in New York city, in order to re- 
duce the inconvenience and expense of maintenance and renewals on 
tracks so crowded with traffic and laid largely in tunnel and in open cut 
with retaining walls. The St. Clair tunnel of the Grand Trunk Ry. 
is laid with Sandberg 100-lb. rails rolled in England. The minimum 
weight economical in ordinary service is 65 lbs., though many roads have 
used lighter rails even under considerable traffic. In such cases, however, 
the diminished life of ties and rails, and the increased cost of material 
and labor for maintenance and renewals, as well as the occasional sums 
involved in repairs and damage suits after wrecks, more than balance 
the cost of rails of suitable weight. For ordinary freight and passen- 
ger traffic on roads with easy curves and grades, the weight should be 
from 70 to 75 lbs., while for extra heavy freight traffic or fast passenger 
trains, or on lines with sharp curves and steep grades, the rails should 
weigh from 80 lbs. upward. Rails of 80 lbs. per yd. are now in very gen- 
eral use, and rails of 85, 90, 95 and 100 lbs. per yd. are also in service. 

In regard to the growing increase in the use of heavy rails, it may be 
pointed out that while it is most desirable to have rails of ample weight 
for the traffic, the rail is only one part of the track, and that improve- 
ments in ballast, ties, fastenings, joints, etc.; are of equal importance in the 
construction and maintenance of a first-class track. The laying of rails 
should also be very carefully and thoroughly done, though this is a point 
that is frequently neglected to a greater or less extent. For instance, new 
rails carelessly laid on old ties, may be given a wavy surface, or permanent 
set, due to careless handling or to uneven bearing surfaces, which cannot 
afteinwrards be remedied and will materially reduce the beneficial results 
intended to be obtained by the new rails. With an ordinarily good track, on 
which light rails are replaced by heavier rails, the work of maintenance 
and renewals should be very much reduced, owing to the increased weight 
and stiffness of the rails, which reduces the deflections, so that the joints 
can be kept in better condition. The number of ties should not be reduced 
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for heavier rails, as the rail should not be independently considered as a 
bridge or girder resting upon piers. A fairly large number of ties and 
fastenings greatly facilitates the maintenance and adjustment of surface, 
line and gage to ensure an easy riding track, more so than when the sup- 
ports and fastenings are 33 to 36 ins. apart, as with English track. 

Length of Rails.— The ordinary length of rails is 30 ft., but 33 ft., 45 ft. 
and 60 ft. have been tried to some extent on diflferent roads, and the Nor- 
folk & Western Ry. has 85-lb. rails, 60 ft. long, which are not found 
particularly awkward to handle. Several railways use 60 ft. rails on 
bridges and in tunnels, and the standard length of rail on the Louisville, 
New Albany & Chicago Ry. is 33 ft for a 75-lb. rail of the section recom- 
mended by the American Society of Civil Engineers. The Lehigh Valley 
Ry. has a considerable mileage of rails 45 ft. long. A report on the desira^ 
bility of long rails, and the proper length for same, was made by a com- 
mittee of engineers to the General Managers' Association of Chicago, in 
1894. The conclusions were, in brief, as follows: 1. There would be at first 
an additional cost for manufacture, and a greater proportion of second qual- 
ity rails; 2. Renewals of single rails would be more expensive and trouble- 
some; 3. Transportation would be more expensive; 4. Unloading from cars 
would require a greater number of, men, though not a greater number per 
ton, and no greater than is ordinarily available. The benefits resulting from 
the use of the longer rails were enumerated as follows: 1. Economy in 
first cost and maintenance of joints; 2. Fewer accidents and breakages 
at joints; 3. Smoother riding track. The report recommended miter- 
cutting the rail ends, at an angle of about 55°, and that the expansion 
spacing at joints should be %-in. at 0° F. There are some difficulties in 
turning rails as long as 60 ft, especially on a narrow right of way. 

Continuous rails, with the ends welded together in the track, are being 
tried on street railways, and some experiments have been made on 
steam railways with rails laid without expansion spacing and 
spliced by riveted angle bars. In June, 1889, Mr. T. T. Gleaves laid on 
the Durham Division of the Norfolk & Western Ry., 3 miles of the con- 
tinuous "self-surfacing" track patented in 1886 by Mr. P. Noonan, a sec- 
tion foreman. The rails were 56-lbs. per yd., laid on ordinary ties com- 
pletely buried in the earth, and the spike heads were left %-in. clear above 
the rail base, so that the wave motion or undulation of the rails would 
not affect the spikes or ties. As this motion was in advance of the 
wheels, there was no battering of the ties, and the motion of a train 
was said to have been as smooth and easy as on heavy rails in stone bal- 
last The joints were secured by splice bars with %-in. rivets, making the 
rails continuous and without kny allowance for expansion. At each end 
of the three-mile section were switch points to allow for the expansion 
of long stretches of rail, and at frogs and switches at stations of course 
the rails could move longitudinally. The track was turfed over, and 3- 
in. terra cotta drain tiles were inserted to carry the water out beyond 
the track. After being laid, the track was not lined or surfaced for 18 
months, the only maintenance expense being for a watchman, although 
engines weighing 104,000 lbs. were frequently run over it at a speed of 
50 miles per hour. The ties were found to decay more quickly by being 
buried in the earth and becoming water-logged, as might have been 
expected, and the track got somewhat out of surface, owing mainly to the 
fact that it was not laid on a compact roadbed, but In wet clay cuts and 
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on banks that settled in sags. During the same period of 18 months, 
there were expended $1,890 in labor for keeping the adjoining three-mile 
sections in fair condition. With such a track on good ballast some inter- 
esting results might be expected. 

Dimensions of Rails.— In Table No. 4 are given the dimensions of a 
number of modem standard rail sections. The first four show the 
comparative designs of four principal types of sections. The "American 
Society of Civil Engineers" and Dudley types are undoubtedly the best, 
the latter being somewhat the stiffer and being designed for use with tie- 
plates, hence the narrower base. The Sayre, Sandberg and Pennsylvania 
Ry. types are defective in the roundness and heaviness of their heads. 

Manufacture.— The wrought iron rails were made of bars placed in 
layers to form a "pile," which was then heated to welding heat and rolled 
to the finished rail section in the usual way, the several pieces of the 
original "pile" being more or less completely welded together. As the 
traffic and weight of rolling stock increased, these rails began to give 
trouble by splitting and by lamination of the head, due to the separation 
of imperfect welds. This led to the introduction about 1857 of so-called 
"steel" rails, made of a high grade of homogeneous iron rolled from solid 
ingots and consequently without the weak points of the welds. Steel 
rails were first rolled in England about 1855, and in this country were 
rolled experimentally in 1865 and to order in 1867, when the improvement 
of the Bessemer process of 1862 (largely due to and introduced in this 
country by A. L. HoUey), led to greatly increased facility of manufacture 
and consequent decrease in cost. These first steel rails were rolled under 
the direction of Mr. R. W. Hunt, and the men were paid double rates per 
ton, while the steel was rolled comparatively cold. When steel was still 
enormously costly, iron rails with steel tops were introduced, but were 
not satisfactory, as it was not found possible to securely fasten the cap to 
the rail. The Bessemer process, with HoUey's improvements, and the 
Invention of the Siemens-Martin method of manufacture, and the conse- 
quent introduction of steel rails at reasonable prices, were great factors 
in the enormous railway development of the past 25 years, but, as noted 
further on, the cheapness and rapidity of manufacture have to some 
extent been carried beyond the economical point. The rails do not fail 
by splitting and lamination, the metal being homogeneous, but by (1) the 
normal abrasion of the head, (2) the cutting out and bending at joints 
due to the blows of the wheels, (3) the fiow of the metal of the head under 
heavy wheel pressures, and (4) occasionally by fracture, though steel 
rails are less liable to fracture in cold weather than iron rails. 

In the manufacture of Bessemer steel rails, pig irons of the desired 
grade are melted in a cupola, tapped into a ladle, and poured into the 
Bessemer converter. A certain proportion of scrap iron is then poured 
In, and air at about 25 lbs. pressure is then blown in from the bottom of 
the converter, practically burning out the carbon, silicon and undesirable 
constituents. The proper degree of carbon is then added by a charge of 
spiegeleisen, and the molten steel is then poured into the casting ladle 
and thence into the vertical ingot molds. The ingots are generally about 
16 X 19 ins., 4^ ft. long. They are kept in a furnace called a soaking pit, 
until rolling. The ingot is first rolled in a blooming mill, which reduces it 
in section and makes it a bloom or bar about 7% ins. square. The bloom 
is tlien cropped at the ends, to cut off any spongy parts, then reheated. 
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and rolled in a rail mill, the roughing rolls of which give it an approxi- 
mate shape, while the finishing rolls complete the work and form the name 
of maker, date and weight of rail in raised letters on one side of the web, 
so that each rail can be traced. The blooms are rolled to the length 
of one to four rails, according to weight. From the finishing pass 
through the rolls, the rails are run to the saws and cut to length 
{usually 30 ft. 6% ins., which will be 30 ft. when cold), then to the 
cambering machine to give them such a camber .that in shrinking they 
will become perfectly level (6 to 12 ins., according to the distribution of 
metal in the section), then to the hot beds to cool, and then to the straight- 
ening press. There the burr left by the saw is chipped off, the ends are 
filed, and the rail hammered with a gag to take out horizontal kinks. The 
gag should not be applied to the rail head, and some better system of 
straightening is much to be desired, as the kinks sometimes reappear 
when the rail is laid, and gag marks on the head form places for wear to 
«tart. The rails are then measured for length, and, if this is correct, they 
are then drilled for the bolt holes and placed on the inspection or shipping 
beds. 

One of the most important chemical components of rail steel is the 
carbon, the proportion of which ordinarily ranges about as follows, 
according to the views of individual designers or makers: 60-lb., 0.40 to 
0.45%; 70-lb., 0.45 to 0.50%; 80-lb., 0.45 to 0.55, or even 0.60%. The maxi- 
mum proportion is 0.65 to 0.75%, as specified for the 100-lb. rails of the 
New York Central Ry., but it is rarely, if ever, that 0.7% is exceeded 
even in these rails. The object of the high carbon proportion is to give 
hardness to the steel, but it is liable to render it brittle unless special care 
is taken in proportioning the other chemical components and in the pro- 
cess of manufacture. Under these conditions, however, a rail can be made 
combining tiiardness (to resist wear) with toughness (to resist fracture), 
and such rails have given most excellent results In service. The Boston 
& Albany Ry. has had the Dudley 95-lb. rails (with 0.6 carbon and 0.06 
phosphorus) in service since 1891, but out of 75,000 tons not one rail 
broke during the winter of 1892-93, although subjected to a minimum 
temperature of — 30° F. The idea was at one time advanced that soft or 
low-carbon steel would be best for rails, and such rails were introduced 
to some extent, but the fallacy was very soon exploded. Silicon makes 
the steel fiuid and dense, so as to produce solid ingots and small crystalli- 
zation. In the New York Central Ry. rails the silicon varies from 0.1 to 
0.15% in the 65-lb. sections, to 0.1 to 0.25 in the 100-lb. sections. In all 
the rails the manganese must be between 0.8 and 1% ; sulphur not exceed- 
ing 0.069% and phosphorus not exceeding 0.06%. Some' designers, how- 
ever, allow 0.085 or even 0.1% of phosphorus. Manganese is required 
for chemical purposes during the blow in the converter, and gives a 
certain ductility in rolling, but tends to cause coarse crystallization in the 
rail and flow of metal under trafllc. Sulphur and phosphorus are objec- 
tionable impurities, the former tending to make the metal seamy and the 
latter tending to make it brittle. The chemical proportions for rails cannot 
be stated uniformly or arbitrarily, but the specifications must be prepared 
with regard to the quality of ore to be used, and the weight of the rail. 
Some roads do not specify the chemical composition, but merely stipulate 
that the rails must pass certain tests. Two Harveyized steel rails were 
put down for test on the Delaware, Lackawanna & Western Ry., and 



/ 



66 TRACK. 

Showed good results in wear for about two years, so far as so limited an 
experiment could show anything. By this process additional carbon is 
absorbed by the head after the rail is manufactured, and analysis showed 
0.76% for 1-16-in. depth of the head, 0.42% at 2-16, and 0.3% at 3-16. 

The design and methods of manufacture of a rail are fully as important 
as the chemical proportions in securing a good rail. A thick, heavy head 
cannot be given such a close texture as a thinner head, especially if the 
former is combined with a wide thin flange, as when such a flange is at 
the proper heat during rolling the head will be entirely too hot for good 
work. Such a rail section must be rolled hot and quickly, will not cool 
uniformly, and will have an open and soft texture. For this reason the 
modern tendency is to use comparatively shallow heads of good width, 
the metal of which can be rolled slowly and at a comparatively low 
temperature, and thus be thoroughly compressed, hardened and com- 
pacted to the firm and close texture of grain which will give the best 
wearing quality. Besides this, such a section gives a more uniform dis- 
tritution or balance of the metal, so that there will be less warping by 
internal strain due to uneven coolmg. One of the difficulties in making 
a good rail is that of obtaining a good flange or base, as the edges of the 
base arc the thinnest parts of the rail, and if the base is too wide and 
thin there is difficulty in getting it to fill out to the full designed width 
and in preventing fiaws. For this reason it is easier to roll a good rail of 
the bull-head section than of the T or flange section, but the use of the 
metal tie-plate at once eliminates the necessity of a very wide base. 

It is now generally recognized that rail steel should be chemically and 
physically hard, which hardness may be, by proper manufacture, com- 
bined with toughness, so that the rails will not be liable to fracture under 
shock in (?t>ld weather. Until a few years ago, rail specifications, super- 
vision of nmnufacture and inspection of rails were very lax, and the 
quality of rails naturally deteriorated, the manufacturers turning out just 
such rails as would be accepted, so that at one time engineers and rail 
makers claimed that heavy rails could not be made which would give as 
good service as the smaller and lighter rails. This has been changed 
very considerably, however, but there is now undoubtedly too great a 
tendency to consider cheapness as the first essential, and as the manu- 
facture is certainly affected by the price it follows that the cheaper rails 
are very likely to be of inferior quality, due very largely to their having 
been "squirted through the rolls," as the hot rolling has been termed. 
Defective specifications and carelessness in manufacture account for the 
fact that many heavy modem rails have been found to give less wear or 
service than lighter rails bought when rails were dear and their manu- 
facture more carefully attended to. Of course the labor charges have 
been reduced with the price of the rails, but not in the same proportion, 
and as the men are paid by the ton and have therefore an interest in a 
large and rapid output, inspection on behalf of the purchaser is necessary. 
Tn 1875, Mr. Ashbel Welch, Chairman of the rail committee of the 
American Society of Civil Engineers, put the economical statement of the 
case very plainly as follows: *'An unwise saving of a dollar to the 
manufacturer, or a little unfaithfulness in the workman, will probably 
reduce the value of the rails ten or twenty dollars. Ten or 15% added to 
the ordinary work on rails would double their value. An expert rail maker 
knows thia very well, but he cannot put the $10 extra worlr on a ton in or- 
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der that it may be worth $60 more to the purchaser, who will not allow him 
any part of the $10 out of the $60 he makes. The railway agent who 
purchases may also know all this, but he cannot follow his own judgment, 
for he knows his directors will say he paid $10 per ton more than the 
market price. It Is thus that the interests of stockholders are sacrilSced.** 

The New York, New Haven & Hartford Ry. had 60-lb. English steel 
rails laid in 1870, which, after 21 years' hard service in the main track, 
showed little loss of metal in the head by abrasion or by the flow of the 
metal. Some of these rails were given a cold rolling to harden the skin, 
but there did not appear to be any increased rapidity of wear after the 
skin had been worn through. Others were of comparatively high carbon. 
In 1889. Mr. Whittemore, Chief Engineer of the Chicago, Milwaukee & 
St. Paul Ry., stated that on his road there were 65 to 70-lb. rails that, 
when new, would stand less trafllc than 56 or 57-lb. rails made under the 
same specification, which certainly seemed to indicate that as the mass 
of metal is increased, more thorough working of the metal is required in 
the process of manufacture. In one case, on that road, 8 miles of 67-lb. 
rails were removed in two years as no longer fit for service, while joining 
them, and carrying the same traflSc, were 58-lb. rails which had been in 
use for 8 or 10 years, and were still in good condition. The writer is 
strongly in favor of paying a good price for a good article, and it is safe 
to say, as the result of ample experience, that good rails bought at the 
price which they are really worth are far more economical than "cheap'^ 
rails bought at the price which they are worth. 

Rails should be rolled for several of the final passes at a comparatively 
low temperature, and slowly, so as to give the metal a close texture and 
smooth surface. The fineness of grain of the steel is governed by the 
work applied to it as its heat decreases, while the wearing quality of the 
rails depends largely upon the closeness of grain of the metal in the head. 
This is especially the case with a high-carbon steel. The Rawing of the 
rail ends, the cooling, straightening and loading should be carefu'ly 
looked to by the purchaser's inspector, and the rails not allowed to be 
thrown about, as any kink or notch is likely to start wear or a crack. 
If the straightening is not particularly looked to, many rails will have to 
be straightened by the trackmen before being put in the track, and for 
this reason it is sometimes found well to depute a good foreman to 
inspect the rails for strai^htness at the mill and to supervise the loading. 
In some cases the specifications contain a guarantee clause requiring the 
manufacturer to replace all broken or worn rails that have to be renewed 
within a certain number of years, and this is particularly the case in 
English practice. This system is useful where the railway is so situated 
in relation to the rail maker as to allow of the rails being examined from 
time to time to see if they are fairly treated, but when the railway Is 
far distant it is probably better for the purchaser to look after his 'inter- 
ests by good specifications, and by good inspection to make sure that he 
gets what his specifications demand before the rails are paid for. Never- 
theless, rails for India, Australia, etc., are manufactured in England 
under the guarantee system. Rail inspectors should be familiar with both 
rail manufacture and railway track practice. As to the details of manu- 
facture It is probably best, as advocated by Mr. Sandberg and other rail 
experts, to let the manufacturer choose, to a great extent, his own method 
of manufacture, and to carefully inspect and test the rails thus produced. 
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Rails are usually tested by the drop test, with a weight of 2,000 lbs. fall- 
ing l(y ft. for rails of 70 lbs. per yd. and less, and 20 ft. for rails heavier 
than 70 lbs. per yd. The weight falls on a rail butt placed with head or 
base upward and resting on supports 3 ft. or 4 ft. apart for weights of 
rails as above noted. The specifications of the New York Central Ry. re- 
quire that in 90% of such tests the butts stand without breaking, and show 
at least 5% elongation in the inch under greatest tension. Other roads 
require only 3 to 4% elongation. Spaces of 1 in. marked off on the rail 
under the point of impact enable the elongation to be readily determined. 

It is very common to require that rails must be laid with the brand uni- 
formly on the outside or inside of the track, but there does not seem to 
be much importance in observing this, especially if it requires many rails 
to be turned, as both sides of the head are alike, except when bad or 
worn rails are used, and such rails should be detected during inspection. 

Life and Wear of Rails.— The life of first-class 60 to 80-lb. steel rails was 
given by Wellington in his "Economical Theory of Railway Location" 
(1887) as about 150,000,000 to 200,000,000 tons. There are from 10 to 15 lbs. 
of metal, or %-in. to %-in. depth of head, available for wear, and abrasion 
takes place at the rate of about 1 lb. per 10,000,000 tons, or 1-16-in. per 14,- 
000,000 to 15,000,000 tons of traffic. The rate of wear is increased about 
75% by the use of sand by the locomotives. The failure of modern rails, 
as a rule, is due more to deformation of section at and near the joints 
than to abrasion proper, and this deformation and crushing are largely 
due to the heavily loaded driving wheels, the wear from which is estimated 
at 50 to 75% of the total. Heavy freight engines may have three or four 
driving axle loads of 30,000 to 38,000 lbs. on a wheelbase of 12 to 15 ft. The 
area of contact between the driving wheels and rails is an oval about 1 x %- 
in., or with worn tires or worn rails 1x1% ins., with an area of 1.07 sq. In. 
The maintenance of rails ought not to exceed % ct. or 1 ct. per train mile,, 
but it is verjfc generally as much as 3 cts., owing partly to work on side 
tracks. About half the metal in the rail head is available for wear, but 
the full depth of wear is not obtainable in main track, as the rails would 
then be too rough for service; about %-in. is the limit of wear in main 
track, the rails being then removed to branch or side tracks (see "Curves"). 

The flow of metal in the rail head is very evident in deep headed rails 
of 0.35 to 0.4% carbon, especially under heavy wheel loads on grades and 
curves. For this reason stiff hard rails are specially valuable on busy lines 
with steep grades; the wear, flow and creeping being less, as well as the 
deflection and cutting out at joints. In tunnels there is apt to be abnormal 
wear due to the use of sand on damp rails, and. also corrosion due to the 
effect of the dampness, the gases from the smoke and the drippings from 
coal, ore and refrigerator cars. Serious vertical and lateral bending of 
the rails, or even fracture, are often caused by "dead" locomotives hauled 
in freight trains with the rods taken down, or by running engines with 
small wheels at excessive speed, as the unbalanced forces due to the coun- 
terbalance weights in the driving wheels have then a powerful and de- 
structive effect upon the rail. 

In all worn rails taken out of main tracks the proportion of metal lost 
by wear is comparatively small, and the bulk of the rail becomes scrap. 
In order to increase the life of rails a process has been patented and put 
in operation by Mr. E. W. McKenna, formerly General Superintendent 
of the Great Northern Ry., by which the old rails are heated in a reverbera- 
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tory furnace to a cherry red heat, or about 1,200° F., and then given two 
passes in a rail mill. Old 65-lb. rails, reduced to 64 lbs. by wear, have been 
rolled to a 58%-lb. section, the elongation usually allowing of cutting off 
crop ends for a standard 30-ft rail. The quality of tlie steel is improved 
by the operation, the old rails having been of somewhat open texture, 
while care is taken that the heat is not sufficient to affect the chemical 
composition of the metal. With the same object Mr. Manning, Chief 
Engineer of the Baltimore & Ohio Ry., has patented a rail with the head 
projecting farther on one side of the head than the other, resembling 
somewhat the Victor rail (Germany), noted under "Rail Joints." 

Expansion Spacing.— A space is usually left between rail ends in the 
track to allow for the expansion and contraction of the metal. This is 
usually provided for in tracklaying by using angle-shaped shims or strips 
of iron, with the legs of the thickness for spacing in warm and cold 
weather. Wooden spacing shims (isuch as the staves of spike kegs, some- 
times used) should never be allowed. 

The expansion of a steel rail 30 ft. long during a rise of temperature 
from — 20° to + 140° F. would be about 7-16-in. The coefficient of linear ex- 
pansion of steel for 1° F. is given by Prof. Merrlman in his "Mechanics of 
Materials" as 0.0000065. The expansion (in inches) of a steel rail 30 ft. 
long for one degree increase in temperature would therefore be 0.00(XX)65 x 
30 X 12 = 0.00234. 

In Table No. 5, compiled by Mr. W. C. Downing, Engineer of Mainten- 
ance of Way of the Vandalia Line, is given the variation in length of a rail 
for each 10° increase in temperature for a range of 160°, or from — 30° F. to 
+ 130° F., the rails being assumed to be in contact at the latter temperature. 

TABLE NO. 5.— EXPANSION OF STEEL RAILS. 
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The Atchison, Topeka & Santa Fe Ry. specifies a spacing of %-in. for hot 
summer weather, %-in. for moderately cool weather, and %-in. for cold 
weather in winter. The Illinois Central Ry., Baltimore & Ohio Ry. and 
Louisville & Nashville Ry. specify 1-16-in. for very warm weather, %-in. 
during spring and autumn, and 5-16-in. during the coldest weather. When 
there are great changes of temperature during the day, one set of shims 
should be used up to about 9 a. m. and after 3 or 4 p. m., and another thin- 
ner set from 9 a. m. to 3 p. m. (see chapter on "Tracklaying"). The spac- 
ings specified by two roads in widely separated parts of the country are sla 
follows: 

TABLE NO. 6.— EXPANSION SPACING FOR RAILS. 

Southern Pacific Ry. Quebec Central Ry. 

Degrees, Spacing, Degrees, Spacing. 

Fahr. inches. Fahr. inches. 

to 32 %-in. 30 to 40 %-ljJ. 

32 " 50 13-64 •' 50 5-16 

50 " 75 9-64 •• 60 o i^ 

75 " 90 3-32 " 70 3-16 ;; 

90 "100 3-64 " 80 % 
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Creeping.— Rails have in many places a decided tendency to creep or 
travel along the track, both up and down grade, due to the wave motion, 
the unbalanced trafllc in one direction, the action of braked wheels, the 
contraction and expansion due to changes in temperature, etc. This creep- 
ing is more especially troublesome as a rule on steep grades, on bridges, 
and on swampy roadbeds, but may develop at any place. With fish-plate 
supported Joints the comers of the rail base may be clipped off, forming 
notches into which spikes may be driven, or spike slots may be cut in the 
edge of the rail base, to come over the joint tie. With fish-plate suspended 
joints the spike slots must be so arranged as to come upon the shoulder 
ties. With angle-bar joints the flanges of the bars have usually one, two 
or three slots, according to whether they are for supported, suspended 
or three-tie joints. Sometimes the spikes are driven against the ends of 
the bars, but this is not good practice and the spikes are hard to remove. 
The narrow-flanged angle bars favored by some roads do not give much 
hold for the spikes, and the latter are therefore likely to be crowded out 
of the slots, leaving the rails free to creep. The wide-flanged bars are 
the best, with slots about %-in. deep, and still better are those having holes 
instead of slots, so that the bar cannot get away from the spikes or screws, 
while the spikes on both sides then offer resistance to any lateral move- 
ment of the rail. Heavy rails usually give less trouble than lighter rails in 
this respect, and any ordinary creeping can usually be avoided by the use 
of heavy rails and carefully spiked angle bars. Where special trouble is 
encountered, it is best to anchor each rail at the middle of its length by 
means of a check or creeper plate, or by slotting the rail, but the latter 
plan is decidedly bad. In Fig. 32 is shown a combined tie-plate and check- 
plate used by the Boston & Albany Ry. The Chicago, Burlington & 
Quincy Ry. uses two pieces of angle bar 5 ins. long, bolted to the middle 
of the rail and spiked to the tie. By thus holding the rail at the middle 
the motion of each Is independent and not cumulative, and the rail is 
weakened less by a bolt hole than by a spike slot. 

Many curious instances of such creeping are familiar to all track men. 
In the case of a 60-lb. rail on a pile trestle at Galveston, the creeping fol- 
lowed the direction of the heaviest traflSc, traveling about 9 ft. per month. 
This was stopped by full spiking the slots in the angle bars, placing blocks 
between the shoulder ties of suspended joints. The spikes were 7 ins. long, 
5-16-in. square, with wedge or side points, as the ties were only 2 ins. 
thick, and tfie spikes were driven through into the stringers. When a 
foreman, through misunderstanding of orders, began to remove the slot 
spikes, the creeping bent the spikes, the angle bars even mounting some 
of the spikes. In general, rails are allowed to creep on bridges (except 
where the motion is excessive) and foremen are instructed not to slot 
spike the joints on bridges, so as to avoid throwing undesirable strains 
upon the structures. In one case, however, the creeping under traffic in 
one direction on a trestle 400 ft. long, caused the angle bars (unspiked) 
to catch the spikes on adjoining ties and pull the entire deck 8 ins. up a 
1% grade. The creeping on the St. Louis (Eads) bridge has been some- 
thing abnormal, and was discussed by Prof. J. B. Johnson in "Engineering 
News," New York, in 1884. The bridge is double track, and has a rise of 
5 ft. at the center of its length of 1,600 ft Here the creeping is propor- 
tional to the traffic, but upon the east approach of 2,500 ft., the effect of 
the grade of 1.56% is apparent This track requires constant attention. 
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During the last half of 1893 the creeping on the east and west approaches 
averaged about 60 ft. per month on each side, while on the bridge struc- 
ture it was as follows: 

TABLE NO. 7.— CREEPING OF RAILS ON THE ST. LOUIS BRIDGE. 

I Inbound track. , i Outbound track.— , 

1893. North rail. South rail. 1893. North rail. South rail. 

July 13 ft. 1 in. 13 ft. 3 ins. July 10 ft. in. 7 ft. 2 ins. 

August 13 •• " 12 •• '* August 7 " " 9 ** 10 ** 

September . . 6 " 2 ins. 11 " 3 " September . . 10 " 1 ** 8 " 8 ** 

October 6 '* 11 " 10 " 3 " October 9 " 21ns. 7 " 9 ** 

November . . 2 " 1 In. 3 " 7 ** November . . 9 " 2 " 7 '* 6 '* 

December . . " 11 Ins. 2 ** 1 in. December . . 9 " 7 " 7 " in. 

The creeping of track (rails and ties together) occurs on swampy road- 
beds, owing to the action of the wave motion under traffic. To resist this 
on a track used by consolidation engines with a weight of 120,000 lbs. on 
the driving wheels, the Minneapolis, St. Paul & Sault Ste. Marie Ry. used 
ties 10 and 12 ft. long, with angle bars spiked to two ties at the center of 
the rail, to keep the rails from creeping on the ties. The use of cinder bal- 
last and heavy rails also acts to check this movement. 



CHAPTER 6.— RAIL FASTENINGS AND RAIL- JOINTS. 

Rail Fastenings. 

One of the weakest points of the track is in the fastening of the rails to 
the ties, for in spite of the increase in weight of rail, and the enormous 
increase in wheel loads, train loads, traffic and speed, the almost universal 
fastening is still the ordinary square spike developed from Col. Stevens' 
"hook-headed" spike of 1830. This was an excellent device in its day, 
and is still a good device for light rails, rolling stock and traffic, but it 
has been outgrown by modem track with 80 to lOO-lb. rails carrying the 
great weights of modern locomotives and trains, and is an unsatisfactory 
and uneconomical fastening for first-class track. It is most desirable, for 
safety and for economy in maintenance, that some more efficient tastening 
should be generally adopted than the spikes, which are really nothing 
more than large nails, and depend solely upon the friction of the fibers of 
the wood for their hold in the tie. The ordinary rough spike is a disgrace 
to a main track; as it tears and crushes the fibers so barbarously that its 
hold is comparatively slight. Though improved spikes, with, smooth sides 
and clean sharp edges and points are being used to a considerable extent, 
and get a better and more secure hold in the wood, yet the spike, in prin- 
ciple, is not a sufficient fastening for rails which carry heavy trains at 
high speeds. Even on good roads, with careful maintenance, it is common 
to see loose spikes, forced outward or pulled upward by the movement of 
the rail. Newly driven spikes in ordinary ties have a tolerably firm hold, 
but this is rapidly reduced by the constant vibration and working of the 
rails under traffic, and by the "spike killing" of the tie by the continual 
working up and driving down of the spikes, which latter work is often a 
considerable proportion of the work of maintenance. 

The spike being held by friction only, the vertical motion of the rail, 
or its wave motion under traffic, gradually draws it out of the tie, while 
the lateral thrust on the rail by wheels (especially on curves) tends to tilt 
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the rail ontwarda, drawing the Inner apike np and preaaing the outei 
spike back into the wood. This enlarges the spike holes, besides wearing 
and abrading the neolt or throat of the spike. The great advantages of the 
tie-plate in preventing this tilting of tbe rail and consequent loosening 
of the spike, and in preventing the "necking" of tbe spike have already 
been pointed out. Boiing holes for the spikes would prevent much check- 
ing and cracking of the wood, and a .hole of proper diameter would in- 
crease the holding power and adhesion of spikes. Many improved forma 
of fastenings have been designed, and several tried to a greater or less 
extent, while the defects of the spike bave been pointed out again and 
again, but at the present time the maintenance of way department has , 
atitl, as a rule, only the old-fashioned spike to consider, and must make the > 
best of it. For heavy track a fastening should be adopted which willU 
give a positive hold on the tie, and not merely the frictional hold of a 
aplke. 

Spikes.— The most commonly used spike is of the form shown at A, 
Fig. 33; the standard size being 5% Ins. long under the back of the head, 
9-16-ln. sqnare, -with a blunt ehlael-edge about VH ina, long and a btad 
about 1% X 1 3-16 ina. This is the spike used by the Pennsylvania Ey. 
Such spikes weigh about half a x^ound each, and are put up in kegs of 
200 lbs. A keg contains about 450 spikes ^^xi^x5 Ins.; 400 spikes &-16 
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Fig. 33.— Rail FaatenlDga: Splkee and Screwe. 

X 9-16 X 5 Ins.; or 375 aplkes 9-16 x 9-16 x 5^^ Ins., the len|?th being measured 
under the head. As a rule, they have more or lesa rough surfacea and blunt 
points, which crush and tear the fibers of the wood under ordinary con- 
ditions. This state of things Is familiar to every track man, but it is 
as well to point out that the effect depends very largely on the splkpr. 
A careful man can so drive a bad spike aa to do comparatively little dam- 
age to the tie, while a good spike carelessly driven may do almost as much 
Injury as a bad spike. A great improvement may be effected ,by the use 
of carefully made spikes, having clean and even (not smooth) surfaces, 
sharp edges and sharp points, ao that the fibers will be cut by the 
point and pressed back by the body of the spike. The fibers thus com- 
pressed and tightly packed, with their ends slightly bent down against 
the faces of the spike, ofCer a strong resistance to the pulling of the 
spite, and tend to prevent the entrance of water. Various forms of 
spikes have been devised, but extensive experiments made at the St. 
Louis Bridge and elsewhere have proved that it Is by no means so easy to 
improve the holding power of a well-made aplke as might be supposed. 
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Many of the patented forms have twisted, jagged or grooved surfaces, 
but attempts to increase the holding power by ragging and jagging the 
spikes have been mainly unsuccessful, as the projections tear the fibers, 
unless the projections are so small as only to press the fibers back and 
allow them then to spring back against the body of the spike. In any case 
a well-shaped and well-made spike of the ordinary form will generally 
have as good a hold. The head is capable of improvement by being 
made larger and heavier, and one form has the back almost straight, 
with the top surface of the deep head curving down onto the rail, the 
head projecting further than usual over the rail base. Spikes used on 
foreign railways, where they are sometimes used alternately with screw 
spikes or bolts, have usually larger and heavier heads than the American 
spikes. 

The Goldie steel spike, C, Fig. 33, is made with the intention of do- 
ing as little damage to the tie as possible, the end being ground to a 
sharp point, instead of a chisel edge, while both edges and faces of 
the point are made in a slope so as to increase the cutting and wedg- 
ing effect. The shank is made with clean surfaces and sharp edges for the 
same reason. The Greer steel spike, B, Fig. 33, is of varying section, 5% 
ins. long, %-in. wide, and from 5-16 to 9-16-in. thick. The point is ground 
to a sharp chisel edge, and the head is specially designed to insure straight 
driving, the blows of the maul striking the centre of the head and not 
being' liable to strike the lip which holds the rail base. The shape of 
the head also affords a good hold for the clawbar in drawing spikes. 
The swelling shape of the shank is claimed to increase the holding power 
of the fibers, while the increased width gives greater resistance to lat- 
eral thrust. Longer spikes are used at headblocks, as shown at A. Cross- 
ing spikes are of larger size, and the standard crossing spike of the 
Pennsylvania Ry., shown at D, Fig. 33, is ^-in. square and 8 ins. 
long undei the head, which is %-in. square. Boat spikes are better and 
cheaper than track spikes for fastening the planks of highway cross- 
ings, and the latter are too short for 4-in. planks. These boat spikes 
are usually %-in. square and 7 ins. long. Where spikes are driven into lon- 
gitudinal timbers, as in some cases on bridge floors, they are made with 
the chisel edge reversed from the usual position, being at right angles to 
the rail, so as to cut across the fibers, as on crossties. 

Numerous experiments made on the holding power of spikes show that 
there is a great variation, due to the kind and quality of the wood 
and the condition of the spike. As an average, a newly driven 9-16-in. 
well-made common spike, in a good oak or pine tie, may be assumed 
to have a resistance to pulling of 3,000 to 3,500 lbs., for though resistances 
up to 7,000 lbs. have been recorded, they cannot be considered as be- 
ing obtained in ordinary conditions of track and spike driving. The 
constant upward pull exerted by the rail under the influence of traflic 
very soon begins to lessen the resistance, and spikes redriven in their own 
or other old holes have, of course, a materially decreased holding power. 
In inferior woods, the initial resistance may be from 800 to 1.800 lbs. 
Lag screws, under ordinary conditions, may be assumed to give a re- 
sistance of 5,000 to 8,000 lbs. in oak, jor 4,000 lbs. in pine, and this is 
maintained for a much longer time than with ordinary spikes. 

Screw Spikes.— These have long been common in foreign practice, some- 
times holding the rail direct by the spike head, and sometimes by means 
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of a clamp, as shown in Figs. "20 and 21, but in this country they are 
very little used. The Southern Pacific Ry. has used them in redwood 
ties, which, do not hold the ordinary spikes well. Metal tie-plates are 
used in connection with these fastenings, as already noted. The holes 
are bored by machinery, the boring bits being adjustable, and templates 
are used to set them to bore holes for rails of different widths of base as 
well as for joint ties. The standard section of tie is 8 ins. wide and 7 ins. 
deep, and the holes are bored 7-16-in. diameter and 5 ins. deep for 
screw spikes %-in. diameter and 5% ins. long over the head. The spike is 
shown at B, Fig. 33, and is sharp pointed and has a head 1% ins. diam- 
eter (bearing directly upon the rail base) with a square projection for 
the socket wrench. The Pennsylvania Ry. uses screw spikes for fas- 
tening the angle bars of its 100-lb. rails to the ties (34-in. angle bars, six 
bolts, suspended joints). They are %-in. diameter and 6% ins. long under 
the head, which is %-in. thick. They pass through holes in the angle 
bars, the shank of the spike touching the edge of the rail base, and a 
cast washer between the angle bar and screw head giving a horizontal 
bearing to the head. Ordinary spikes are used on the intermediate ties, 
but it would be better to use the screw spikes throughout. 

A neat arrangement of screw spikes, devised by Mr. Katte, Chief En- 
gineer of the New York Central Ry., is shown at F, Fig. 33, and this has 
been put in use to a limited extent. The screws are of pressed steel, 
with cold rolled threads having a pitch of 4 per inch, and the clamps 
have a lip to bear upon the rail base, and a shoulder to receive the 
lateral thrust of the base. The upper surface is approximately parallel 
with the slope of the rail base, while the lower surface is horizontal. 
These clamps are rolled in bars and sheared to length. The clamp 
has a slotted hole, permitting of a lateral movement of i^-in. in either 
direction to provide for adjusting the gage without removing the screw, 
and a thin steel washer between the spike head and the clamp prevents 
the edges of the spike head from interfering with the edges of the holes. 
A hole is bored in the tie with an auger of a diameter equal to that of 
the screw at the root of its thread, the hole being at right angles to the 
upper face of the clamp. The holes are bored by hand augers, the 
auger-boring guide consisting of a vertical board, with brackets at the 
bottom to hold it upright, and having one edge cut to the slope of the 
spike hole. The bottom of this board is placed against the edge of the 
rail base, and the exact point is thus fixed automatically for starting the 
hole at the proper distance from the rail base and at tjie proper angle. 
The cost would be about 15 cts. per set for 1 tie, as against 4% cts. for 
4 ordinary spikes. If screw spikes were in general use the amount of 
maintenance work now required for driving down loose spikes would, of 
course, be greatly reduced. 

On many railway bridges in other countries, T-rails are secured to lon- 
gitudinal timbers by screw spikes placed against the rail base, or through 
holes in the base, the spikes being at such an angle that the head bears 
directly on the sloping upper surface of the rail base. The holes are 
drilled by crank augers, without the use of guides, and the spikes are 
screwed in by socket wrenches. 

Bolts.— Bolted clamp fastenings of various styles are extensively used 
abroad, but in this country practically the only application is in the 
Bush interlocking bolts, Fig. 34, which are used to some extent on bridges 
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and treetles, and Bometlmea at supported Joints and on curves. Bolt 
boles are bored with an auger at an angle of about 45". intersecting 
under the rail, the proper position and angle of the holea being given by 
a boring gage, or guide, clamped to the rail. Each bolt has a part of the 
shank cut av/ay, and when driven home the bolts are turned so that they 
interlock, each bolt then pulling against the other. The iron clamps which 
bear upon the rail base have slotted or oval holes, so that by looaeaing 
one nut and tightening the other, the clamps and rail may be moved side- 
ways, so that the gage and line of track can be closely adjusted and 
maintained. The bolt A is first driven, and then bolt B. The nut of A 
is then screwed up until the shoulder C comes In contact with the 
sboulder D on bolt B. The nut on bolt B Is then screwed up until 
the sboulder B bears against the shoulder F of bolt A. To remove 
the fastenings, the nuts are taken off, and bolt A is driven down a little, 
so that bolt B can be withdrawn. This makes a very secure fastening, 
and the cost Is about 32 cts. per tie (4 bolts, 4 nuts and 4 clamps). It Is 



Fig. 34.— Rail Paaleolngj; BuBh IntcrlocklDg Bolts. 

said that one man can put In. from 50 to 70 pair (25 to 35 ties) per day, or 
three men can put In 500 pairs (250 ties) in 2'^ days. The bolt fastenings 
for ateel ties on the New York Central By. are shown In Fig. 24. 

In English practice fang bolts are largely nsed, the Head of the bolt 
hearing upon a clamp or directly upon the rail base, while the threaded 
end passes through a large nut under the tie, this nut liaving fangs or 
projections to bite into the wood and prevent the nut from turning as the 
bolt is screwed down from above. In the author's paper on "The Im- 
provement of Railway Track" (Transactions of the American Society of 
Civil Engineers, March, ISdO), it was suggested that a better plan would 
be to have the head of the bolt underneath, using a fang washer with 
ribs to prevent the turning of the bolt as the nut Is screwed on, as 
shown at A, Fig. 20. A still simpler plan would be to have the fangs on 
the comer of the bolt head, which Is quite practicable. Renewals of any 
through bolts are somewhat difficult, ballast having to be cleared away 
to allow a man's hand to get at the nut, washer, or bolt, but such renewals 
are, of cQcrso, much less frequent than with spikes. On some foreign 
tracks economy is effected by using spikes and bolts on alternate ties. 

Rail Braces.— The lateral thrust on the rails at curves, turnouts, etc.. Is 
very severe, and the outer spikes are generally reinforced by Iron or steel 
rail braces, which are spiked to the tie and bear against the side of the 
rail, thus taking the outward thrust. Guard rails and the lead rails of 
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turnouts are also reinforced by braces. Unless the braces are well designed 
and well looked after, their value will be very considerably reduced by 
the outer edge of the rail base cutting into the tie, throwing the weight 
on the top of the brace, and tending to raise its heel. To prevent this, a 
combination- tie-plate and rail brace has been designed, its shape resemb- 
ling that of the box brace in Fig. 35, but having the sides cut away at 
the bottom, and the base plate extended in front for the rail to rest upon 
it. The Weir box brace illustrated is of pressed steel, % to 5-16-in. thick, 
and supports the rail head from below as well as at the side. The "box" 
fits over the rail spike. This is made by the Weir Frog Co., of Cincinnati, 
O. Another form of rail brace, made by the Ajax Forge Co., of Chicago, 
is shown on the right of Fig. 35. Steel is preferable to iron for rail 
braces, as the latter are liable to be broken in spiking, and are 
often made too light and too rough to give proper service. 
Almost any form of metal tie-plate will give increased safety and econo- 
my by preventing the cutting of the tie and the tilting of the rail, and such 
plates are now often used instead of rail braces. The ordinary braces do 
not prevent this cutting, so that the rail may be held iiaerely by its head 
bearing on the brace, thus displacing the brace, and the rail thus often 
getting away from the proper support of the brace. 

Rail braces should be used on all curves of over 8°, the number of braces 
to each rail increasing according to the sharpness of the curve. The Louis- 





V. Fig. 35.— Rail Braces. 

ville & Nashville Ry. requires the use of two braces on every fifth tie of 
4° curves, on every fourth tie of 5° curves, and on every third tie of 6** 
curves, the braces being outside each rail and on the same ties. The Illi- 
nois Central Ry. specifies three braces to each rail on curves of 4° to 5%°; 
four to each rail on 5^° to 8° curves, and braces on every other tie for 
curves over 8**. Some roads specify three braces (at center and quart- 
ers) per rail on 5° curves with oak ties, and on 3° curves with cedar or 
other soft ties. Sonjetimes only the outer rail is braced, but more com- 
monly both rails are braced, so as to resist the thrust on the inner rail 
due to slow heavy trains, and also to relieve the outside spikes of the 
inner rail from the lateral pull of the tie due to wheel pressure against 
the outer rail. Guard rails at frogs should have two or four braces, ac- 
cording to length, unless these rails are clamped or bolted to the track 
rails. The Roadmasters' Association of America, in 1895, adopted a report 
recommending (where tie-plates are not used) a rail brace of malleable 
iron or soft steel, about 8 ins. long, so made as to allow for reasonable 
shimming without pulling the spikes from the brace, and to fit perfectly 
against the under part of the head and web of the rail. 
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Check Plates.— These plates are used to prevent creeping of the rails 
on the ties, and have been described at the end of the chapter on *'Rails." ^ 

Rail Joints. 

The rail joint is as important a detail of the track as is the rail 
fastening, and has received very much more attention, for while 
weak joints are perhaps no more dangerous than insecure fastenings 
they cause a roughly riding track, and a more apparent wear of the 
rails, the economical necessity of providing against which is more in 
evidence than that of the effects of weak fastenings. A considerable part 
of the trouble with ordinary joints, however, arises from the too gen- 
eral tendency to purchase a cheap material. Then again, whatever kind of 
joint is used, good results cannot be expected unless it is properly looked 
after. In fact, a better track will probably be maintained where the fore- 
man is a little bit anxious about the joints, than where he has new joints 
which he considers can be left to look after themselves. A good joint, how- 
ever, properly looked after, will require much less expense and labor 
for maintenance. 

The difficulty of making and maintaining an efficient joint will be 
understood if its work is considered. It has to hold together, vertically 
and horizontally, the free ends of two independent rails, the ends being 
subjected to very varying strains. At one extreme are the strains due to 
fast trains drawn by engines with driving wheel loads of 7 to 10 or even 
12 tons per wheel, followed by a series of rapid blows from car wheels 
carrying 4,000 to 8,000 lbs. each, causing both shock and vibration. At 
the other extreme are the strains due to slow heavy freight trains, drawn 
by ten-wheel and consolidation engines having 3 or 4 driving wheel loads 
of 30,000 to 40,000 lbs., acting as slow pressures, and followed by 120 to 200 
car wheels with loads varying from 3,000 to 10,000 lbs. per wheel, ag- 
gravated by flat or worn wheels. The heavy pounding of the slow heavy 
pressures, and the sharp strokes of the rapid hammer-like blows indicate 
what the joint has to stand, and why it has been given so much at- 
tention and still continues to give so much trouble. For a perfect joint 
and a smooth riding track, the splicing must be such as to make the joint 
as strong and as stiff as the solid rail, and also as elastic, so that it will 
return to position after the inevitable depression or deflection caused by 
the loads, and so carry the wave motion of the rail uniformly along 
the track. Few if any joints have yet thoroughly met these requirements, 
and the effect of the loading is, therefore, to cause the rail ends to event- 
ually take a permanent set, and also to cause the parts to become loose. 
A very large proportion of the work of maintenance is thus, on most roads, 
expended in tightening bolts, raising low Joints, and other work at this 
part of the track. One great difficulty with the joint question, however, 
has been too much effort to keep down the cost, and too little effort to 
keep up the quality, a remark which applies to many other parts of track 
work. If the joint and rail are of equal strength and flexibility, the 
wave motion will follow on evenly with an unbroken curve. If the joint is 
stronger or stiffer than the rail, the curvature under wheel loads will be 
checked by the joint, while if the joint is weaker or less stiff, then the 
rail ends will be depressed so as to form an angle or a curve so sharp 
that the wheels cannot touch the extreme ends of the rails. In either 
case the rails will become kinked and worn. 
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If wc take a rail as a beam of given span, fixed at both ends and loaded 
in the middle, and cut it in two under the load (as at a joint) we get 
two beams of half the span, fixed at one end and loaded at the other, 
each carrying half the original load. The defiection of these two beams, 
carrying the same total load, Is nearly ten times that of the original beam. 
The strength of the rail itself counts for little at the joints, and does 
not suffice to distribute the load over a great number of adjacent ties, as 
it does at the middle of the rail. The joint ties therefore have to 
take practically the whole impact of the load, unaided by the rail, and 
hence they sustain loads at least twice as heavy as those at the mid- 
dle of the rail, besides being subjected to a rocking or pumping mo- 
tion. It is for this reason that the joint ties go down more than the 
other ties, and it is the jumping of the wheels over the deflected rail 
ends, and not the jumping across the trifling expansion space between the 
rails, which causes the great wear at the joint. This wear is greater just 
beyond the joint, in the direction of traffic, and on single track roads a 
greater depression of the rail surface may be found on each side of the 
joint than at the joint itself. Investigation and experiment have shown 
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Fig. 36.— Diagram of Rail Joint Deflections. 



that the wheel, in spite of the spring and the vertical play, has not 
time to follow the deflection of the rail ends, but jumps the depression 
(especially as the curves are convex) and strikes the entering rail a few 
Inches back from the end, causing the rail to wear or "cut out" at that 
point. To this action is due the bulk of the pounding, noise and wear 
at joints 

Experiments on the shocks to rolling stock caused by the gap alone 
have been made, and some were made in Germany in 1892. On a side- 
track in good condition, notches were cut in the rail heads at points 
directly over the ties, being 0.12-in. deep and 0.6 to 1.2 ins. wide. Trial 
runs with a locomotive and inspection car were made over the section 
thus prepared, and noticeable shocks were experienced by the observ- 
ers on the engine only with the notches 1.2 ins. wide, while ob- 
servers stationed along the track could scarcely discern the special noise 
produced by the passing wheels. Increase of speed seemed rather to di- 
minish the noise and magnitude of the shocks. The rails, of course, could 
not deflect at the notches. Investigation of the deflections of rail joints 
have been made by Mr. Anthony, and Fig. 36 shows one case, plotted to 
an exaggerated scale. The lines show the grades for 2 ft. on each side 
of the joint, the upper line being for 80-lb. rails on gravel ballast, after 
6 months* service, and the lower line showing older and lighter track. The 
diagrams show that the end of the entering rail tends to be perma- 
nently depressed, having a flatter up-grade to the normal level than the 
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leaving rail. With lightly loaded wheels the deflection will not be so 
great but that the wheels may touch the whole rail, but under heavily 
loaded wheels the deflection will be so great that the wheels (especially 
at high speeds) will not touch the extreme ends of the rails, but jump 
across and strike the entering rail a little distance back from its end. The 
drop at the gap itself will be almost imperceptible, for the versed sine of 
half the angle which has for its radius the radius of the wheel and for 
its chord the width of the gap, is exceedingly small. With a 33-in. wheel 
and a gap %-in. wide, the drop of the wheel and axle would be only 
0.002-in., and with a gap of 1-in. only 0.008-in. The drop at a gap of %-in. 
would be as follows: 30-in. wheel, 1-170-in.; 36-in., 1-210-in.; 60-in., 1-300-in.; 
72-in., 1-360-in. In general, the gap should not exceed %-in. at 0** F. for 
30-ft. rails, while %-in. has been advocated for 60-ft. rails. 

Miter Joints.—The idea that the gap of the expansion spacing caused 
the shock led to experiments with miter or bevel joints, which were 
used as early as 1816 and 1824. In 1867, Mr. R. H, Sayre, then Chief 
Engineer of the Lehigh Valley Ry., began experiments in this direction, 
cutting the ends of the rails at angles of 45 or 60**, and this practice was 
followed on that line from about 1869 until 1895, when it was abandoned, 
as a number of rails broke close to the end, the crack starting at the 
junction of the head and web, extending back about 3 ins. and then run- 
ning up to the top of the head. It was also tried on the New York Ble- 
vated Ry., with Fisher joints, but was given up. Some persons have 
thought that they saw some good from it, due probably to the joint 
being better made in other ways, but it is hardly possible that any real 
and sensible beneflt due to the miter cutting in itself can ever have been 
observed, as this plan is based upon the false theory that the jolt to 
the car wheels comes from the little gap or break in the continuity of the 
rail surface, whereas it comes from the elastic yielding of the rail ends, 
which is not helped in any way by the mitering of the rail ends. The Lehigh 
Valley Ry. track with miter joints was very easy riding, but this was 
undoubtedly due in large part to the stiff and substantial splicing. The 
committee of engineers appointed in 1894 to report to the General Man- 
agers' Association of Chicago, on the use of long rails, recommended cut- 
ting the rail ends on a bevel of 45° to 60°, but it Is difllcult to see how 
such E recommendation was arrived at. 

Scarf Joint.— This is the revival of another old plan, and seems at first 
to be a modification of the miter joint. The two rail ends are halved or 
scarfed, placed side by side, and bolted together, the bolts passing also 
through the spliced bars. As used on the Prussian State Ry., the rail ends 
are scarfed for about 8% ins., and have 26-in. splice bars, with 4 bolts 
spaced 5, 4, and 5 ins. c. to c. The two middle bolts pass through both 
rails and both bars. In the ordinary form the strength of the joint is 
diminished by the thinness of the web and the lack of fit of the bolts, but 
to avoid the necessity of planing away half the web. Dr. Vietor, of 
Germany, has designed a rail with its head not set centrally over the web, 
so that only the rail head need be planed away at the scarf, leaving 
both webs of full section side by side. If this joint was put up like a 
riveted connection, or with tightly fitted bolts, it would be very stiff, the 
rail ends supporting each other, but as the bolt holes must be large enough 
to admit of expansion, it is helped only by the friction of the webs, de- 
pending upon the tightness of the bolts. 
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Splice Joint.--The early T-rails had the ends resting in iron chairs on the 
ties, the chairs having lugs to fit over the rail base. As there could be no 
tight fit, and the chairs were often very rough, there was a jarring and 
violent motion of the rail ends which caused a clattering noise and the 
breakage of chairs and rails. The fiat splice-bar or fish plate was invent- 
ed in this country in 1830 by Colonel R. L. Stevens, for the Camden & 
Amboy Ry., as shown in Fig. 26, and it was reinvented in England in 1847 
by Mr. W. Bridges Adams. The pear-shaped T-rail could not be efficiently 
spliced with fish plates, as the pressure on the rail tending to depress the 
joints wedged the plates apart, and the bolts thus soon became loose. 
With the modification of the rail section, however, to practically its pres- 
ent form, with fishing angles of about 13°, and a high vertical web, this 
joint became more practicable, and began to come into use about 1855. 
This type, including its development into the use of angle bars, is now 
practically the standard throughout the world. It consists of two fiat 
(or angh^shaped) bars, bearing against the underside of the rail head and 
top of rail base, and held together by bolts passing through the bars 
and the web of the rail. In order to increase the strength the angle 
bar was devised, first rolled about 1868 or 1870, having a vertical web 
like the fish plate and an inclined or horizontal fiange extending over 
the rail base. The angle bar joint is now the almost universal type of 
first-class track in this country, and is likely to continue to be the stan- 
dard type for roads with comparatively light track and light traffic. For 
first-class track, however, it will probably be supplemented by a base 
support to the rails (as noted below), to form either a supported or a 
bridge joint. 

Angle Bars.— In some of the older joints the outside bars extended along 
the side of the rail head, but this practice has now been almost entirely 
abandoned as being unnecessary. The bars should be so designed and pro- 
portioned as to make the joint as strong and stiff as the body of the rail, in 
which particular very many joints now in use are defective, more 
especially as to the stiffness to resist slight defiections. The horizontal 
fiange of the bar adds to the lateral stiffness of the joint and keeps the 
track in better alinement. The base of the fiange is usually level with 
the base of the rail, thus giving additional bearing in the tie, but many 
roads use a bar in which the fiange is purposely kept above the tie to 
prevent such bearing, though this practice is not to be recommended. 
The fiange is usually wide, but sometimes it extends only about %-in. 
beyond the rail base, barely enough to give a good hold for the slot spikes, 
as at B, Fig. 37, and at Fig. 39, which spikes may be crowded out by 
a creeping track. It is much better to have wide fianges with deep slots 
for the spikes to prevent creeping, while with holes in the fianges all the 
spikes resist motion in every direction, and the gage is more permanently 
maintained. 

The bars are usually of uniform section throughout, but sometimes 
have the thickness of the web increased at the middle (where fracture 
usually occurs) by tapering from the ends, or by offsets as in the Samson 
bar. The sections of splice bars vary very greatly, as shown in the illus- 
trations, but one of the best is the Say re section, shown at Fig. 27. The 
heavy top chord makes an exceptionally stiff bar, with great bearing sur- 
face for the rail head. The bars are very generally too soft, however, hav- 
ing only about 0.1 to 0.25% carbon, and much better results would be 
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Obtained wltb steel hayiog 0.3 to 0.4% carbon, while Bome foreign railways 
specify the same steel for rails and splice bars. In many cases wbere 
it has been desired to Increase the strength of angle bars, the change of 
design has been mainly In Increasing the thickness of the web, conpled 
sometimes with Increasing the vertical thickness of the flange at its 
juQctloD with the web. In the Dudley angle bar sections, the metal has 
been distributed wltb a special view to stiffness, the web being even thin- 
ner than usual, but the bars are of steel with 0.4% carbon, which Is hard 
and tough to resist wear. The section Is stiff, but has sufficient elasticity 
to make It give long service before taking a permanent set, and the web 
Is thin enough to stand clean punching, without deformation or warp- 
ing. This type is shown at A, Fig. 37, which is the bap for the New 
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York Central Ry, 80-lb. tails. At B, Fig. 37, is the thick, but narrow 
flanged splice bar of the Pennsylvania Ry„ while at C is shown the angle 
bar of tiie Chicago, Burlington & Qulncy Ry., which has no rib on the edge 
of the flange. In some cases the flanges of the angle bars are kept clear 
of the tie, as in Pig. 39 and C, Fig. 37, but the better and more common 
practice is to give a good full bearing on the tie as In Figs. 27 and 30, and 
A, Fig. 37. 

One of the bars usually has square, oval or kite shaped holes to fit the 
neck or body of the bolt and present the bolt from turning, while the 
other has round holes just large enough to clear the bolt. The hole should 
be of such size as to require a smart tap on the bolt to send it home, 
the larger holes In the rail ends allowing for the expansion and contrac- 
tion of the rails. On the Memphl'i Bridge, the splice burs have holes into 
which the bolts go with a dnvins fit, the holes in the rail being ^-in. 
larger. In this way the two hnra become practically one member, and 
good results have been reported. If the bolts have L heads bearing on 
the flange of the bar, or T-heads used In conjunction with grooved bars, 
both bars may be drilled or punched alike. With thick bars it is almost 
Impossible to prevent them from getting out of true when punched, and 
If they are put in the track In this condition the efficiency of the joint 
Is materially impaired. 

This form of joint is an excellent one, simple and easily made, and 
keeping track In good line, while Its efficiency has Increased with the In- 
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crease in depth of modern rails. When the bars are once notched or bent, 
however, the joint deteriorates rapidly, as it is almost impossible to restore 
the bar to proper line. To take up the wear at the top of the bar right at 
the ends of the rail (which wear at once reduces the efficiency of the joint) 
some English railways use an iron washer between the rail and bar at this 
point. There is also a patented device consisting of a thin renewable 
bearing piece or liner between the rail head and splice bar. It is not econ- 
omy to keep in service bent, worn or crooked bars, as they lead to wear 
of the rails and injury to track. In foreign practice it is very common to 
use bars of Z-section, having two vertical webs, the lower webs projecting 
below the rail and having sometimes bolts through them, causing the 
flanges to grip the rail base. The Cloud joint is of this pattern, but would 
be better if used with a base plate, as in the Churchill joint of the Nor- 
folk & Western Ry., described further on. Bars of this section, without 
the lower bolts, are used in other countries for T and bull head rails, and 
for the lattter rails the bars are sometimes bent to fit round the lower 
head. 

Breakage of Angle Bars.— The irregular manner in which splice bars 
fracture is due to the very varying conditions of load and support. The 
ties may be loose from the rail or loose from the ballast, and the trans- 
fer of the load from one rail to the other effects a reversion of strains in 
the angle bar at each wheel passage. Breaking of the angle bars from the 
bottom is very often due to carelessness in raising track, the joints being 
raised too high before the centers or quarters of the rails are raised, 
instead of maintaining a proper surface in raising. When there Is a wheel 
on each side of a' supported joint, the tendency is to throw the joint up, 
putting a tension strain in the top of the bar. With a suspended joint, 
the bars get a downward deflection at the middle, and when the joint 
is raised the bars get a tension strain in the top. In regard to the wear and 
breakage of joints, it has been already shown that the entering rail gets 
a severe blow from each wheel a few inches back from the end, which tends 
to loosen and*drive down the shoulder tie (of a suspended joint) if it is not 
kept well tamped. If this tie is allowed to sink in the ballast, the angle 
bar gets a tension strain along the top as each wheel passes, and if the tie 
is tamped up again, and again allowed to become low, the bar will eventu- 
ally crack from the top. This may be prevented to some extent by length- 
ening the angle bar, though the ends of very long bars do but little effec- 
tive work. Under normal conditions, with well tamped shoulder ties, the 
bar should crack (if it does crack) from the bottom. Broken angle bars 
should be replaced at once, and the track examined to ascertain the cause 
of the breakage. 

Supported, Suspended and Bridge Joints.— There are three general plans 
of arranging the joints, as follows: 1, supported joints, in which the rail 
ends rest upon a joint tie; 2, suspended joints, in which the rail ends pro- 
ject beyond the shoulder ties and are supported entirely by the splice bars; 
3, bridge joints, in which the rail ends project beyond the shoulder ties 
but are carried by an iron or steel bridge plate or base plate whose ends 
rest upon the shoulder ties. The supported joint was necessarily used with 
chair joints, and when splice-bar joints were used, it was at flrst believed 
better to give a support to the rail ends, to enable them to withstand the 
blows from the wheels, but as wheel loads increased it was found in 
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practice that with the usual spacing of ties the 
Joint tie did not give sufficient support, and It 
tamped up hard enough to prevent its sinking in 
the ballast under the traffic it was too rigid a sup- 
port, forming an anvil upon which the rail ends 
were battered, while the wave motion was not 
carried along uniformly and the track was likely 
to be a rough riding one. A modification, how- 
ever, Is the three-tie joint, In which two shoulder 
ties are placed close to the joint tie, and the angle 
bar is made long enough to extend over the three 
ties. This has been Introduced on a number of 
railways, and is considered to give very good re- 
sults under fast and heavy traffic. The opponents 
of this type of Joint argue that the three ties are 
too close together (6 to 8 ins.) to allow of proper 
tamping, *and that by lack of uniformity in tamp- 
ing one of three conditions will occur; 1, the Joint 
tie will be more tightly tamped, making a § 

supported joint with a long span between the § 

shoulder ties; 2, the shoulder ties will be the more 

tightly tamped, making a long and weak sus- g 

pended joint: or, 3, the third tie (or the shoulder ^ 

tie of the entering rail) will be loosened by the % 

Jump of the wheels at the Joint, and will thus "^ 

cause the splice bar to be bent down, which with 3 

the reaction of the rail ends as the load Is removed ^ 

will crack It from the top. Praetiqal experience a 

on the New York Central Ey.. however, does not « 

appear to sustain these arguments. The sus- £ 

pended Joint distributes the load over the two ties, i 

and, if the fastenings are strong enough, It makes J 

a better provision for the deflection and wave mo- ? 

tion. It is by far the most commonly used. The rf 

ties should be about 8 or 10 ins, apart. Fig. 38 

shows the construction of the three-tie Joint of g 

the New York Central Ey., and Pig. 39 shows that 
of the suspended Joint of the Lake Shore & Mich- 
igan Southern Ey. 

Bridge Joint.— This type of joint Is coming more 
and more into favor, and appears to be based on 
the most correct principles, especially for main 
tracks with heavy traffic, and it combines a base 
support with the necessary elasticity, providing 
that the base plate is not made too heavy and 
stiff so as to form au anvil. The rail ends should 
Invariably be securely bolted to the plate to make 
it act with the rail ends and to prevent clat- 
tering. Several forms of bridge joints are shown 
in Fig. 40, and one of the oldest and best known 
of these is the Fisher Joint, which has a slightly 
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camberefl "bridge" plate, with its ends resting on the shoulder ties, to 
which the rails are held by a U-bolt whose vertical ends pass up through 
the bridge plate and through notches formed by clipping off the corners 
of the rail base. A curved steel spring plate between the underside of 
the bridge plate and the horizontal leg of this bolt puts aufficlent tension 
to prevent the nuts from slacking loose. In the older form of the joint 
the rails were held only by clamps through which the legs of the U-bolts 
passed, and upon which the nuts were screwed down. To meet the objec- 
tion that this did not afford sufficient lateral security, the Joint Is now 
made with two short angle bars, the web Ijelng long enough for two bolts, 
and the flange only long enough to act as a clamp held down by the nut 
of the U-bolt. The flanges bear against riba on the edges of the bridge 
plate, which prevent any lateral motion. The webs do not extend up to 
the rail head, as Mr. Fisher considers that In view of the base support 
they are only required to act as a splice tor the rail ends. An objection 
somotimeB made against bridge Joints is that the shoulder ties must be 
adzed down or placed lower In the ballast, and 1£ the latter plan fs adopted 
with track laid with broken Joints the surface of the ties will not give 
a proper bearing for the rail. 

Several railways are now using bridge Joints of their own design. The 
Chicago & Northwestern Ry. Joint for SO-Ib. rails has the rail ends retting 
on a grooved plate 24 ins. long, spanning between the Joint ties. The 
defect of this Is the absence of bolts to hold the rails or angle bars to the 
plate, but still the Joint makes an easy riding track. A better Joint is that 
of the Chicago, Burlington & Quincy Ry., designed by Mr. Delano, who 
believes that the rails should be flrmly bolted to the plate, which should 
act merely as a long washer to prevent independent action of the rails' 



Fig. 39,— Suspended Rail Joint; Lake Shore & MlctilBan Southern Rj. 

ends in deflection. In this Joint the 12-ln. angle bars bear ou the head and 
base of the rail in the usual way, and are bolted to the base plate by four 
bolts. A majority of the modern designs of Joints are of the bridge type, 
and among these may he noted the Continuous, Heath, Price, Truss and 
Weber Joints. The Continuous Joint consists of two angle bars with wide 
flanges bent round to fit under the rail and form the base support, each 
bar extending under nearly tialf the width of the rail Imse. The ends of the 
bars rest upon the shoulder ties, and the edges are slotted for spikes. The 
bars are of low carbon (0.1%) steel, and for 70-lb. rails they have a web 
9-16-ln. thick; flange, %-ln.; and base T-16-lii., which latter should be 
heavier. They may be of any desired length, but short bars with four 
bolts are considered best. The Heatli joint consists of a plate 11 x 24 Ins.. 
and %-ia. thick, bent to form an angle bar and bridge plate, the full width 
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of the rail base, the ends resting upon the joint ties, while the middle is 
dished to form a pocket which gives stiffness under the rail ends. On the 
inner side of the rail is a flat splice bar. Four ordinary track bolts are 
used, and spikes are driven through the projecting inner edge of the 
bridge plate to prevent creeping. The main plate is of low carbon (0.1%) 
steel, and is heated in oil ready for being shaped under a steam hammer 
and punched for the bolts. 

The Churchill joint used on the Norfolk & Western Ry. has a bridge 
plate 23 X 8 ins., 9-16-in. thick, with the sides bent down for 8 ins. at the 
middle to bear upon ribs on the splice bars, which bars are 23 ins. long, 
and have vertical webs 8 ins. deep projecting below the rail and engaging 
with .the notches in the bridge plate. Two %-in. bolts pass through these 
lower webs, and four %-in. track bolts (5, 5 5-16 and 5 ins. c. to c.) through 
the upper webs and rails. The cost of maintenance is found to be 50% 
less than with angle-bar joints on the same part of the road, while the 
track is in better condition where the bridge joints are used. 

The Price joint has two malleable iron or cast-steel bridge plates, on 
edge, each having a groove tightly gripping the edges of the rail base, 
and not supporting the rail by its head. The plates are held together by 
bolts through or under the rails. The Truss (or Long) joint has a bridge 
plate resting on the ties, and underneath the middle of the plate is a 
transverse piece of V section, supported by two long U-bolts parallel with 
the rail. The threaded ends of the bolts are secured by nuts on the 
flanges of the angle bars. These bars are 13% ins. long, with two bolts 
through the rails, and they do not touch the rail head. The Weber joint 
has an L- shaped bridge plate, with a web as high as the rail web. This 
web is on the outer side of the rail, and a channel-shaped splice bar is 
placed against the rail, with a wooden fllling strip between the bar and tjie 
web of the bridge plate, while an angle bar or fish plate is used on the 
inner side of the rail. Four track bolts are used. The wooden strip is not 
a commendable feature of the joint. 

Base Joint— This type of joint has a base support between the shoulder 
ties, but not resting upon them to form a bridge, as shown in Fig. 40. One 
form of the Fisher joint is made in this way, the base plate being secured 
by vertical bolts or transverse U-bolts to the angle bar and rail base. The 
McConway & Torley joint has two jaws which grip the edges of the 
rail base and angle bar, and extend under the rail, one jaw passing under 
the other, and both having inclined surfaces, so that as the one transverse 
bolt through the jaws (under the rail) is screwed up it induces an upward 
thrust upon the rail ends, while also wedging the jaws upon the angle 
bars. The Creighton joint has a 12-in. piece of rail inverted under the 
joint and secured by two double-web splice bars, with four bolts through 
the upper webs and track rail, and two bolts through the lower webs and 
base rail. 

Hinge Joint.— It is of the utmost importance to hold the ends of the rail 
heads in the same horizontal plane or curve, so that they will rise and fall 
together during deflection. For this reason the ideal joint would be a 
hinge, and* a hinge joint has been actually tried in India. This has five 
bolts, the middle bolt passing through notches in the ends of the rail webs, 
but the lack of fit between the bolt and the rail, and the small bearing 
upon the bolt, prevent this from having its full theoretical value. The 
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fish plates are 9^^ ins. long, with bolts spaced 4 ins. apart, and weigh 27% 
lbs. per pair. This joint is used on 75-lb. T-rails, and would probably l)e 
Improved, for heavy traffic, by a bridge plate. Hinge joints have been 
devised with the rail\ends dovetailed or interlocked, but the expense and 
difficulty of shaping the rail ends preclude their use. 

New Joint Devices.— Besides the special joints above described there is 
a great number of patented joint devices, many of which are entirely im- 
practicable and useless. Several of the more practicable designs have been 
tried, generally to a limited extent, and where tried in regular service 
they have usually been found to be no better than an ordinary good a^igle 
bar joint. The investigation of the results from various forms of joints 
is a difficult matter, as in many cases new joints are put on with new 
rails or when the track is surfaced, and the joints are assembled with 
more care than is ordinarily given. Any improved results are then usually 
attributed to the efficiency of the joint device, when they are really due 
to the greater care in assembling and track work. A good angle bar joint, 
put on with equal care, would show perhaps even better results than the 
experimental device. 

Broken or Even Joints.— The rails may be laid with joints opposite one 
another, or with the joints on one side opposite the middle of the rails 
on the other side. The latter arrangement is the better, and the most gener- 
ally approved, as it makes better running track, with less maintenance work 
for surface and line. It also helps to maintain the alinement, as with even 
joints (especially with fish plates instead of angle bars) there is a ten- 
dency for the rails to form angles or kinks at the joints. With even joints 
the pounding is more severe, while with broken joints the solid rail on one 
side takes a part of the axle load and shock, as shown by the bright spot 
of wear opposite the joint. These remarks, both as to wear and mainte- 
nance, apply to light and heavy track, with good or bad ballast. It is 
.frequently assumed that even joints are better for light track with poor 
ballast, but this is incorrect, and they require more maintenance work to 
keep them in condition, which is serious on a road with light traffic and 
a limited track force. 

Length of Bars and Spacing of Bolts.— There are very varying opinions 
held as to the length of splice bars and the spacing of the bolts, and for 
all the various arrangements good results are claimed. As a matter of 
fact, probably any style, well maintained, will give good service, but 
the amount of metal and of maintenance work must be taken into con- 
sideration. The bolt hole spacing ranges from 4 to 12 ins., but the very 
wide spacing Is objectionable, and it is advisable to get center bolts as 
near to the ends as possible, while still leaving metal enough to ensure 
against cracking or fracture. The length of bars is from 20 ins. with four 
bolts on the Boston & Albany Ry., weighing 45 lbs. per pair, to 48 ins., 
with six bolts, on tfie Lake Shore & Michigan Southern Ry. and Savannah, 
Florida & Western Ry. The logic for the very long bars is hard to see, 
especially where the bolt holes are several inches from the ends, as the 
metal beyond these holes does little service. The present standard of the 
Lake Shore & Michigan Southern Ry. is a 32-in. bar with six bolts. The 
old 36-in. splice bars of the Concord & Montreal Ry. had four bolts 6 ins. 
c. to c, leaving 9 ins. free beyond each of the end bolts. The best lengths 
appear to be 20 to 24 ins. for supported joints, 24 to 30 ins. for suspended 
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and bridge joints, and 36 to 40 ins. for three-tie Joints. Table No. 8 gives a 
number of joint arrangements: 

TABLE NO. 8.— RAIL JOINTS. 



Railway. 



Spacing 
Length i— c. 1 
No.of of bar,Middh 
bolts. Ins. Ins. 



48 


6 


48 


6 


44 


5% 


40 


8 


40 


5 


36 


5.6 


36 


7% 


34 


4 


32 


5 


30 


5 5-16 


30 


4 


30 


4 


30 


4 3-16 


28 


4 


36 


6 


30 


6% 


26 


6 


24 


6 


24 


7 


24 


5 


24 


6 


24 


5 


24 


8 


23 


5 5-16 


20 


4% 



c 


. of bolts.—! 




Weight 


[ntrm< 


1, End, 




of rail. 


Ins. 


Ins. 


- Joint. 


lbs. 


12 


6 


3-Tle. 


75 


6 


11 


Susp. 


70 


6% 


9% 


3-Tle. 


72 


6 


7 


Susp. 


80 


6% 


8 


3-Tle. 


75 


5.6 


5.6 


3-Tle. 


80-100 


5, 


5 


3-Tle. 


76 


5* 


6 


Susp. 


85-100 


5 


5 


Susp. 


80 


5 


5 


Susp. 


85 


4 


5 


Susp. 


90 


5 


6 


Susp. 


85 


4% 


4% 


Susp. 


80 


4 


4 


Susp. 


80 






6 


Susp. 


72 






7 


Susp. 


60 






6 


Susp. 


75 






6 


Bridge. 


80 






6 


Susp. 


79 






8 




75 






6 


Supp. 


75 






7 


Susp. 


100 






5 




70 






5 


Bridge. 


85 






4% 


Supp. 


95 



Sav., Fla. & West 6 

Lake Sh. & Mich. So. (old) 6 

Canadian Pacific 6 

Erie (old) 6 

Fall Brook 6 

New York Central 6 

Southern Pacific 6 

Pennsylvania 6 

Lake Sh. & Mich. So. (new) 6 

Norfolk & Western 6 

Philadelphia & Reading 6 

Baltimore & Ohio 6 

Erie (new) 6 

Lehigh Valley 6 

Concord & Montreal (old) 4 

Quebec Central 4 

Chicago Great Western 4 

Chicago & Northwestern 4 

Grand Trunk 4 

Fitchburg 4 

New England 4 

N. Y., N. H & H 4 

Southern 4 

Norfolk & Western 4 

Boston & Albany 4 

Bolts.— Track bolts are now usually made of mild steel, and are %-in. or 
%-in. diameter, a very few roads having them as large as 1-in. diameter 
for heavy rails, while %-in. and 1-in. bolts are used for frogs. They are 3% 
to 4% ins. long under the head, but should not project more than %An, be- 
yond the nut. They are put up in kegs of about 200 lbs. A keg contains 
about 250 bolts, % x S^^ ins., with nuts 1^-in. square; 208 bolts % x 3% ins., 
with lyo-in. nuts; 221 bolts %x4 ins., with 1%-in. nuts; or 195 bolts %x 
4% ins., with 1%-in. nuts. The bolts should be well made, straight and* 
smooth, with well cut threads, and the threaded portion should be as short 
as possible, so as to give the body of the bolt a full bearing in the splice 
bar. The threads should be of U. S. standard, so made on both bolt and nut 
that the nut can be screwed on by the fingers only for the first three or four 
threads, after which it must be turned by the wrench, the fit being such, 
however, as not to burst the nut or strain .the threads in screwing up with 
an ordinary track wrench. The bolt has usually an oval or kite-sliaped 
neck under the head, fitting into a hole of corresponding shape in the splice 
bar, in order to prevent the bolt from turning while the nut is being 
screwed on or off. The length of the neck should be equal to the thickness 
of the splice bar. The Sternbergh bolt, Fig. 41, having the Harvey grip 
thread, as used on the New York Central Ry. and many other roads, is of 
mild steel and has the thread formed by a sort of cold rolling process in- 
stead of by cutting, the diameter at the root of the thread being the same as 
that of the shank, while in the ordinary bolt (like that of the Pennsylvania 
Ry., Fig. 41) the metal is cut from the shank and so reduces the thick- 
ness at the root of the thread. The Wrenshall oval-bodied bolts have been 
extensively used. Those on the Northern Pacific Ry., Fig. 41. were % x 
11-16-in. in the body, and 1 x %-in. in the neck, with a head of 1 7-16-ins. 
diameter. 

Track bolts usually have button or cup heads, but the head is often too 
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small and too thin at the edge, so that the wear on the edge is likely to 
soon reduce the bearing surface, especially as the contact surfaces are 
very often too rough for a good bearing. It might be better to use either 
a square or a T-shaped head, and if a grooved splice bar was used with 
these (as was the practice some years ago) or if an L or hooli-shaped 
head was used, bearing on the flange of the angle bar, there would be no 
necessity for a neck on the bolt, and both bars would be drilled or punched 
alike. 

The nuts should be well formed, with true and clean cut threads, and 
should be thick enough to give a good bearing surface, as the use of thin 
nuts results in loose nuts and damaged threads. Both square and hexa- 
gonal nuts are used, but the former are the better, and should be 1% ins. 
square for a %-in. bolt. The corners are sometimes chamfered toward one 
face of the nut, giving a better hold for the wrench, as in the Ideal nut. 
The bolts may be put on with the nuts on 
the inside or outside of the rail, but the for- 
mer is the most approved practice for 
heavy track, though with light rails it is 
sometimes necessary to put them on the 
outside to be clear of the wheel flanges. 
While well made and fltted bolts and nuts 
have much less tendency to work loose than 
those which are cheaply and roughly made, 
a nut-lock is generally placed between the 
nut and bar to give a spring or elastic bear- 
ing to reduce the vibrations and prevent the 
nut from slacking. The Harvey lock nut, 
however, now largely used on heavy track, 
obviates the necessity for using a separate 
lock, and has thus an added advantage in 
reducing the number of parts of each joint, 
or saving 1,408 pieces for each mile of single 
track. The bolt has a ratchet thread, un- 
dercut on the bearing side; the nut has also 
a ratchet thread, the bearing side of which is 
at right angles to the axis of the nut. When 
the nut is screwed hard against the splice 
bar, the bolt threads are forced out into the 
nut threads, so as to fill them completely 
and make a tight fit. The nut has the bolt 
hole enlarged at the bearing face, forming 
a chamber to enclose and protect the bolt 
threads from the rubbing or pounding 
action of the angle bars under traffic, thus ensuring good threads to 
screw the nut upon when the joint becomes loose. The nut has a slightly 
varying thread, the thickness of face 'of thread and depth between 
threads increasing towards the outer ends of the nut by flattening the 
angle of the thread. When the nut is screwed up, the thread is upset on 
the thread of the bolt, securing a tight fit, especially if the bearing sur- 
faces of the nut and splice bar are good. Mr. C. C. Wronshall, formerly 
of the Northern Pacific Ry., said: *'If you want the splices to hug the rail 
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ends with a death grip during the passage of rolling stock, then avoid all 
elastic substances or springs; bolt up tight With a metal strain of about 
10,000 lbs. per sq. in., and use the Harvey grip thread, so that the nut will 
be a tight fit and stay where you put it." A form of joint has been tried 
in which the bolts are tapped or screwed into threaded holes in the outer 
bar, and prevented from turning by a split key driven through a slot in the 
bolt Track bolts are shown in Fig. 41. 

Nutlocks.— Of the numerous nutlocks on the market and in use, the 
majority rely upon a spring action. Probably the most extensively used 
is the Verona, which is a steel split washer twisted spirally to give about 
^-in. opening. A blank is taken Just large enough to make one nutlock, 
coiled on a mandril, tempered in lard oil, the temper drawn to the proper 
degree, and then tested by pressing it flat under a steam hammer, after 
which it must open %-in. There are many modifications of this nutlock, 
some formed by twisting, jagging or pointing the blank, so as to cut the 
softer metal of the splice bar, but this is by no means a good plan. The 
Excelsior single and double spring nutlock are extensively used, the latter 
locking a pair of nuts. The Davies nutlock is a steel plate somewhat 
longer than the space between the bolts, with its ends notched to fit over 
two adjacent bolts. The plate is cambered, and is put on with the concave 
side outward, the nuts being screwed down to bring the plate flat against 
the splice bar. Vulcanized rubber, protected between iron washers, has 
been largely used, but is going out of use as it deteriorates, becomes 
hardened by exposure, and loses its elasticity. Among the nutlocks which 
do not depend upon spring action may be noted the following: 1. The 
Stark nutlock has a keyway on the bolt and eight keyways in the nut, 
so that a keyway is formed at each one-eighth turn of the nut, a U spring 
pin being then slipped into the groove. 2. The Young nutlock is a thin oval 
nut or jam nut with the bolt hole at one end; after the track nut is screwed 
up the lock nut is run up to it, and the weight of the heavier end hold it 
in position so that it cannot work loose. 3. The Jones nutlock is a thin 
flexible plate or washer, the top of which comes against the under side 
of the rail head, and the lower end of which is bent up against the nut 
when the latter has been screwed home. 4. The Fougere nutlock is a 
jam nut with the thread tapped at an angle, so that the nut runs eccen- 
trically upon the bolt and is bent flat by screwing it up against the main 
nut. ,* 

A lock nut which, like the Harvey, requires no separate piece, is the 
Elastic or National nut, made of spring steel cut from a bar and having the 
ends so shaped as to form a dovetail, scarf or halved joint when brought 
together by bending the flat bar into a ring. The rough ring is then 
pressed into hexagon shape, the height being reduced by the operation, 
and is then tapped slightly smaller than the bolt, so that when it is put on 
with a wrench it opens about 1-64-in. at its joint, and a clasp or grip upon 
the bolt is thus developed, as the fiber of the metal runs around the nut. 
If the ends at the joint are cut at an angle this initial opening of the nut 
will also set up a lateral pressure on the threads of the bolt. The nut can 
be slackened and tightened, and used over and over again, the grip causing 
no injury to the threads of either nut or bolt. 

The Roadmasters' Association of America, in 1895, recommended a nut- 
lock which will not catch in the bolt hole of the splice, will not rotate with 
the nut, will not injure the threads of the bolt or nut, and will retain its 
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spriB? after the nnt Is loosened. Wbatever form of niitlook la used. It 
should be simple, strong, durable and permanent. Several fotnis are 
shown in Fig. 42. 

Examples of Hall Joints.— The New York Central Ky, uses three-tie 
Joints, Fig. 38 having ties 9 ins. face, 6 Ins. apart, and splice bars 36 ins. 
long. On the middle tie is a three-flanged Servls tie-plate, 9% x 6 Ins.. 
13-16-in. deep. The rail has 1-In. holes. One splice bar has holes 15-lG-in. 
sqnare, with ronnded comers, and the other has h 'les 18-16-ln. diameter. 
The spike slots are 1% Ing, wide. The holts have cold-rolled threads of 
the Harvey grip pattern; they are 4% ins, long under the head, %-ln. 




diameter, with neck %-ln. square having ^In. rounded corners; the cup 
bead of the bolt is %-ln. thick and 1% Ins. diameter. The nut has the 
Harvey thread, and is 1% Ins. square, %-ln. thick. The old splice bars, 
shown in Fig. 38, have the flanges extended but little beyond the rail base, 
and coming down to within X-6-ln. of the tie. The Dew form is shown at 
A. Fig. 37. 

The Lake Shore & Michigan Southern Ry. nses a suspended Joint, Fig, 
39, with 32-ln. bars, and six twits %-lu. diameter. The spike slots are 
lS-16-ln. wide and 1 1-16 Ins. deep, with i^in. filleted corners; these slots 
are 6 ins. and 2 ins. from the ends of the bar. The bolts are %-ln. diameter, 
414 ins. long under the head. The Boston & Albany Ry. has supported 
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Joints with 20-in. bars weighing 45 lbs. per pair, and having four %-in. 
holes, 4% ins. c. to c. The bolt holes in the rail are 1-in. diameter. The 
inner bar has a longitudinal groove to hold the bolt heads. The bolts are 
%-iu. diameter, with double Excelsior nutlocks. Each splice bar has a 
13-16-in. spike hole in the flange, the holes in the two bars being I in. on 
opposite sides of the center line of the joint tie. The Baltimore & Ohio 
Ry. has suspended joints, with shoulder ties 20 ins. c. to c. The splice 
bars are 30 ins. long, of similar section, weighing 28.88 lbs. each, and 
having oval holes % x 1% ins. The bolts are 4% ins. long over all, %-in. 
diameter, with cup heads, and necks % x 1^ ins.; the nuts are m ins. 
square and %-in. thick. The three-tie joints of the Chicago, Burlington & 
Quincy Ry. have shoulder ties 8 ins. wide and 8 ins. apart in the «lear. 
The splice bars are 38 ins. .ong, with six 15-16-in. bolt holes, 5 Ins. c. to c. 
The bars are clear of the ties (C, Fig. 37) and weigh 63.75 lbs. per pair. 
The six bolts, nuts and nutlocks weigh 8.26 lbs.; making the total weight 
of splice about 72 lbs. The spike slots are %-in. wide and %-in. deep, and 
are 3% ins., from one end and 1% ins. from the other end of the bar. The 
bolts are %-in. diameter, 4 ins. long under the head, the head being 1 7-16-in. 
square and 13-16-in. thick. The nut is square, %-in. thick, and the nutlock 
1 3-16-in. diameter and ^-in. thick. 

Expansion Joints.— With continuous rails expansion joints must be placed 
at intervals to allow for creeping, and these are made with switch points. 
A similar arrangement is also used in tracklaying to close up between 
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Fig. 43.— Expansion Rail Joint; Poughkeepsle Bridge. 

new and old work. On long iron bridges and viaducts, some special joint 
must be used to allow for the expansion and contraction of the structure, 
and Fig. 43 shows the form used on the Poughkeepsle bridge, which pro- 
vides for several inches of movement. A heavy base plate and upper 
packing plates form a trough in which the rail ends slide, the rails being 
"halved'* for a length of 12 ins. Neither rail has its web cut. On the gage 
side of the rail the line is made perfect by planing off from the inside of 
the head an amount equal to the thickness of the web, the rail being 
slightly bent beyond the Joint so as to permit this. The other rail is left 
of its original thickness. From the outside of one rail and the inside of 
the other %-in. of metal is planed off, so as to make the rails enter truly 
at the joint, although their webs are 15-16-in. out of line. The axis of the 
joint is therefore %-in. in from the axis of the rails on each side of the 
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joint. The full width of rail head is 2 13-16 ins. The thin end of the left 
rail is 15-16-in. wide. All the sharp ends are rounded, but instead of the 
long outside taper of the right rail, it would have been better to bend down 
the top, leaving the full width. A double-flanged worn wheel would not 
then crowd the wheel over and cause derailment, which is likely to occur 
with any kind of horizontal bevel such as shown in the figure. The round- 
ing on the gage side, however, is highly desirable. 

Track Material. 

The quantity of material on one mile of single track, with 30-ft. rails 
(giving 352 joints) is given in Table No. 9, and it may be noted that the 
weight of rail per yard divided by 7 and multiplied by 11 gives the weight 
in gross tons (2,240 lbs.) per mile of single track (two rails): 

TABLE NO. 9.— QUANTITIES OF TRACK MATERIAL. 

No. No. 

Rails, 30-ft. long 352 Track bolts (6-bolt joints) 2,112 

Ties, 16 per rail 2,816 Nuts (4-bolt joints) 1,408 

Tie plates (2 on each tie) 5,632 (6-bolt joints) ' 2,112 

Splice bars 704 Nut locks (single) (4-bblt joints) 1,408 

Joint bridge plates 352 (6-bolt joints) 2,112 

Track bolts (4-bolt joints) 1,408 Spikes or screws, 4 per tie 11,264 

Clips for screw spikes, 4 per tie ... .11,264 



CHAPTER 7.— SWITCHES, FROGS AND SWITCHSTANDS. 

Switches. 

The switch is the device by which a train is diverted from one track to 
another, and the oldest form of switch was a loose pivoted tongue moving 
horizontally to give a clear flangeway for one or other of the diverging 
tracks, but the split switch was introduced in England as early as 1825. In 
this country, however, the stub switch was generally used on the earlier 
railways, and became the almost universal pattern, and it is only within 
recent years that the split switch has come into general use. 

Stub Switches.— The stub switch, which is still in use more than it ought 
to be, consists of two movable rails connected by transverse rods. These 
rails are fixed at the heel, or end farthest from the diverging tracks, and 
have the toes or free ends sliding so as to coincide with the ends of the 
stub or fixed rails of one or other track, as shown in Fig. 44. The throw 
or movement of the free ends is usually 4 or 5 ins. for standard gage tracks. 
The switch rails should be two 30-ft. rails spiked to the ties at the heel, 
the rest of the rail being free to slide on the slide plates on the ties. They 
may be spiked for a length of 5 ft. for a 7^^° curve and 12 ft. for a 15** 
turnout curve. If not spiked at all, but only hinged by the splice joint at 
the heel, the rails will not be curved when thrown for the turnout, but 
will remain straight, forming an angle or kink at the toe and heel. When 
spiked, however, for a length according to the frog number, the rails will, 
when thrown, be sprung to approximate to the proper curve. On the free 
length the rails are connected by four or five switch rods or tie bars, fiat 
or 1^^ to 1% ins. diameter, and for main track there are sometimes two 
rods at the toe. The ends of these rods have welded pieces with jaws 
embracing the rail base, and the rods at the toe should fit tightly, so as 
to prevent any independent motion of the two rails, and to retain the 
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exact gage at the toe. Mr. Parsons, In 'Track." says that these rods, 
weighing about 35 lbs. each, can be made by one forge, at the rate of 
one coDDectlng rod and four switch rods per day. Tbe toe or each rail rests 
on a bead plate or head chair. Fig. 4S, about 10x16 ins., whlcb has a lug on 
the outer side to limit the throw, and Is also formed to hold tbe enda of the 
stub rails lu position and keep tbeni from creepiog. These chairs may be 
of cast Iron, wrought iron or steel. Tbe latter is preferable, as less likely 
to fracture under the shocks it has to sustain, and the base plate should 
be about 9i-ln. or 1-ln. thick, with riveted stops and slotted clamps of VA- 
In. metal holding the base and web of tbe stub rails to prevent creeping. 
The end9 of these rails should be bolted together, with spacing fillers be- 
tween, and sometimes have a ^,•la. Iron strap across the ends and bolted 



through the webs. The head chairs are spiked to a heavy timber called 
the headblock, which is about 12 ins. wide, 8 ins. Ibicb and 12 to 16 ft. long. 
The end which projects beyond the ties carries the switcbstand. consist- 
ing essentially of a lever and crank with a connecting rod to tbe bead rod 
or brldie rod at tbe toe of the switch rails. The siiike= wbich fasten the 
head chair may also hold the stub rails. With straight main track the 
switch rails are straight when set for that track nnd are sprung to a 
curve when thrown or set for tbe turnout or sidetraiK 

This form oC switch Is neither a safe nor an economical one even when 
fitted with such devices as tbe safety castings of the Tyler or Cooke 




Fig. 45.— Heaa Chair for Stub Switch. 

switches, which move with the switch rails and carry wheels coming along 
tbe wrong track, Instead of letting them drop off the ends of the stub rails 
onto the ties. A train trailing through a misplaced ordinary stub switch 
must inevitably be derailed, and If the throw is not exact, so that the ends 
of the switch rails do not coincide closely in alinement with the enda of the 
stub rails, a sharp flanged wheel is very likely to cause a derailment. The 
loosening of bead-chair spikes, wear of rail ends, and wear of connecting 
rods and other parts, are likely to cause lost motion, and make the throw 
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Irregular, while under heavy truffle, it Is difficult to keep these switches 
Id proper condition. In yarda having stub swltchea a very large proportion 
of the track work is for maintaining, fitting and repairing ttie switchee, and 
repairing the breakages and distortion of switch rods, due to derallmentB. 
Another serious objection Is the wide space between the ends of the stub 
and switch raila, which frequently amounts to or even exceeds 2 Ins., 
causing a destructive pounding of wheels and rail ends. On the other hand. 
In very hot weather the switch rails may expand so much as to be jammed 
In the head chair. This may be avoided to some extent by beveling the 
rail ends for about 12 Ins., bo that they lap side by side, as In the rail con- 
nections at drawbridges. This is done In the Billot lap switch. A large 
proportion of the switch derailment accidents have been due to misplaced 
and defective stub switches, and it is satisfactory to find that it is rapidly 
being superseded by the split switch, especially in main tracks. The latter 
is very much safer, gives an unbroken rail In each position, and is much 
easier rtding, while It is less severe on the car wheels and requires less 
labor for maintenance. 

Split Switch.— The split switch consists of two point or switch rails, 
<either straight or curved to fit the curve of the turnout), planed down, 
tapering to a vertical edge, so that the ends will flt close against the main or 
stock rails. The heels of these rails are towards the dfvet^ng tracks, which 
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is the reverse position of the stub switch rails. The two outer rails of these 
tracks are continuous, that Is to say that the outer rail of the main track 
continues unbroken, while the inner rail follows the curve of the turnout. 
The switch rails are between these stock rails and the throw is from 
3^ to 6Vi lus., so that when one switch rail is home against the stock rail, 
the other is 3Vi to 5^^ ins. clear from its stock rail at the point, as shown 
In Fig. 46. The distance between gage lines Is also about the same at the 
heel, the clearance between the rail heads lieing 2^^ to S^i Ins., preferably 
S ins. The switch rails are connected by transverse switch rods or tie rods 
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(generally flat bars with jaws on the ends, but sometimes round rods pass- 
ing through the rail webs), and are operated in the same way as the stub 
switch, the rails sliding on iron or steel plates or chairs spiked to the ties. 
These plates should extend under the stock rails, acting as tie-plates to 
prevent cutting of the tie and consequent tilting of the rail, which would 
widen the gage. These slide plates may have the slide seat pressed up 
above the level of the plate, and a lug pressed up to hold the heel of a rail 
brace on the outside. In the switch of the Norfolk & Western Ry., shown 
in detail in Fig. 46, there are 20 wrought iron slide plates; plates 1 to 7 are 
18% X 5 ins., %-in. thick for 9% ins. and 13-16-in. for 8% ins.; the other three 
are 14% x 4 ins., with the raised part 7% ins. long, and the thickness is as 
follows: No. 8, % and 11-16-in.; No. 9, % and 19-32-in.; No. 10, % and %-in. 
All have %-in. spike holes. Instead of two slide plates on the first tie at the 
switch, a single plate should be used, extending nearly the full length of 
the tie and having shoulders or lugs to fit the outside flanges of the stock 
rails and lugs to fit the heels of the rail braces. The end switch rod or head 
rod should be adjustable, so that wear or slack can be taken up to keep 
the gage true. In the ordinary form of the Weir switch (Weir Frog Co., 
Cincinnati, O.), the adjustment is made by a turnbuckle, each end of which 
has a right-hand thread, so that the gage is not affected by turning the 
turnbuckle (as by persons tampering with the switch), J)ut the rod must 
first be disconnected, and the bolts removed from the head rod fastenings. 
The switch connecting rods may be grouped together near the toe of the 
switch, or in some cases the head rod alone is used, and this is very com- 
mon in English practice. The rods should lie between ties spaced about 
4 ins. apart to protect them from injury in case of derailment. 

The length of switch rail is usually 15 or 18 ft, but 19, 20, 21, 22, 24 and 
even 30 ft. are used (the latter on the Pennsylvania Ry. for connections 
with third and fourth tracks). An 18 or 20-ft. switch rail makes an easy 
riding switch under fast traflSc. If a 30-ft. rail is cut in two pieces, 15 ft. 
1 in., and 14 ft. 11 ins. long, planed to shape and placed in the curved and 
straight track respectively, the heels will be exactly opposite, so that the 
Joint ties at the heel will be square across the track. Switch rails 10 ft. 
long are often used in yard work. For switches leading from the outside 
of curves on main line, the switch rail on the inner side of the main track 
curve should be about 24 ins. longer than the other, with a guard rail 
opposite to guide the wheels in the reversal of the centrifugal motion of 
the train and prevent undue wear of the switch rail. The end of the 
switch rail is left about %-in. thick, and the top of the rail is planed down 
on a slope for about 15 ins. at the end, giving a drop of about % or %-in. 
below the top of the main rail, the comer of the switch rail being rounded 
off vertically. This is to prevent wheel flanges from striking the point 
of the switch rail. The point of the Norfolk & Western Ry. rail is 
shown in Fig. 46A. At 12 or 15 ins. from the toe, the heads of the two 
rails are level, but then the switch rail rises to ^ or 5-16-in. above the 
main rail in a length of about 3 ft. 6 ins. Back from this the head of the 
switch rail slopes down to the heel, where it coincides with the level of 
the main rail. The object of this is to carry worn or hollow tires and pre- 
vent them from cutting the main rail. In the form of switch rail usually 
employed the head and base are planed away on the inner side to allow 
the point to fit against the head of the main rail (or in some cases even 
under the head of that rail at the extreme point), the base of the switch' 
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rail eliding up on that of the main rail. As the switch rail la not parallel 
with the main rail, It is necessary, In order to obtain the feather edge at 
the point, to plane oft a portion of the head and a portiou of the web on 
the other side, ao that the thin end of the switch rail is weakened and Its 
stifFnesa reduced. This part of the rail may be stiffened by a T-iron rlv- 
eteil along -the outer aide of Its web, while In the Stewart switch <Morden 
Frog * Croaalng Works, Chicago), Fig. 47, this cutting and weaken- 
ing of the switch rail is sToided by twisting the rail on Ita web, so that 







at the point end the outside edge of the head will be on top, the web 
being there bent at right angles, while the degree of twist diminishes to- 
wards the heel, the rail reaching its normal position at 6 ft. 8 Iqb. from 
the point, as shown. At the point the switch rail Is raised by a slide 
plate to allow its base to overlap that of the main rail, and also to allow the 
head to rest against the web of the main rail. By planing away a very 
small portion of the head of the switch rail It is allowed to Qt closely to 
that of tbe main rail, and but little of the metal of the m^ln rail Is planed 
away, as shown by the dotted lines. In the Channel split switch (Pettl- 



Plg. 48.— Channel Switch. 

bone. Mulllken & Co., Chicago), Fig. 48, a guard rail about 9 ft. long Is 
bolted to the Inside of each switch rati, with the proper flangeway, the 
flaring ends extending beyond the switch rails and bavlng the switch rod 
connected to them. No tie-bars are used. Each guard rail Is held by three 
bolts and spacing blocks. 

Rail braces are generally placed outside the stocH rail, on at least two 
tIeB at tbe toe of the switch, and sometimes back as far as the switch rail 
bears against the main rail. Stop lugs are also sometimes bolted to tbe 
web of the switch rails, about 7 ft. and 10 ft. 6 ins. back from the point, 
which bear against the web of tbe stock rail when the switch Is thrown. 
Quard rails are sometimes placed close In front of facing switches in order 
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to steady all car wheels in proper line for taking the switch, thus prevent- 
ing the toes from being struck and preventing sharp flanges from taking 
the wrong side of a loose switch rail not set well home. These guard rails 
are either parallel with the track rail, or slightly flared to give the narrow- 
est width of flange way just in front of the switch rail. The Pennsylvania 
Lines use two straight 6-ft. guard rails, while the Boston & Albany Ry. 
has a single 10-ft guard rail on the side opposite the turnout, this rail be- 
ing set with its end 6 ins. from the switch i)oint and giving a flangeway of 
3 ins. at the heel and 1% ins. at the toe, the throw of switch being 4% ins. 
These guard rails are not generally required for well built switches having 
a throw of 4 ins. or over, except for switches on sharp curves. It is, how- 
ever, a good plan to put in a tie rod or bridle rod just in front of the switch, 
to prevent any widening of gage of the stock rails, and also to use a long 
slid^ plate on the first tie, extending right across the track, as already 
noted. 

Automatic Switches.— In the safety or "automatic" switch, of which the 
Lorenz switch is a familiar example, the connecting rod from the switch- 
stand is fastened to a strap surrounding a stiff spiral spring carried by 
the head rod, as shown in Fig. 49. The connecting rod passes through 




Fig. 49.— Lorenz Switch. 

the spring, and the adjustment of length to make the switch rails fit prop- 
erly against the main rails is effected by a nut on the rod at each end of 
the spring. This spring is stiff enough to make the connecting rod and 
head rod act as though rigidly connected when the switch is operated 
from the switchstand, in the usual way, but if set for one track and a 
train trails upon it from the other track, the pressure of the wheel flanges 
will force the switch rails over by compressing the spring, so that the train 
is not derailed and the switch connections are not broken. The spring 
returns the switch to the position as set from the switchstand, so that if a 
train in making switching movements trails partly through a closed 
switch and then backs up again, the train will be "split," the cars beyond 
the switch keeping their track, while those which have passed through 
the switch will take the track for which the switch is set. This would 
probably result in derailment, with damage to cars and switch. To pro- 
vide against this, the switch is sometimes so arranged as to remain in 
the position to which it is thrown by the wheels, but this is a dangerous 
plkn. The objection to the former arrangement, above noted, is not of 
great importance, as switches are not intended to be trailed through 
when closed (especially main track switches), as a general thing, and 
such an accident as splitting a train in this way would indicate neglect 
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and carolessneas on the part of the train crew and swltchmea. In some 
cases a lock Is fitted to lock the switch when set for the main track, so 
that it cannot be trailed through from the aide track without breaking the 
connections, but can be safel; trailed through for the main track wben 
set for the side track. A somewhat serious objection to the automatic 
switch la that if ice, stones or other obstructions get between the switch 
and main rails, the swltcbetand or lever can be tbrown, but will merely 
coinprcBB the spring connection without throwing the rails full home. This 
may be partly obviated by the use of an automatic switchstand, described 
later, by which the lever cannot be fully thrown unless the switch is also 
fully thrown, and the automatic awltchstand la the more generally used. 
As mo9t roads have orders against trailing through closed switches It 
would be better to use rigid switches and rigid switchstands, which la 
now the practice on some roads. 

Single Point Switch.— This has a movable switch rail (like that of a spilt 
switch) on one side, and a fixed point rail and guard rail on the other side, 
but it Is decidedly Inferior to the ordinary form of split switch, and Is 
now only occasionally used. Probably the beat known of this pattern is 
the Tracy switch, having a long guard rail opposite the moving rail, the 
flangeway opening out towards the heel to admit the blunt point of the 
fixed rail which forms the end of one main track rail. This fixed point is 
opposite the heel of the moving rail and lies between the guard rail 
and the continuous rail of the main track and turnout. 

Wharton Switch,— This gives an unbroken main track, when set for this 
track; while when set lor the side track it carries tlie wheel flanges over 
the head of the main rail by means of an Inclined elevating rail and Inclined 
grooved rails, operated like the switch rails of a split switch, as shown 
In Fig. 50. When set for the turnout, the grooved switch tall A (8 or 9 ft 



long) raises the outer wheels 1^ Ins. above the main rail, its heel bring- 
ing them upon the raised lead rail of the turnout At the same time the 
elevating rail B. on the outside of the main track, engages the outside of 
the treads of the inner wheels. If trailed through from the side track when 
set for the main track (as in Fig. 50) the wheels run upon grooved safety 
castings C, D, the latter of which guides the Inner wheels over the main 
rail, when the flanges drop Into place. It trailed through on the main track 
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when set for the side track, the wheels throw the switch by forcing back 
the pivoted guard rail E, which rests against the main rail when the 
switch is set for the side track, and is connected with the operating shaft, 
F, of the switch. The inside guard rail, G, should be not more than 2 ins. 
from the main rail, so as to force the wheels to mount the elevating rail, B, 
and keep them in position until the flanges have cleared the main rail. The 
elevating rail should also be set close to the main rail. A modified form 
is now made in which all parts are made from ordinary rails, the grooved 
rails being dispensed with. Owing to the sharp elevation of the switch 
rails, this device is not adapted for switches used at high speeds, and 
though at one time quite extensively used, it is giving place to the ordinary 
split switch. It is best. adapted for lay-over sidings, etc., not used more 
than a few times a day, and at speeds of not over 20 miles per hour. 
(Wharton Railway Switch Co., Philadelphia.) 

Duggan Switch.— So many devices and modifications in railway switches 
have been patented and introduced that it seems as though nothing very 
novel could.be devised, but the Duggan switch has the decided novelty 
of switch rails moving vertically instead of horizontally. In Fig. 51, the 



O t 2 3 /« 5 6 
I.I. I I 1 1 L: — I 




Main ^mlhcrck 



il^ .. jwinii' mil" liijj 




^m/th ffa/Js cf^resseef. 



Fig. 51.— Duggan Switch. 

lower set of switch rails is shown in place, so that a train would be turned 
onto the side track. If these are depressed, and those on the opposite side 
of the track (shown by dotted lines) are raised, the train will take the main 
track. The rails when raised are slightly below the level of the head of 
the track rail. The switch rails are of cast steel, hinged at the outer 
ends and having a knuckle Joint at the inner ends. They are operated 
by a shaft having two cranks, so that as one pair of switch rails is raised 
the other pair is lowered. The switch gives a continuous track for both 
main line and turnout, and can be safely trailed through in either position. 
It is found that its operation is not interfered with by snow. This switch 
(made by the Burnham & Duggan Co., of Boston) is in use on the New 
York Central Ry. 

Facing and Trailing Switches.— Any switch is a facing switch to trains 
running towards the toe of the switch, while it is a trailing switch to 
trains running toward the heel of the switch. In order to reduce the 
danger incident to facing switches, especially with high-speed traflic, 
some few roads make as many as possible of their main line switches 
trailing switches, but this, of course, can only be done on double track 
roads. The Boston & Albany Ry. has about 90% of its main track 
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switches on double track arranged as trailing switches. In such cases, a 
train taking the side track must trail through the switch and then back 
through it as a facing switch. Where there is a down grade, however, 
which would require a heavy train to be started from rest and backed up 
grade through the switch, it is not advisable to do this. 

Three-Throw Switches.— In some cases two turnouts diverge from the 
main track at the same point, necessitating the use of a three-throw 
switch. Where possible, it is best to set one in advance of the other, thus 
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Fig. 52.— Three-Throw Switches. 

keeping the switch rails distinct, though this latter arrangement will also 
throw the crotch frog off from the center line of the main track. Both 
plans are shown in Fig. 52. 

Slip Switches.— Slip, puzzle or diamond switches are put in at the inter- 
sections of diagonal tracks, where there is no room for an ordinary switch 
and turnout. The curves are necessarily very sharp, but these switches 




Fig. 53.— Slip Swltchefl. 

work very eflPectively in practice, and are largely used in yard work for 
connecting a lead or ladder track with the various parallel tracks which 
it crosses. A double slip switch is shown in Fig. 53. Such switches are not 
often used for main track connections, but at the Germantown Junction 
(Philadelphia) of the Philadelphia & Reading Ry., where the four-track 
line diverges to form two double track lines, there are slips 112 ft. long, 
having No. 15 frogs and 28-ft. switch rails, so as to give easy and safe pass- 
age for trains running at high speed. 

Switch Protection.— The unprotected switch is one of the greatest dan- 
gers to traffic. Periodically a trainman leaves the switch open after his 
train has entered the side track, thus permitting the following train to run 
on the side track and collide with the first train; while with equal fre- 
quency a careless or weary man sets a switch, and then startled by an ap- 
proaching train forgets that it is set and hurriedly changes it, thus perhaps 
turning an express train onto an occupied side track. Such accidents may be 
prevented by the use of a distant switchstand, described later, or by a 
detector bar at some distance from the switch, which is connected with the 
switch and cannot be moved while a train is passing, so that the switch 
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cannot be operated. A detector bar at the switch will also prevent the 
switch from being thrown while a train is passing over it. This bar is 
placed against the outer side of the rail head. It is somewhat longer than 
the greatest distance between wheels, and is hinged to vertical studs, caus- 
ing it to move in a slight vertical arc parallel with the rail, which it cannot 
do while the wheels are over it. The bars should always be fitted to 
switches in busy passenger yards. To prevent a train or car on the side track 
from running onto the main track when the switch is set for the latter, 
a derailing switch with stub or split rail is placed on the outer rail of the 
side track and interlocked with the switch, being open (to act as a derail) 
when the switch is set for the main track. It is better, however, to have 
the side track continued to a stub end beyond the switch, the .switch being 
^normally set for the stub. This prevents derailment, while ensuring equal 
safety, and the stub track may have its rails covered with sand to check 
the speed of the cars. A derailing scotch block or fixed scotch block is 
sometimes used in similar cases, generally on side tracks where cars are 
left standing, the purpose being to prevent the cars from being accidentally 
or maliciously moved so as to foul the main tracks. The two switches of a 
crossover road, connecting two parallel tracks, are sometimes connected so 
as to be operated simultaneously. Distant signals and interlocking plants 
should be used at main line switches and yard entrances, as noted under 
"Switchstands." 

There are various designs of switches to be operated by the engineman 
while the train is running, but they are based on the entirely wrong idea 
of letting the engineman interfere in regulating the train service, and 
such plans would be pretty sure to result in disaster. There is, however, 
no fear of any such system coming into more than the most limited 
practice. 

All main line switches should be provided with safety devices, signals, 
etc., and should be interlocked with signals at junctions or other busy 
points. 

The switch angle is that included by the two positions of the moving 

rail of a stub switch, and by the stock rail and switch rail of a split 

switch. A switch is right or left handed according as the turnout is to 

* the right or left of a man standing on the main track and looking towards 

the turnout. 

Frogs. 

Cast-iron frogs, for rails on stone blocks, were used in England in 1825; 
and on the Portage Ry., in Pennsylvania, in 1835, these latter having pock- 
ets for the ends of the English edge rails. Cast iron, however, is a poor 
material for this purpose, and has been abandoned, and though cast steel 
has been used to a limited extent, frogs are now almost universally made 
of steel rails planed to shape, as shown in the diagram, Fig. 54, the dotted 
lines indicating the rail connections. The two middle rails of the tongue are 
planed to fit together, one of them forming the point and having the 
other dovetailed into it. The shorter rail should not be planed to a sharp 
point and fitted against the longer rail, but the latter should be notched 
about %-in., as shown, to receive the blunt end of the shorter rail. Usually 
the short point rail is placed upon the turnout and the long point on the 
main track, but in the Elliot frog these positions are reversed, it being 
claimed that this is the stronger arrangement, and the one which will 
best withstand the destructive effects of hollow worn tires. 
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The back of the frog, at the end of the tongue rails, is called the heel. 
The space between the tongue and the wing rails is the flangeway, or 
flange space, and in it is the flange filling, which is composed of spacing 
pieces fltting against the webs of the rails. Beyond the point of the 
frog the space between the wing rails contracts to a width equal to the 
flangeway (this narrow part being called the throat), and then widens 
out again to the toe (or mouth) of the frog. A sharp point to the tongue 
would soon be broken off, and the point is therefore made with a blunt 
end about % to %-in. wide, and a few inches shorter than the true or 
theoretical point. It is sometimes strengthened by a piece welded against 
the web between the head and base of the rail, before the rails are planed, . 
and the base of the tongue rail should be left full width at the end, the 
base of each wing rail being cut away as required to bring the rails 
close together. A raising block should be put at the heel, having an in- 
clined surface to raise the inner flange /of a hollow worn tire and pre- 
vent it from exerting a bursting effect by wedging in the narrow space 
at the heel. Such tires are most destructive to frogs, as noted later. 
The flangeway s should be 1% or 1% ins. wide, and never more than 2 ins., 
except for crossing frogs. The wings should be straight and true. At 
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Fig. 54.— Styles of Progs. 
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the heel of the frog the rails running from the switch are bolted to the 
tongue rails by ordinary splice joints, while at the toe of the frog the 
rails (lead rails) running to the switch are bolted to the wing rails. It 
will be seen by the diagram in Fig. 54 that the tread of the wheel X, mov- 
ing to the left on the main track, will engage with the upper wing rail 
and be carried onto the main track lead rail bolted to the wing rail. The 
wheel Y, running to the right on the turnout, will be caught by the 
tongue of the frog, and be carried to the turnout rail bolted to the heel of 
the frog. 

In a paper on "The Relation of Wheels to Frog Points and Guard 
Rails,"* Mr. A. A. Schenck pointed out that in examining to what extent 
the narrow flangeway is more desirable than the wide flangeway, mere 
width of tread bearing is not the only consideration, another important 
one being that simultaneous bearing on both frog point and wing rail is 
rarely secured, as usually either the point or wing rail alone carries all 
the weight. When both point and wheel are new, the bevel on the outer 
edge of the tread throws all the bearing on the frog point. A wing rail has 



♦Transactions of the American Society of Civil Engineers, May, 1894. 
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the same effect when it is badly worn by false-flanged wheels, is bent 
vertically (with one part low and another part "cocked up"), or yields 
under the load of the wheel. In such cases the width of flangeway is not 
of much importance. On the other haild many frog points "duck" as 
the wheel approaches, leaving the wing rail to carry all the weight, 'and 
this is aided by the narrow base which the rail forming the frog point 
usually has. In such cases the width of tread bearing is important, to 
carry the wheel firmly until the depressed portion of the frog point has 
been passed. Hollow tires also prevent simultaneous bearing. It is 
therefore desirable to ignore the frog point as a bearing, for some distance, 
and to use a narrow flangeway and a small limit in wheel gage. The de- 
struction of a frog is due mainly to the shocks it receives, making the frog 
teo loose and shaky for use, and increasing the wear on such a loose frog. 
Therefore, the narrow flangeway will not effect a very great increase in 
the life of the frog unless it is well cared for in other respects. The shock 
is generally assumed to be the blow upon the point, but it is probable 
that the lateral blow on the inside of the wing rail by the false flange of a 
trailing wheel, and also in the angle where the point rails come together 
(unless a raising block is used) strains the frog by a wedging action and 
loosens it more than a blow upon the point. The severe strain due to the 
false flange climbing to the height of the rail head will occur equally 
whether the flangeway is 1% or 2 ins. wide. 

The number of a frog indicates the spread of the angle included by the 
tongue rails, the flare of these rails in a No. 8 frog being 1 in. in 8 ins. 
The number may be calculated (1) by measuring the distance between 
points where the width over gage lines of the tongue is 2 ins. and 3 ins. 
(which will be the frog number); or, (2) by dividing the length on center 
line from heel to true point by the width of or spread of heel over gage 
lines; or, (3) by taking the length from toe to heel and dividing this by the 
sum of the width over rail heads at the heel and between rail heads at the 
toe. The frog angle is the angle included by the tongue rails. A right- 
hand frog is for a turnout to the right, looking from the switch. A crotch 
frog is placed at the intersection of the lead rails of a double turnout, 
and its number is equal to that of the main frog multiplied by 0.707. The 
angles of the principal frog numbers are given in Table No. 10: 

TABLE NO. 10.— PROG NUMBERS AND ANGLES. 

Degrees. Minutes. 

No. 10 5 44 

No. 11 5 12 



No. 


5 


Degrees. 
11 


Minutes. 
25 


No. 


6 


9 


82 


No. 


7 


8 


10 


No. 


8 


7 


09 


No. 


9 


6 


22 



No. 12. 4 46 

No. 15^ 4 24 



The frogs should be carefully laid and bedded level on the lies, with 
plenty of good ballast underneath, as they are subjected to very severe 
shocks. They should not be spiked to a gage % to ^in. slack, or wide, as 
is sometimes done; unless they are on a curve where the gage is corre- 
spondingly widened. In other words, the gage at the frog should be 
exactly the same as that of the track. 

There are various styles and makes of frogs. Bolted frogs, Fig. 54, 
have the parts held together by horizontal through bolts, %-in. to 1-in. 
diameter: iron or steel flUers being placed between the webs of the rails. 
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They are ligl^t, but the bolts are liable to work loose unless riveted over, 
keyed, or otherwise secured, and the supposed advantage of being able to 
replace wornout parts without removing the frog is not often called into 
practice. Yoked, clamped or keyed frogs, Fig. 54, have yokes which 
pass under the rails and have their ends opposite the rail webs, iron or 
steel keys being driven between the clamps and the outer rails, while 
fillers are placed between the tongue and wing rails. One of the clamps 
should be opposite the frog point. The clamps are usually flat bars with 
the ends bent up to hold the keys, but in the Strom clamped frop (Petti- 
bone, MuUiken & Co., Chicago), they are 1% ins. wide and 3 iiis. deep, 
set on edge, with the ends formed to fit the web, base and lower side of 
head of rail. These clamps are very stiff. They are held in place by two 
rods, with hooked ends engaging the ends of the wing rails,each rod passing 
through both clamps and being secured by spring cotters through the rod. 
Plate or riveted frogs,Fig. 54,have the rails riveted by their bases to a heavy 
iron or steel plate, or else to separate plates with spaces between to 
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Fig. 55.— Rigid Clamped Frog; Pennsylvania Lines. 



allow the rails to rest on the ties, and also to facilitate tamping. If one 
plate is used, resting on the ties, the lower rivet heads must be counter- 
sunk. An objection to plate frogs is that the rivets are liable to work 
loose and make a noisy clattering frog. Barse plates are sometimes riv- 
eted to other styles of Crogs. In filled frogs, the filling pieces should 
be properly shaped to fit snugly against the rails, and should extend 8 ins. 
beyond the point and back to the fiare of the wing rails. 

The stiff plate frogs of the Norfolk & Western Ry. for its 85-lb. rails 
are all 15 ft. long, with a length, of 8 ft. from the frog point to the heel 
and 7 ft. from the frog point to the toe. These dimensions apply for Nos. 
6, 7, 8, 9, 10 and 12, but No. 15 has 9 ft. 6 ins. from point to heel and 5 ft. 
6 ins. from point to toe. The plates are %-in. thick, 42 x 22 ins. for Nos. 6, 7 
and 8; 42 X 20 ins. for No. 9, and 60 x 20 ins. for Nos. 10, 12 and 15. They 
have %-in. rivets, with the lower heads countersunk, and %-in. square 
spike holes, the ties being spaced 18 Ins., c. to c; the frog point is ^In. 
wide, and the flangeways are 2 ins. wide. The standard rigid clamped 
frog of the Pennsylvania Lines West of Pittsburg is shown in Fig. 55, and 



106 TRACK. 

the dimensions of these frogs of different numbers are given fully in Table 
No. 11; the dimension I is uniformly 3^ ins., and R is uniformly 20 Ins.: 

TABLE NO. ll.—DIMBNSIONS OF RIGID FROGS; PENNSYLVANIA LINES. 
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All the frogs thus far described are rigid or stiff frogs, and it will be seen 
that there is necessarily a severe jolt as each wheel crosses the flangeway, 
especially if the wheel and frog are worn. 

Spring Rail Frogs.— In order to make a smooth-riding main track, the 
spring rail frog has been introduced, and is now commonly used. It gives 
an unbroken main rail, the main track wing rail being pivoted and held 
close against the side of the tongue by a spring, so that there is no gap 
or flangeway to cross. The flanges of wheels of trains on the turnout 
force the spring rail outward by striking it at the throat in facing, or 
wedging between it and the tongue in trailing, as shown by Fig. 56. In 
this cut, A and B are the lead rails, C the spring wing of the frog, and D 




Fig. 56.— Spring Rail Frog. 

the fixed wing. The wheels on the main track, X, have a continuous bear- 
ing, as the wing C is held against the frog point. The wheels on the turn- 
out, Y, Z, force the wing C back by the wheel flanges entering between the 
wing rail and frog point. 

In many of these frogs the spring is near the throat, but it is better to have 
it near the free end, while in some cases an additional spring is placed oppo- 
site the frog point. The outward movement is limited to about 2 ins. by 
rail braces or stops. To prevent the end of the spring rail from tilting up 
when the wheels pass the throat, there may be used either a "monkey 
tail'* strap, bolted to the web and having its end passing under the frog 
rails, or a fixed bar bolted to the base plate, having its horizontal arm pass- 
ing through a slot in the spring rail; or hinged holding-down arms working 
horizontally, may be used. The frog point and the sliding end of the spring 
rail should rest upon a base plate at least 3 ft. long, and the spring rail 
should fit close against the frog point for a suflacient length to give a full 
bearing to the wheels. 

In the Illinois Central Ry. frog. Fig. 57, the top of the spring rail is planed 
down to allow the free passage of the false flange of a worn wheel, thus 
avoiding the opening of the spring rail by such tires. The limit of movement 
of the rail is 2 ins., which is the width of the throat and flangeway. A 
filler, 30 ins. long, is placed in the open flangeway, extending back from the 
frog point. The base plates are %-in. thick. The Monarch spring rail frog 
(Carlisle Mfg. Co., Carlisle, Pa.), which is shown to some extent in detail in 
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Fig. 58, has the top of Its spring rail %-in. to %-in. lower than the top of 
the frog point, as shown by the section E, F, so that a false flange cannot 
strike the inner side of the rail and force it out, but passes over it and 
comes in contact with the outer side, thus hugging the spring rail tight 
to the frog. In frogs where no such provision is made the false flange of 
a worn driving wheel trailing from K may strike the spring rail near L, 
forcing it out and bending the stops M, so that the wheels drop onto the 
ties at the throat N. The point of the frog naturally wears out more than 
the spring rail, vliich tends to aggravate this danger. The clips O and the 
monkey tail P prevent the end of the spring rail from tilting up when 
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Fig. 67.— Spring Rail Frog, No. 10; IllinoiB Central Ry, 



trucks are passing off the frog at R, and the spring rail bridle S prevents 
the creeping of the rails, and keeps the parts from binding or getting out 
of line. An additional spring is used, 'as shown by the section E, F; and 
filling or reinforcing plates are bolted along the spring rail and frog point. 
The parts are tied together by key bolts. 
The spring rail frog is not required at junctions or in busy yards, where 
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Fig. 58.— Monarch Frog. 



one side is as much used as the other, but it is specially adapted for turn- 
outs in main line service, under heavy and fast traffic, as it reduces the 
danger, makes a better riding track, and diminishes the wear and main- 
tenance (the frog keeping in surface better than a rigid frog). It should 
not be used with rails lighter than 60 lbs. per yd. It is sometimes con- 
sidered that the stiff frog, while less economical, is the safer in case of a 
broken wing rail, and that it offers a better resistance to hollow worn 
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wheels. While this question of safety is a matter of varying opinion, it 
may be said that modem spring rail frogs are as safe as, if not safer than, 
rigid frogs, and the undoubted advantages of the spring rail frog cause it 
to be generally used, and as now made there can be but little more danger 
in case of breakage than with a rigid frog. With a worn frog or a hollow 
tire there is some danger of the spring rail being forced out by a trailing 
main line wheel, the tread (with worn frog) or the- false flange of a worn 
tire forcing it out and bending the stops so that the wheel will drop into the 
throat of the frog, but this may be prevented by beveltog the top of the 
spring rail, or making that rail ^4 to %-in. lower than the top of the frog 
tongue, as in the Monarch frog, so as to clear the wheels. Devices have 
been introduced by which the spring rail is locked against the tongue 
when the switch is set for the main track, and sometimes there is a 
short guard rail or re-enforcing rail outside the spring rail, so as to give 




Section A- B. 



Section C-D. 



Sectiori I-.l. 





Section E-F. 



Section 0-H. 



Fig. 58, A.— Eureka Frog. 

extra security in case of the fracture of the spring rail. The Eureka 
frog (Elliot P'rog & Switch Co., St. Louis, Mo.) has this outer rail bolted to 
the fixed and moving parts of the spring wing rail, these parts normally 
forming a continuous running rail with a miter joint opposite the throat 
of the frog, as shown in Fig. 58, A. The objections as to the clogging of 
the spring rail by snow and ice are found in practice to be of little mo- 
ment, and spring rail frogs are largely used on roads which have plenty 
of snow and ice to deal with in the winter. In fact the spring rail frog is 
now practically the standard for main track frogs. 

Vaughan Frog.— In this frog, Fig. -59 (and some others), the spring rail 
is pivoted at its outer end (or at the heel of the frog), and controlled by a 
spring placed nearly opposite the frog point. The filling block is so 
shaped as to guide the wheel fianges in case of any accident to the spring, 
and has a rib fitting under the head of the spring rail. In the ordinary 
spring rail frog, the greater part of the spring rail is used as the main 
track rail, but in the Vaughan frog only the end of this rail forms a part 
of the main track, and no derailment can occur if this rail is displaced, 
the wheels being carried across by the filling block, which is just low 
enough to clear the wheel flanges when the frog is in proper condition. 
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The Pennsylvania Ry. for some yeara abandoned the nae of spring raU 
frogs, on account of the liability of the ordinary spring rail to be forced 
over by worn tlrea, as already described, bnt It has found the Vaugban frog 
very satisfactory In this respect. 

Movable Point Progs.— These are mainly used as crossing froga, noted 
farther on.bnt the Pennsylvania By. has oaed the Wood frog extensively in 
yarda, where it la considered superior to ordinary frogs. There Is no 
spring, bnt both nvlng rails move simultaneously, remaining In either posi- 
tion as set by the wheels. This Is shown In Fig. 60. 

Long frogs make a much better riding track than short frogs, and the 
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length should never be less than 6 ft. A good length Is 10 ft., with 6 ft. 
from too to point, and 4 ft, from heel to point, but 15 ft. is better for a 
spring rail frog, and rigid frogs are also made 12, 14 and 15 ft. long. For 
yard work, frogs may be 6, S and 10 ft. long. It is well to have one of 
the tongue rails longer than the other so that the splice Joints at the heel 
will not interfere with each other. The wing rail for the curved lead rail 
may also be made a little longer than the other, Cor the reason that the 
curbed lead B C (Fig. 56) Is sUghtly longer than the straight lead A C. 
If the straight lead of No. 10 frog Is 60 ft. (two lead rails, 30 ft. and 22 



Fig. 60.-Wood'» Prog; P. R. R. 

ft.: toe of frog to frog point S ft.), then the curved lead will be ueariy 2 
ins. longer. This will bring the switch connecting rods 2 ins. out of 
square, which can be avoided by making the curved lead wing rail 2 Ids. 
longer. If the wing rails are curved to fit the curve of lead, they will 
make an easier riding track, but this Is a refinement rarely practiced. 

It Is desirable to have as few sizes of frogs as possible In regular service, 
and the tendency now Is to have but two or three standard numbers, 
using special frogs where necessary. Some roads even apeclfy a aingle 
standard for main track and yards, but tt is doubtful If they adhere very 
closely to the standard, especially In yard work. The standard numbers 
of different roads are shown in the tables of standard track,* Nos. 7, 8, 

' Appendix No. 1. 
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and 10, are those in most common use. No. 4 is sometimes used for sharp 
curves to warehouses, etc., but can only be used by switch engines with 
short wheelbase; the lead or turnout curve is 150 ft. radius. No. 6 is 
used in yards, especially for ladder track connections, so as to occupy 
as little length of track as possible. Nos. 7, 8 and 9 are better for yard 
use, and are sometimes used in main track. No. 10 is as sharp as should 
be allowed for main line turnouts, crossovers, etc., which are frequently 
used by road engines. Nos. 12 and 15 are used for crossovers and turn- 
outs where trains run at high speed, No. 15 having a lead curve of 3'. 
When standards are adopted they should be introduced as rapidly as pos- 
sible to replace the existing unsystematic arrangement of odd sizes and 
numbers bf frogs, and if three numbers are made standard they should 
be such that the lesser numbers will fit as crotch frogs if double turn- 
outs are necessary. Such turnouts, however, should not be used unless 
for special reasons. In laying out yards, shop tracks, and terminal con- 
nections, it is better to plot the layout to a large scale and then meas- 
ure the leads, etc., from the drawing. 

Frog Substitutes.— In view of the increasing speeds of trains and in- 
creasing number of turnouts, several attempts have been made to in- 
troduce devices to avoid the use of the ordinary frog and to provide an 
unbroken main rail, especially at main line turnouts where the main line 
traffic is much greater than that of the turnout. Such devices have not 
been used to any great extent. The Price frogless switch was introduced 
on the Allegheny Valley Ry. in 1885, by its inventor, Mr. C. B. Price, 
Division Superintendent of that road and a few are now in service. 
The lead rail of the outside of the turnout curve is gradually elevated 
so as to raise the wheels above the level of the main rail. When the 
switch is set for the turnout, a movable frog point is thrown so that its 
end rests on the main rafl and carries the wheels over, while the movable 
end of the lead Fail, forming the wing of the frog, lies against the main 
rail. This device can be trailed through in either position. The Ackerly 
frog, tried on the Chicago, Rock Island & Pacific Ry., has the lead rails 
brought together to form a flange way like the throat of an ordinary frog 
and are then cut off square. The meeting rails are brought together 
like a frog point, but they end the full width of a rail, and these 
rails are hinged at joints 30 ft back on the main rail, and 15 ft. on the 
turnout. This movable section is connected with the switch and moved 
like the switch rail of a stub switch, to correspond with one or other of 
the lead rails. Other devices have the frog point moving between the 
wing rails like the rail of a split switch. The MacPherson movable frog, 
worked in connection with the switch, has been tried with success on the 
Canadian Pacific Ry., its inventor being Mr. Duncan MacPherson, Division 
Engineer at Montreal. It has an unbroken main rail, a raised turnout lead 
rail, and a pivoted frog point resting on the main rail, as in the Price frog, 
but has only one moving part instead of three. Should a main line train 
trail through the frog when set for the turnout, the wheel fianges 
would mount the incline of the beveled heel of the frog, the wheel run- 
ning along the frog and down another incline upon the main rail again, 
the guard rail opposite the frog holding the wheels over so that they can- 
not get on the wrong side of the main rail. The ends of these inclines 
are made to engage a wheel fiange without causing a shock or blow. 
When the head of such a train reached the switch, each set of wheels 
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would open the switch, but this would not throw the frog, owing to the 
placing of a spring connection in the switch rod, as in the Lorenz switch. 
The frog cannot move unless the switch lever is unlocked and thrown. 
The old Dooley frog had a pivoted rail working in connection with the 
switch. Some of these devices are shown in Fig. 61. 
Crossing Frogs.— Where two tracks intersect, crossing frogs must be 







MacPherson 




Dooley. 
Fig. 61.— Frog Substitutes. 



used to give a flangeway in both directions, and as there is very great 
diversity in the angles of crossings, the frogs and crossings have gen- 
erally to be specially made for each case. They are usually of steel rails, 
cut to length, shaped and bolted together, with filling pieces between, and 




StTvm Clamped Froq. 




Fig. 62.— Crossing Frogs. 

with a baseplate under each corner. The rail ends at the comers may 
be beveled off to a miter Joint, or have one rail butted against the other, 
while the inner or guard rail may be continuous (as it usually is In cross- 
ings of 45 to 90") or may be stopped and flared out like a wing rail at each 
comer. These plans are shown in Figs. 62 and 98. The crossing may be built 
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up without a joint between the frogs, but this makes a very heavy sec- 
tion for transportation and does not admit of repairs without taking up 
the crossing. As a rule it is better to have a joint in each side. The 
greater the angle of crossing the greater will be the wear on the frogs, 
as the wheels of each track cause considerable battering in crossing the 
flange way of the other track. With an angle of less than 8", or if one or 
both tracks are on a curve, two sets of short movable split switch or point 
rails may be used instead of crossing frogs, as shown in Fig. 63. The 
points are set toe to toe and operated simultaneously by a lever. The 
same arrangement may be applied at the crossing of slip switches. The 
creeping of the track sometimes makes it difficult to keep the crossings in 
line, unless means are taken to brace or anchor them. In the Norfolk & 
Western Ry. practice, as exemplified by a crossing of 98°, the entire 
crossing frog is in two pieces. Under each corner is a plate % x 24 x 36 
ins., to which the main rails and guard rails are secured by %-in. rivets, 
4 ins. pitch, having the lower heads countersunk. There are strips out- 
side the rails and a filler between the main and guard rails, all held 
together by three bolts in each leg of the crossing. These crossing frogs 
correspond very closely with the company's standard plate frog, with the 
addition of the strips and fillers. 

In order to avoid the shock at the open flangeway, crossings have been 
made with elevating rails, having the flange flUing inclined to carry the 
wheels of the less important track across the other track on their flanges. 
This is rarely done with steam railways, but is adapted for horse car lines 
crossing steam railways. For cable and electric railway crossings of 
steam railways, regular built-up crossings are usually preferred, giv- 
ing a flangeway for both roads, and a third or "easer" rail being placed 
on the outside of the main rail. This reinforcing rail, with its head touch- 
ing that of the main rail is also used on steam railway crossings to carry 
the false flanges of badly worn or grooved wheels and prevent the batter- 
ing which such wheels cause on the rails at the gaps for the wheels on the 
other track. Devices have been invented to give a continuous rail for 
whichever track is signaled to have the right of way, but they are little 
used. In the Fontaine crossing, there are four movable corner pieces, each 
riveted to a horizontal rotating plate, the four plates being operated simul- 
taneously by rods connected to a central vertical shaft which is interlocked 
with the signal lever. 

In the renewal of crossings careful measurements should first be made of 
the angles, and of the gages of tracks, so as to avoid badly fitting work 
due to a confusion of the gages of 4 ft. 8% ins. and 4 ft. 9 ins. It will 
very generally be found that the alinement of the crossings has been af- 
fected by creeping of the rails. In new crossings, with accurate alinement, 
the length of wing rails may usually be taken arbitrarily, without regard 
to other conditions, but in renewing old crossings, or in a crowded situa- 
tion, it may be necessary to make the lengths to fit existing rail con- 
nections, more especially for crossings of foreign tracks. If the two tracks 
have rails of different weight, the crossing should be build of the heavier 
section, and if the diflference is considerable, a length of the heavier rail 
should be laid beyond the frogs on the lighter track, so as to avoid ex- 
cessive shock at the crossing. The lighter rails should have proper shims 
and chairs to bring them in proper surface with the frog rails. The 
angle of intersection should be measured with the transit, and in the 



SWITCHES AND FROGS. 113 

case of curved tracks this will be equal to the angle between the radii to 
the common point. If the alinement of track has become bad the proper 
location should be made before the frogs are ordered, and a determination 
arrived at as to whether the frog is to be made to fit the alinement or the 
alinement to fit the frog. Centers should then be given from which the 
trackmen work in putting in the crossing. The degree of curve should 
be verified by measuring the tangent offset, and by taking supplementary 
angles, checked by lAeasuring with a chain or steel tape. Further particu- 
lars of this will be found in Part II.,Chapter 18,"Gage, Grades and Curves." 

Repairs to Frogs.— When a frog has become worn it makes a rough rid- 
ing track and may be dangerous, so that prompt repair or renewal should 
be made. On roads where only slight repairs are made and all worn ma- 
terial goes to the scrap heap, there is much waste in throwing away worn 
frogs, as they are usually worn out in one part only. In order to effect 
a reduction in the expenses for new frogs and switch points, some roads 
have adopted a practice of having extensive repairs made by a good 
blacksmith. Thus when a worn frog is taken out, it is sent to the shop 
to have a new wing rail put in, the point shimmed up to its proper level, 
or new bolts, rivets or keys put in, making the frog practically as good 
as new. New wing rails are made from pieces of good rail from the scrap 
pile, the old rails taking their place as scrap. Switch points may also be re- 
paired in the same way. 

Guard Rails. 

Opposite the frog, and on the inner side of each continuous rail, is 
placed a guard rail to hold the wheels in line and prevent them from 
striking the point or getting on the wrong side of the frog point. They 
are sometimes omitted in yards on account of the liability of switchmen 
and yardmen to stumble over them. These guard rails should be not less 
than 12 or 15 ft. long, straight for 6 or 8 ft. at the middle and having the 
ends flared out gradually so as to bring the wheels steadily into the flange- 
way. On some roads the guard rails are bent to a uniform curve, and 
placed with the narrowest part of the flangeway opposite the frog point, 
the idea being that the wheels should only be held over just at the frog 
point and released as soon as they have passed the frog, any attempt to 
hold them over longer than this resulting in extra wear of the frog or 
guard. The straight rails, however, are much to be preferred. A 15-f t. guard 
rail should have 8 or 9 ft. of its length ahead of and 7 or 6 ft. back of the 
frog point. These rails are spiked to the ties and supported by rail braces, 
with not less than two braces on tangents and four on curves. They may 
also be bolted to the web of the track rail, spacing blocks or fillers being 
used to insure the correct width of flangeway,or may be secured by clamps 
similar to those of clamp frogs. In one form, the inner end of the clamp 
holds the base of the guard rail, and wedges are driven between the 
ma<n rail and the outer end of the clamp; the fiangeway is maintained 
by a filling block which has a tongue passing down through a hole in 
the clamp and secured by a split key under the clamp. The easy riding 
of trains at turnouts, and the durability of the frogs, depend largely 
upon the proper placing of these guard rails. The gage of track should 
be the same at the frog as at adjacent parts, and should be accurately 
maintained, measuring from frog point to main rail. The standard guard 
rail gage is 4 ft. 5 ins. out to out of heads of wing and guar* rails. The 
flangeway between guard and track rail should be uniformly 1% ins.. 
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though it is gometimes 1% Ins., or even as much as 2 Ins. on lines where 
the gage of 4 rt. 9 ins. is atlll In use (this gage, however, is ver.v objection- 
able). The standard guard rali gage adopted by the Master Car Builders' 
Association in 1864 has lugs l?i ins. wide and 4 ft. 5 ins. apart In the clear. 
The importance of accuracy and uniformity In width of Uaugeway la not 
Bufflciently well nnderstood by trackmen, and they not infrequently guess 
at the width or make It to suit their own indiridual ideas on the matter. 
The standard width should be insisted on and should be measured at the 
widest parts of the rail head (over the bottom of the heads of rails with 
flaring sides). The ends should be about 4 ins. from the track rail, this 
space being protected by a foot guard. The standard guard rail adopted 
by the New England Roadmasters' Association, In 1894, Is 15 ft. long, 
straight for 1% ft. at the middle and the ends curved to a clearance of 
4 to 5 ins. At least Ave rail braces and two guard rail clamps should 
be used, and the base of the guard rail should be planed off to allow of 
spikes being driven between it and the track rail. The distance from 
the gage side of frog point to gage side of guard rail should be 4 ft. 6% ins., 
giving a flangeway of 1% Ins. The Norfolk & Western By. uses an 18- 
ft guard rail, straight for 10 ft., with a flangeway of 2% ins., and an end 
clearance of 4 ins. It extends 9 ft. 10 Ins. in front of and 8 ft. 2 ins. behind 
the frog point, as shown in Pig. 64, The Pennsylvania Ey. nses a 15-ft. 



Fig. 64,— Frog Guard RaEl; Nortolk & Weetern Ey. 



guard rail, straight for 6 ft., at the middle, and then curved for 4 ft. 6 (ns. 
to give a clearance of 7 ins. at the ends. This rail has 9 ft. 6 Ins. In front 
of the frog point and 3 ft. 6 ins. behind the point The Detroit, Lansing & 
Northern Ry. also uses a lo-ft. rail, with 1^ Ins. flangeway. but it is 
straight for 8 ft and then curved to a radius of IS ft. 6 ins, for 3 ft, 6 Ins., 
giving an end clearance of 6^ ins. The ends of this rail are beveled off 
vertically from head to base for 6 ins. It will often be necessary to plane 
off the edge of the flange of the guard rail to enable it to be placed close 
enough to the track rail. 

Foot Guards. 

A large number of accidents to railway employees are caused every 
year by men getting their feet caught in the narrow space Iwtween a 
guard rail and track rail, or between the rails of a frog or switch, the men 
being unable to free themselves and being run over and either killed or 
maimed. Such accidents are especially common in yards. Wooden 
blocking, metal guards and gravel or cinder flUing are employed, but are 
very frequently omitted, although some States have legislation requiring 
the use of such devices, but the railways and the track officials should In- 
sist upon their use. Frogs someOmes have cast-iron foot guards bolt- 
ed in during manufacture, but as a rule, some portable guard is used. One 
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of these is an iron strap or bar of the same height as the rail web, bent 
back and forth into a double loop, and driven in between the rails, the 
bar being, of course, on edge. The National metal foot guard (National 
Railway Foot Guard Co., Columbus, O.) resembles a box open at the bot- 
tom and one end, being made of two pieces of sheet steel held together by 
two bolts and forced apart by spiral springs. When being put in place the 
sides are pressed together to allow the guard to be slipped in between the 
webs of the rails, and when released the springs force the sides closely 
against the rails; a spilse or brace at the heel of the guard prevents it from 
worlting out of place. Owing to its flexibility it can be used at the heels 
of switches and in spring rail frogs. In the Green foot guard (Roberts, 
Throp & Co., Three Rivers, Mich.) there are two flat plates, one above the 
other, held apart by springs and connected at the heel, the upper plate be- 
ing formed to fit the rail head. 

Relation of Wheels to Frogs and Switches. 

In 1SS5 the Master Car Builders' Association adopted as standard a dis- 
tance of 4 ft. 5% ins. back to back of wheel flanges, with a variation of 
4 ft. 5% ins. maximum and 4 ft. 5% ins. minimum. In practice, however, 
the result of carelessness or neglect is to leave in service wheels which are 
entirely unsuited to the gage of track at frogs and switches, being very 
damaging and destructive to frogs and guard rails, and being the prob- 
able cause of many "unexplained" derailments at these places. A variation 
of %-in. in the clear distance between the wheels is suflBicient for all rea- 
sonable inaccuracies in mounting wheels on axles, and although one 
objection which has been made to this is the expense and delay to traffic 
which would be caused by changes to cars now running with badly 
gaged wheels, it is probable that the number of such cars is insignificant 
as compared with the amount of damage caused by them, and that the 
saving in maintenance of frogs and guard rails would soon compensate 
for the expense of remounting badly gaged wheels. The trouble is ag- 
gravated by cheap contract-made wheels having thick and irregular 
fianges, which do not conform to the standard form adopted by the Master 
Car Builders* Association. It is also aggravated by the variations due to 
different forms of rail heads having large or sharp corners and vertical or 
inclined sides to the heads. 

It is an expensive practice to keep engines in service with hollow or 
double-flange worn driving-wheel tires, as they are seriously destructive to 
frogs and switches, lead to much expense in track maintenance and re- 
pairs, and are liable to cause derailment, especially at spring rail frogs. 
The broad tires of blind or blank driving-wheel tires, when worn, exert a 
powerful bursting force on guard rails, frogs and switches, which parts 
are not designed to withstand such strains. The permissible limit for depth 
of wear of tires in regular service should be % to %-in. for road engines, 
and % to %-in. for switch engines. It is not of much use to distinguish be- 
tween passenger and freight engines, as they are frequently used in simi- 
lar service, but the %-in. limit might well be set for engines run at high 
speeds. The roadmaster should have a tire gage and promptly report any 
engine whose tires are worn beyond the limit adopted on his road. This 
will tend to prompt the master mechanics to keep the engine tires in 
proper condition. The present limit of wear allowed by various rail- 
ways ranges from ^-in. to %-in., though wheels worn %-in. hollow are 
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sometimes met with in practice, the motive power or trafllc department 
claiming (if any complaint is made of this) that the engines cannot be 
spared to go into the shops. Such tires on new rail with wider 
head than the old rail, will slip and throw the engine from side to side, 
to the detriment of the track and engine. The deep flanges, too, are liable 
to break the track bolts, and the limit of depth of flange should be 1% 
ins. for road and 1% ins. for switch engines. The latter engines are 
often allowed to run with tires in very bad condition, causing excessive 
wear of the rails and frogs and making it almost impossible to main- 
tain the yard tracks in proper condition. Some roads insist upon the 
observance of the rule against a greater wear than ^-in. on any en- 
gine, and this practice is to be well recommended, but on most 
roads there is no general rule, and the excuses that the engines cannot 
be spared, or that the turning is too expensive are allowed. It is, of 
course, a somewhat expensive piece of work to run an engine into the 
shops, take down the rods, get the wheels out and turned, and re-erect 
all the parts. On the other hand, this is required only occasionally, while 
the destruction of frogs and the excessive wear of track causes a con- 
tinual drain on the maintenance expenses. Driving-wheel brakes with 
"tire dressing" brakeshoes, which bear on the whole width of the wheel 
tread and also on the flange, are a great factor in increasing the mileage 
of the wheels without causing undue wear on the track. 

According to a report presented at the meeting of the Roadmasters* 
Association of America, in 1895, the damage to spring rail frogs from 
hollow tires consists mainly in battering and shearing off the wing and 
point. It is on this class of frogs that the greatest danger of derailment 
from hollow tires exists, for, in trailing the frog, the tendency of the 
hollow tire is to crowd the spring wing out; the gage is thereby widened 
and the result is a derailment. Again, each time an engine with hollow tires 
crosses a spring frog, a severe blow is delivered to both the point and 
wing rail; this, when given to the spring wing, after a time causes it to 
become bent or strained, which retards the free and natural action of the 
spring, so that the spring wing cannot be depended upon to close prop- 
erly after the switch is used, and here is a danger of derailment, which 
may be traced to the hollow tire. The swing given to a locomotive with 
hollow tires, when running over a frog, causes the gage of both the track 
and guard rail to be affected, and the general line of the frog to become 
ruined, thereby necessitating frequent readjustment. 

As a measure of safety, when hollow tires are allowed to run, the spring 
rail should be planed down where the tire first comes in contact with It; 
this will allow the wheel to mount the wing, without so great a chance 
of the wing being crowded out and the engine derailed. There should also 
be a flaring opening left at the point, as the flange would be started in be- 
fore putting any pressure on the spring wing, thus relieving the guard rail. 
The damage to rigid frogs by hollow tires is of the same nature as to 
spring frogs, but the danger of derailment is not nearly so great. The 
effect of hollow tires on split switches is about the same as on spring rail 
frogs, there being great danger of derailment when a locomotive with 
badly worn tires trails through. If these switches were never used by 
engines with bad tires, it would not be necessary to elevate the point 
above the stock rail; but, under existing circumstances, the point should 
be planed down so that it is not less than ^ in. lower than the stock rail 
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at the point, and rising gradually until it is not less than 14-in. higher than 
the stock rail at a point where the planing of the head of the switch rail ends. 

Switch Ties and Timbers. 

I'he rails of turnouts may be laid upon sawed switch timbers or switch 
ties of varying length, carrying the main and turnout rails, as shown in 
Figs. 65 and 67, or upon ordinary ties alternating for the two tracks, as in 
the Boston & Albany Ry. practice, shown in Fig. 66. The former plan 
looks better, makes a more solid connection between the tracks, and is 
generally used; but some good roads prefer the latter plan. The long ties 
are somewhat difflcult to renew, and have generally to be renewed in sets, 
while the alternated ties give a closer support to the lead rails. On the 
other hand, it is more difflcult to tamp the separate ties to an even and 
uniform bearing. Switch timbers should be of the same thickness as. the 
ties, and not less than 7 or 8 ins. wide on the face. Some roads have them 
9 and 10 insTwide, to give a good bearing to the curve lead rails, as the 
Shan* curve makes them liable to cut into the ties along the outer edge of 
the rail base. It is better to prevent this cutting by the use of metal tie- 
plates, and great economy has been effected by their use, while they are 
also frequently used to replace rail braces on turnout curves. The tim- 
bers should be spaced about 20 to 24 ins. apart, c. to c, not less than 8 
ins. apart in the clear, but the spacing must be varied to fit the rail joints 
and to get a tie under the frog point, or as nearly under as a yoked frog 
will permit. 

The required length of the timbers is ascertained by taking the distance 
(in inches) between the tie at the heel of the switch and the tie under the 
frog point, dividing this by the number of ties to be placed between them, 
and adding the amount thus obtained to the length of each tie, starting 
from the heel of the switch. This arrangement, with every timber cut to 
length, is shown in the Erie Ry. turnout. Fig. 65. Very frequently, how- 
ever, instead of using a different length for each timber, the timbers are 
made in groups of the same length to the nearest 6 or 12 ins., as shown by 
the bill of material for the Southern Pacific Ry., given below. Fig. 67 
represents this latter plan as applied on the Southern Pacific Ry., and also 
shows the method of placing a split-switch in the track without cutting 
rails. The last long timber should not exceed 16 ft. in length, 
though for crossovers on double track the middle timbers are 
often made long enough to take both tracks. A practice some- 
times followed is to have a plank about 1x30 ins., 16 to 18 ft. long, with 
the lengths of the several timbers scribed and marked upon it. This is 
used as a gage in sawing the timbers to length before laying, but it is bet- 
ter to have them sawed to specified lengths at the mill, if this can be done. 
To ascertain the length of timbers for a three-throw switch, subtract half 
the length of the standard tie from the length of the switch timber for a 
single switch, and then multiply the remainder by two. Most roads have 
fixed tables or bills of material for switch timbers, which are issued to the 
foremen. The arrangement of ties at track crossings will be found in 
Chapter 9, under the heading of "Track Crossings." The ties or timbers 
should be carefully laid on good, well drained ballast, and firmly tamped, 
especially under the frog, except that where plate frogs are used the ties 
may be set a little low, or allowed to settle, to allow for the thickness of the 
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plate. This is better than cutting the ties for the plate. In table No. 12 
are given examples of bills of material for switch timbers: 

TABLE NO. 12.— BILI/S OP TIMBER FOR SWITCHES. 
Bill of Timber; Southern Padflc Ry. 

(No. 7 Frog; tracks, 15 ft. c. to c; ties, 26 ins. c. to c; all timbers 7 x 10 Ins., except 
two 4 X 12 ins. for turnout, and four 4 x 12 ins. for cross oyer.) 

—I I Crossover. i 



No. of 

pieces. 

13... 

11... 

f... 

7... 

6... 

2... 



- Turnout. 

Length, ft. 

10 

12 

14 

16 

...... 18 

18 



Ft, B. M. 

758 
770 
571 
653 
630 
262 



No. of 

pieces. 

26... 

22... 

14... 

6... 

10... 

4... 



Length, ft. 

... 10 

... 12 

... 14 

... 16 

... 24 

... 18 



Ft, B. M. 
1,517 
1,540 
1,143 

560 
1.409 

504 



46 



3,634 82 

Bill of Timber for No. 10 Frog; Philadelphia & Reading Ry. 

(All timbers 7x0 ins.) 



6,664 



Length, 
ft. ins. 
16 

8 

9 
9 3 
9 6 
9 9 



— Turnout. — 
Feet, No. of 


Length, 


Feet, 


No. of 


 Crossover. 
Length, 


Feet, 


B. M. 


pieces. 


ft. ins. 


B. M. 


pieces. 


ft. 


ins. 


B. oLm 


84 


2... 


..13 3 


140 


2.... 


.. 16 





168 


276 


1... 


.. 13 6 


71 


12... 


.. 8 


9 


552 


284 


2... 


.. 13 9 


144 


12..., 


.. 9 





568 


243 


1... 


.. 14 


73 


10... 


.. 9 


8 


486 


150 


2... 


.. 14 3 


150 


6. . . a 


. 9 


6 


30O 


154 


1... 


.. 14 6 


76 


6. . . . 


.. 9 


9 


308 


105 


2... 


.. 14 9 


154 


4... 


.. 10 





210 


108 


1.., 


.. 15 


79 


4.... 


.. 10 


3 


216 


110 


1... 


.. 15 3 


80 


4... 


.. 10 


6 


221 


113 


1... 


.. 15 6 


81 


4... 


.. 10 


9 


226 


116 


2.., 


.. 15 9 


165 


4.,.. 


.. 11 





231 


119 


1... 


.. 16 


84 


4... 


.. 11 


3 


238 


121 


2... 


.. 16 8 


170 


4... 


.. 11 


6 


242 


123 


1... 


... 16 6 


86 


4... 


.. 11 


9 


247 


63 


2... 


.. 16 9 


176 


2... 


.. 12 





126 


64 


1.., 


.. 17 


89 


29... 


.. 20 


9 


3,161 


65 


1... 


.. 17 8 


90 










134 
68 








Ill 






7,500 


70 




4,408 
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No. of 
pieces. 

6.'.'! 

6... 

5.. 

3.. 

3.. 

2 10 

2 10 3 

2 10 6 

2 10 9 

2 11 

2 11 3 

2 11 6 

2 11 9 

1 12 

1 12 3 

1 12 6 

2 12 9 

1 13 



The switchstand contains the apparatus for operating the switch, and 
in general it consists of a frame carrying a vertical shaft (or horizontal 
for some yard switches) with a double target at the top, and a horizontal 
crank at the bottom, the switch connecting rod being attached to this 
crank. The shaft Is turned on its axis by means of a hinged lever, which 
normally hangs vertical, but is raised to a horizontal position when the 
switch is to be thrown. This lever is then swung round, tiXTning the shaft 
and crank and throwing the switch. This is the operation of the switch- 
stands shown in Figs. 68, 70 and 71. In some cases the crank is replaced 
by a bevel gear rack and segment, while in others the lever operates 
a segmental spur gear at the top or base of the frame of the switchstand. 
In the latter case the crank shaft and target shaft are two separate rods, 
connected by the horizontal gears keyed to them, and the lever is attached 
to the target shaft. With the steady increase in the use of the block 
system and interlocking plant, there is a more general use of the interlock- 
ing system in yards, especially in passenger yards and at the entrance to 
freight yards. In such cases the switches are operated from levers con- 
centrated 4n a tower, but the subject of interlocking is too broad to be 
dealt with here, and only the ordinary independent switchstands operated 
by hand are referred to in this chapter. 

Main line switches, whether interlocked or not, should be connected 
with distant signals, but where these are not used the switchstand should 
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be high, canring tbe targets and lamps 6 or 8 ft. abore the rail lereL 
Where a main line switch Is on a cnrre or liable to be hidden by cars, etc., 
at a station or yard. It Is well to connect It with a distant target or sema- 
phore signal, about 1.000 to 1,200 ft. distant, bo as to give the englneman 
timely warning as to the position of the switch. The Illinois Central Ry. 
places ^ semaphore signal 1,200 ft. from tbe swltchstands of oatlylng 
switches. 

For main switches as at yard entrances, etc., where distant signals are 
provided. It is most important that the signal cannot be made to show 
clear before the switch Is properly thrown. One of the simplest' means for 




fig. es.— Low SwKchi IllinoiB Central Ry. 
this is to use a double-lever switchstand, with levers so Interlocked that the 
switch lever must be fully reversed and the switch rails brought properly 
home before the signal lever can be operated. In adtlition it should be 
necessary to reverse the signal first, before the switch can be thrown. 




Fig. 69.— Horizontal Swilclistajid; Norfolk & Western Rj. (Ra.inapo Style). 

Ordinary yard switchstands should be from 4 to 5 ft, high from 
the rail, while low ground or dwarf stands, about 2 ft. high, may be used 
In yards, these latter sometimes Ijeing horizontal, as shown- in Fig. 69. 
Where two or three switches near together open out from a main track 
connection the switchstands should be set at varying distances from the 
rail, so that the targets will not be in line, or should have the targets at 
varying heights, gradually diminishing from that at tbe first switch. 
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The lUiDols Central has three standard elzes: 3 ft. 10 Ins., 5 ft. 5 ins., 
and 7 ft. 1% Ins. high to the top of the rod <esclaalve of the lamp). Where 
thrte BwltohBtands come in line at one end of a station, the low stand is 
need for the Srst or outer switch; then the medium and then the high stand. 
Where two switchstands come In line, the medium Is used at the outf r and 
the higli stand at the Inner switch. These stands have a white disk and 
a red target, as shown In Fig. 68. On the high stand, the disk Is 17^ Ins. 
diameter, of No. 16 A. W, G, steel; the red target Is 30 x 12 Ins., of No. 12 
steel. The Norfolk & Western Ry, high stand la 7 ft. 5^ Ins. from the tie 
to the top of the rod, and has anoval white target ^In. thick (No. 10 Iron), 
12x8^ Ins., made In two pieces, flanged and riveted; the red target is 24x 
12 ins,, rectangular, with a O-ln. fishtail notch. The stand lias switch rods 
1^ ins. diameter, target rod %-ln. square, and a throw of 3% Ins., the dis- 
tance from center of shaft to centpr of pin lieing 2% ins. The lamp has 
5%-ln. lenses. The medium stand Is 3 ft. 11% Ins. high to the top of the 
shaft. The medlnm. low and pony (horizontal. Fig. 69), awltchstands bare 
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white oval targets, 6 x 10 Ins., and red targets, 6 x 12 Ins. The Great North- 
em By. uses a high stand 8 ft. 10 ins, high to the top of the lamp fork, with 
a white target 12 Ins. wide, on which is painted a 9-in. red disk. The tar- 
get for the turnout may 1:>e shaped to indicate to which side the switch 
leads. On double track the back of each target may be painted black. 

A simple device for unimportant yard switches Is a tumbling lever or 
drop lever swltchstand.Figs. 49and50,operatPd by a lever lying on the head- 
block, BO as to be out of the way. These very often need not have targets, 
and If little used they may be fitted with padlocks. Such switchatands 
are sometimes even used (but most Improperly) for main line switches, be- 
ing operated by a weighted lever which must be held up to keep the switch 
set for the sidetrack, but this Is a very poor method, especially as the lever 
may be propped up by a careless or lazy trainman or switchman. Under- 
ground swltchstanda are used abroad to some extent and have the ad- 
vantage for yard nse that they offer no obstructions to be tripped over. 
One form has an Iron tiox sunk In the gronnd, with Its top flush with the 
surface. An Inverted T rocking lever Inside has a stirrup handle at the 
top, passing through a slot In the cover of the bos, and the switch rod Is 
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attached to this vertical leg. A heavy weight rolls along the lower leg, so 
that the switch must be fully thrown one way or the other by the weight 
rolling down the incline of this leg. Many accidents have occurred 
through men neglecting to close the switch after a train has entered or 
left the sidetrack, and to prevent this the New York, New Haven & Hart- 
ford By. had at one time an arrangement by which the man had to go 
into a switch house and close the door before he could set the switch for 
the sidetrack, and then could not open the door until the switch had been 
reset for the main track. Devices for this same purpose have been pat- 
ented again and again, but are of little use. Where a distant signal is used* 
the switch lever (working like a signal lever) may be so arranged that the 
first half of the throw operates the signal and the last half operates the 
switch; thus the switch cannot be opened for the sidetrack until the sig- 
nal has been thrown to indicate this position, and must be closed before 
the signal can be cleared for the main track. 

To allow for trains trailing through a closed switch without injury to 
the switch, an automatic or safety switchstand is very generally used. 
This may be made so that the switch can be trailed through from either 
one track when set for the other track, or it can be made with a rigid con- 
nection when set for the main track, so that a train from the sidetrack 
trailing through it in this position will break the connections and show 
that the switch has been misused, as it is a dangerous practice to allow 
trains to run thus through a switch set for the main track. The switch is 
usually operated by a hinged lever which hangs vertically, engaging with 
one or other of two lugs or notches in the frame of the switchstand. To 
throw the switch, the lever is raised to the horizontal position, which 
brings it clear of the lug, and is then pulled round in a horizontal direction 
until it is in position to engage with another lug. The lever cannot be 
pulled far enough to engage with the second lug unless the switch rail is 
home against the stock rail, so ^hat any obstruction will at once be evi- 
dent. In the Snow or Ramapo automatic switchstand. Fig. 70 (Ramapo 
Iron Works, Hillbum, N. Y.), the upright rod or shaft is in two pieces, with 
a clutch connection and spring. This gives a direct and rigid connection 
when worked by hand, but when worked automatically by a train the con- 
necting rod turns the lower part of the sh^ft, compressing the spring and 
pulling down the lower jaw of the clutch, so that it can turn without affect- 
ing the upper part of the shaft, which is locked. The spring closes the clutch 
connection as soon as the pressure of the wheel frees the switch rail and 
connecting rod. There are various styles of automatic switchstands, gen- 
erally having a combination of clutch and spring, but in the Weir switch- 
stand the clutch is done away with, and two horizontal springs connect 
with the lever casting on the shaft. The automatic switchstand is much 
safer than the automatic switch (Fig. 49), as the latter can have the 
lever locked even when the switch rails are not fully thrown, as already 
described, while in the automatic switchstand this cannot be done, and 
they should have such connection between the switch rails and target that 
the latter will invariably indicate the position of the switch. While there 
are certain places where the use of automatic switchstands is admissible 
and while they are very generally used, the best practice is to adopt a 
rigid stand, and to forbid the practice of running through closed switches; 
and this is the safer and more reasonable plan. The Weir rigid switchstand 
(Weir Frog Co., Cincinnati) is shown in Fig. 71. 
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Tbe swltchstand Is carried on oae or two long ties, called the lieadblocks, 
so as to be kept Immovably fixed In rfilation to the awitch, but for high 
Bwltchstaods tbe shaft carrying the lamp and target is frequently sup- 
ported by collar bearings on a Terttcal braced post or a set of three or 
four iuctined rods, tbe post or rods being fitted to a framed foundation in- 
dependent of the headblock. In this way the lamp Is relieved from some 
of the shock and Jar Incident to the operation of the switch. The switch- 




Fig. 71.— Weir Rigid SwltcHstand. 



stiind should be firmly bolted to well tamped headblocks, and no lost tuo- 
tion should be allowed, while the working parts should be kept true, clean 
and well oiled. 

The tai^ets are usually of sheet iron (No. 10 to No. 16 American wire 
gage) of square, diamond, circular or other shape. The two targets for 
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the two tracks governed by the switch should be of as distinct shapes as 
possible, and should be kept clean and well painted, as in gloomy weather, 
or with smoke aijKl steam blowing across the track, an engineman may 
easily mistake what he can see of a dirty red square to be a dirty white 
disk. The stands for three-throw switches should have targets indicating 
for which track the switch is set. The targets should not be too large, or 
they will be a danger to brakemen hanging on the sides of the cars, and 
some of the horizontal arrow targets are very objectionable in this re- 
spect. On low stands or pot signals the targets may be attached to the 
sides of the lamp case, or to a rod rising above the lamp. As to the color 
of the targets, it has been shown by experiment that plain red and plain 
white are the most distinctive, and can be seen at the greatest distance. 
A black spot on the white does not make it any more readily distinguish- 
able, and any white on the red tends to make it appear pink and conse- 
quently less bright and prominent. With a background of snow the white 
target may not be very clear, but the red one will be very prominent. Red 
and white are most commonly used, though some roads use green and 
white for the targets of yard sWitchstands. As vermilion paint is ex- 
pensive, a bright red chromate of lead paint may be used and applied more 
frequently, and the colors are practically the same after a little exposure. 
If the switchstands are painted white, or whitewashed, their positions will 
be more easily seen by the enginemen, and the same applies to the signal 
posts of block signals. Enameled iron targets have been tried with 
good results on the Grand Trunk Ry.; they do not catch the dirt, do not 
fade, and are easily cleaned. The high stands for main track switches 
on the Richmond, Fredericksburg & Potomac Ry. have a circular target 
for the main track, and a fixed red and white arm like a semaphore blade 
for the sidetrack. On the Pennsylvania Lines West of Pittsburg, the main 
line switchstands are connected with standard semaphore signals, the run- 
ning face of the blade being yellow, with a black band; and the back face 
white, with a black band. This is good practice in view of the fact that 
the semaphore is practically the standard form for block signals, and the 
same practice should be followed where interlocking plants or distant sig- 
nals are used. 

The switch lamps should be of good construction, sheet steel or galvan- 
ized iron being usually preferable to tin. They are either square or round, 
and have generally hinged doors, which are preferable to slides. In some 
cases there is no door, the oil pot being removed, put in and taken out from 
the bottom of the case, while in some of tne round lamps the top is hinged 
to swing open. Side doors and slides should be air tight, and the ventilat- 
ing openings so protected that the light cannot be blown out by the wind. 
In the Adams & Westlake lamp, the Watts upper draft system is em- 
ployed, the air supply being taken above instead of below the flame, as at 
A, Fig. 72. Kerosene is generally employed for the lamps, and chimney 
glasses are not often used. There should be a peep hole and wick raiser 
in the outer case, so that the lamp can be inspected and trimmed without 
opening the door. A spring bottom is also sometimes used to prevent the 
wick from being shaken down by the jarring of the switchstand. The 
lenses should be of ample size and good design, so formed as to throw a 
direct beam of light of the greatest intensity, and not a diffused light. 
The lenses may be of plano-convex form (flat at the back and spherical 
on the face), but the best form has the back cut in concentric corrugations. 
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as shown at A and B, Fig. 72. In some cases, however, the corrugations 
are on the face of the lens, as at G, Fig. 72. The ordinary size of lens is 
4% to 5% ins. for main line switchstands, and the larger size is preferable. 
A diameter of 8 to 8% ins. is sometimes employed for lamps at signals, 
tunnels and crossings. The lamps for yard switches may use 4-in. lenses; 
and those for dwarf signals, 3-in. lenses; while baclsllghts may be 2 ins. 
diameter. 

To ensure the lamp being in proper position on the switchstand, the 
socket or fork should be so shaped that the lamps can be put on only in 
one position. If a socket on the lamp fits on top of the vertical shaft of the 
switchstand, one corner of the socket may be filled up to fit a chamfered 
corner of the rod. The lamps should be kept clean, in good repair and 
properly trimmed, the lenses especially being wiped free from grease and 
dirt. The wick should rarely be cut with scissors, but the crust on its top 
may be removed by the fingers or a match stick. The light should be 
turned down as soon as lighted, and then gradually turned up to give the 
proper size of flame, being watched for a few moments to see that it burns 
steadily and does not flare or smoke. When the light is extinguished the 
wick should be turned down to prevent waste of oil. If the lamps are car- 
ried lighted from the section house they should be examined after being 
put in position on the switchstand. The filling and trimming of the lamps 
should be done on a shallow zinc lined tray or shelf with raised edges to 
prcrvcnt waste of the oil, and the oil cans may be set on a shallow tray 
filled with sand, to prevent the fioor from getting greasy. The lamps are 
usually kept lighted from sunset to sunrise, and during foggy weather. 

Red and white are the colors most generally used for switch lights (see 
Fig. 49), while some roads use green and white for yard switches. 
There is, however, a growing tendency to use green instead of white as 
the clear signal for main track, and this is a very desirable change, as 
station lamps, street lights, etc., are not unlikely to be confused with the 
switch lights, especially at yards in towns. Besides this there is the pos- 
sibility of a broken red lens causing a white light to be shown. Some 
roads, therefore, use red and green, the lamps showing a green light in 
each direction when the switch is set for the main track, and a red light 
In each direction when the switch is set for the side track. On the Boston 
& Albany Ry., there is a white target and a green light shown when the 
switch is set for the main track, and a red light and target when It is 
set for the side track. 
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CHAPTER 8.— FENCES AND CATTLEGUARDS. 

.-J 

Fences. 

The numerous styles of fence in use by railways are due to local condi- 
tions, to the varying ideas of engineers and officers, and to the laws of 
different states. Some of these laws specify the style of fence more or less 
in detail, while others merely require the use of a fence that will turn 
stock. One of the oldest forms of fence, still largely in use, though rarely 
built by railways, is the familiar snake fence; the objections to this are 
that it occupies considerable space, and is easily scaled or broken down, 
while its appearance is very unsightly. All fences should be at least 4 ft. 

6 ins. high. 

Woodon Fences.- -The most eoiiuDon forms of wooden fence now used 
4ire the post-nnd rail and post-aud-board patterns. With a rail fence tlie 
posts are slotted to receive the ends of the rails, which are usually irregu- 
lar sticks, more or less straight, having the ends adzed flat to fit into the 
slots, where tbey eitlier lie loosely or are secured by pins through the post. 
I'he board fonoe, how ever, is by far the more common, and has liat boards 
or planks nailed to the posts. Oak, tamarack, cedar and chestnut are used 
for fence posts, tlie two latter being the more durable. TLey are usually 

7 to 8^ ft. long, 6 to 6^/2 ins. diameter at the large end, and 4 to 5 ins. at 
the small end. They should not be split, but left round, stripped of bark, 
and may be pointed if they are to be driven, but this is not necessaiy 
where they are set in post holes. It is best to put the larger end down- 
ward. The posts should be not less than 2y2 or 3 ft. in the ground, and 
may be driven by mallets or a small pile driver mounted on wheels; or 
they may be set in holes made by long-handled shovels or post-hole augers 
or diggers. If the hole is 24 ins. deep and the post is driven 12 or 18 ins. 
deeper, and the earth then well rammed and tamped into the hole, the 
post will be very secure. The tops should be cut off square at a uniform 
height above the ground, the height being gaged by a stick having a flat 
board at one end. The posts are usually spaced 8 ft. c. to c. If the ground 
is heaved by frost and throws the posts out of line and partly out of the 
ground, as is specially the case in clay soil, the soil should be dug aw^ay, 
tlie posts redriven and the earth tamped in again. Fences have sometimes 
to be built on rocky or swampy ground where posts will not hold, and in 
sucli cases the posts may be mortised into sills 4 ft. long, made of old ties 
cut in half,, and secured by braces nailed to the top or side of the sill and 
back or side of post. Rough A-frames made of posts may also be used. 

The boards are generally of pine, hemlock or other cheap wood, 16 ft. 
long, 1 or m ins. thick, and 6 to 12 ins. wide, 6 or 8 ins. being preferable. 
They should all be of the same size, the bottom boards being placed closer 
together than the upper ones so as to stop small stock. The boards are 
placed on the field side of the posts, and each is secured by three or four 
10 or 12 penny (4-in.) nails, while occasionally the posts are notched or 
boxed out V2-in. for the boards. If all the joints come on the same posts, 
a batten 1x6 ins., the height of the fence, may be nailed on the field side 
of the boards, covering the joints, but in general the joints are broken, and 
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come on alternate posts. Five boards are usually sufficient, and in some 
cases a cap board is laid flat on the tops of the posts and spiked to them. 
When this plan is adopted the top board may or may not be used, but in 
the standard board fence of the Michigan Central Ry., Fig. 73, a cap 
board and top board are both used. It is not often that a bottom board 
is used on the ground, as shown here. 

Wire Fences.— These have come into extensive use on account of their 
efli(:iency, safety from fire, and small amount of maintenance required. 
They are of two kinds, woven fencing and strand fencing, the former being 
a network of coarse mesh, and the latter having independent horizontal 
strands of plain, barbed, twisted or ribbon wire. The wire used weighs 
about 345 lbs. per mile, or 6^^ lbs. per 100 ft. The posts may be 8 to 16 ft 
(or even 33 ft.) apart, 15 ft. being a good spacing, and four or more wires 
may be used as required, the lower wires being closer together than the 
upper ones. It is always best to use a top board or cap board, or both, so 
that animals may see the fence more clearly, especially in cloudy or foggy 
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Fig. 73j— Board and Wire Fences; Michigan Central Ry. 

.weather, and so be prevented from running against the wire and being in- 
jured. Some roads use a top board or rkil 2x4 ins. with the tops of the 
posts cut at an angle of 45° upward from the track or field side of the post. 
The standard wire fence of the Michigan Central Ry., Fig. 73, has s^^ 
wires, a top board and a cap board. At the starting end of each length of 
fence, the wires are secured to a strongly braced anchor post, and in order 
to allow of taking up the slack and sag of thp wires, their free ends are at- 
tached to spools in an iron post or to some other adjustable fastening by 
which the wires may be wound up and tightened. To prevent the wires 
from pulling the posts over, some of the posts (say, at every fifteenth or 
twentieth panel of 15 ft.) must be braced. The braces may be of plank, or a 
3 X 5-in. stick, having one end let into the top of the post, and the other end 
let into the next post at the ground line or into the top of a stake driven; 
into the ground between the posts. Posts may also be braced by a stout 
wire wrapped around the top of the post and carried down to and 
wrapped around the two adjacent posts at the ground line. Gate, 
comer and end posts must also be well braced and anchored to ensure 
their maintaining a vertical position. The strands are usually attached 
to the posts by wire staples (70 or 75 to the pound), and for long panels 
they may be stapled to a batten at the middle of each panel, so as to keep 
the wires evenly spaced and prevent them from sagging. 
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The standard wire fence of the Fremont, Elkhom & Missouri Valley 
Ry., Fig. 74, has 16-ft. panels, with five lines of barbed wire, spaced 5, 7, 
10, 14 and 18 ins., and has no top board. The fence of the Canadian Pa- 
cific Ry., Fig. 75, has four wires, a top board, and an inclined cap board. 
The posts are of round cedar, not less than 5 ins. diameter at the top, 
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Fig. 74.— Wire Fence and Farm Gate; F., E. & M. V. Ry. 

straight and peeled. The wire has barbs not less than 6 ins. apart, and is 
stapled to the posts. The boards are nailed to each post with six 4-in. cut 
nails, and braces are put in at intervals of 300 ft., notched IVa ins. Into 
the posts and secured by 40-penny nails. Fig. 76 shows the styles of fence 
used by this road on rocliy ground, the vertical post style having four 
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wires, and the A-frame style five wires. The wire fence of the Louisville 
& Nashville Ry., in Kentucky, has posts 7 ft. long, 10 ft. c. to c, with 
seven wires, spaced 4, 4, 6, 8, 10, 12 and 12 ins. The three lower wires are 
of barbed hog wire. The four upper wires are of barbed cattle wire, ex- 
cept where there is danger to stock, in which case the two top ones are of 
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plain ribbon wire. The estimate for this fencing, for one mile of one line 
of fonce, is as follows: 

Quantity, Cost, 

per mile. per mile. 

2 Dlain ribbon wires, 6.66 lbs. per 100 ft 4 cts. per lb. 704 lbs. $28.16 

2 barbed cattle wires, 7.14 lbs. per 100 ft.. .2.8 cts. per lb. 754 " 21.07 

3 barbed hog wires, 7.69 lbs. per 100 ft 2.8 cts. per lb. 1.218 " 34.11 

Staples 6.5 cts. per lb. 49 " 2.70 

Posts, 10 ft. apart 20 cts. each. 528 105.60 

Bracing, yellow pine boards, 1x6 ins. . .$12 per M. B. M. ... 5.28 

Labor ... 105.60 

Total $302..52 

The Michigan Central Ry. uses a wire fence with panels 8 ft. long, six 
wires, a top board and a cap board. The wires are spaced 4, 4, 4, 5, 5, 11 
and 14 ins.; the bottom wire is 4 ins. from the ground, and the close spac- 
ing is to prevent sheep and hogs from getting through. Hogs are very 
difficult to turn, and sheep will often get through a barb wire fence which 
seems impassable. A special fence for keeping back hogs may have a 
bottom wire, then two boards, and then two, three or four wires and a top 
board, according to the other kinds of stock. The Iowa Central Ry. stand- 
ard fence has five stands of barbed wire on posts 16 ft. apart, and the 
wing fences at road crossings have five boards, 1x6 ins., 16 ft. long, run- 
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ning to the cattle guards and painted white. This fencing cost $235 per 
mile complete, or $117.50 for each side of the track. The cost per mile for 
60 miles of wire fencing on the Manitoba & Northwestern Ry., in 1887, 
was $167.38, and the farm gates cost $8 each. The posts were of round oak 
or tamarack, cut square at one end and pointed at the other; they were 5 
ins. diameter at the small end, 8 ft. 6 ins. long, drivon 3 ft. (> ins. into the 
ground by a small pile driver mounted on wheels, and were placed 16 ft. 
6 ins. apart; the posts carried four wires, spaced 12, 14. 15 and 16 ins., 
making a fence 4 ft. 9 ins. high; the items of cost were as follows: 



350 posts (including braces) , 

1.500 lbs. barb wire, four-pointed.. 

40 lbs. staples 

Labor 

Freight, superintendence and tools 



10 cts. each. 


$35.00 


6 cts. per lb. 


90.00 


6 cts. per lb. 


2.40 




36.86 




3.07 



$167.38 



Total cost per mile 

Woven wire fencing of large mesh is being extensively used in railway 
work, and is especially advantageous for small stock, but unless well made 
and well hung it is liable to sag and bulge, becoming very unsightly. The 
McMullen fence. Fig. 77 (McMullen Woven Wire Fence Co., Chicago, 111.), 
is used quite extensively, and resembles ordinary garden fencing, but has a 
mesh of ^V2 x 10y2 ins. as a rule, though a mesh of 6^/2 x 14 ins. is sometimes 
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used, but this is too large for a good fence. The width is 47i/^ to 53 ins. 
Steel wire of No. 13 or No. 14 gage is used as a rule, being galvanized be- 
fore weaving, and there is a twisted wire rope selvage at the top and bot- 
tom. The cost is about 25 to 35 cts. per lin. ft. This fencing has been used 
along tracks running through suburban streets, being neat and unobtrusive 
in appearance. The posts should be 12 to 16 ft. apart, and a nail should be 
driven in each post at the level of the top of the fence. In erection, the 
netting is first fastened firmly to a straining post or anchor post, the sel- 
vages and intermediate wires being stapled to the post, care being taken 
to keep the meshes square with the post and not to stretch the web too 
wide. It is then unrolled and hung on the nails by its top selvage. The 
top selvage is first drawn tight by a ratchet stretcher and stapled for 
about 200 ft.; and then the bottom selvage is treated in the same way, 
the meshes being pulled square by hand and stapled to the posts. The 
Page fence, Fig. 78 (Page Woven Wire Fence Co., Adrian, Mich.), has 
rectangular meshes composed of continuous longitudinal wires variously 
spaced, and connected by vertical wires twisted around them. The special 
feature of this fence is that the longitudinal steel wires are first coiled 
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Fig. 78.— Page Woven Wire Fence. 



round a %-in. rod, forming spiral springs which are then pulled out straight 
and connected by cross wires of annealed galvanized wire, twisted round 
each horizontal wire, and spaced about 12 ins. apart. The effect of coiling 
the wires is to give them a spiral twist, so that any tendency to slack or 
sag is taken up by the spring of the wires, w^hile this arrangement gives the 
fence an elasticity that will resist stock pushing against it, the "spring" 
being sufficient to throw down an animal that may run against the fence. 
The wires used are generally No. 7 or No. 9 for the top. No. 9 for the bot- 
tom, No. 11 for the intermediate, and No. 14 for the vertical wires. The 
fence is delivered in rolls of 20 to 40 rods, weighing 11 lbs. per rod, and 
the panel length may be as much as 30 ft., if desired, but 16 ft. is prefer- 
able. The most effective height is 4 ft. 10 ins. In erecting, a stretcher is 
used, by which a strain of 5 tons can be put on the end, a full roll of 40 
rods being stretched at one pull, so that a strongly braced end post is 

needed. 

The Barkley & House fence has seven No. 9 galvanized wires, with gal- 
vanized wire stay-guards or flat spacing pieces between them, the guards 
being staggered and not continuous from top to bottom. While the flat 
pieces resist tension they are easily bent by compression or side blows, 
but this style of fence is much used in states where barbed wire is pro- 
hibited. The ends of the wires are on stretchers in the straining post, and 
can be tightened up at any time, the wires not being stapled tight to the 
posts but allowed to play freely in the staples. The Betts fence (Betts Fenc- 
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ing CJo., Palmer, Mass.), consists of six No. 11^ galvanized wires stapled to 
pine pickets about 1 ft. apart, tlie pickets reaching above tlie top wire so 
that animals will not lean their heads on the fence and so break it down. 
The fence is delivered in i»olls of 100 ft., and is fastened to posts 12 to 16 ft. 
apart. 

Fence Wire Stays and Tighteners.— Where fences with horizontal wires 
are used it is very often necessary to take up the slack of the wires, and 
it is not always practicable to do this by the ordinary end stretchers in 
the straining or anchor posts. One plan is to loop vertical stays to the hor- 
izontal wires and the Barkley stay is shown in Fig. 79. This is easily at- 
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Fig. 79.— Fence Wire Tighteners. 




Fig. 80. 
Avery Iron 
Fence Po«t. 

tached by means of a special wrench. It is made by J. J. Barkley, of Chi- 
cago. Another plan is to wind up the slack wire on a tightener hitched to 
it at the lowest part of the sag, and the Standard tightener of this class is 
also shown in Fig. 79, this device being made by the Standard Wire Fence 
Co., of Syracuse, N. Y. 

Metal Fence Posts.— These are coming into somewhat extensive use, on 
accc»unt of the increased safety against fire. Many of them are of steel 
plate about %-in. thick, 7 or 8 ft. long, and pressed to form a sort of cir- 
cular or V section, with holes, slots or notches for the wires or staples. 
The bottom may have flanges or projections to anchor the post firmly in 
the ground, and the end posts may have anchor plates or braces, and may 
be braced to the adjacent brace posts, 8 ft. distant, by horizontal braces 
of 1-in. gas pipe. In some cases the posts can be driven without digging 
post-holes, a temporary cap being put on to receive the blows of the maul. 
The Avery post. Fig. 80, is of semicircular section, tapering to the top, and 
has prongs stamped out of the bottom to give it a firm anchorage. For 
eud posts, two line posts are placed together and connected by collars, 
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as showD at "a," the collars having pins to fit into horizontal gas pipe 
braces, similar collars being fitted on the adjacent posts. The method of 
attaching the wires by staples in the holes is shown at "b." It is made by 
the Avery Stamping Co., of Cleveland, O. Light posts of angle Iron or T- 
iron are used for lawn fences at stations, etc. 

Gates.~Tho gates should be not less than 15 ft. wide in the clear, with 
gate posts in addition to the posts of the adjacent end panels. They are 
usually of fence boards, of the style shown in Fig. 74, and should be prop- 
erly braced. This gate slides back for half its length and then swings 
round, and in some cases such gates slide back for their whole length, par- 
allel with the fence. The gate shown in Fig. 75 is of better design, and 
is well supported against drooping by the long brace. The hinges aijd 
latch are clearly shown. Iron framed gates are sometimes used, a simple 
form being made of a 1%-in. gas pipe, bent in the shape of a Z, laid on its 
side, witli the vertical legs against the gate posts, and a strap iron or rod 
brace riveted across each of the two loopp. The diagonal part should in- 
cline upwards from the bottom of the hinge leg, this leg passing through 
bolts* in the gate post, and having two collars, which rest on the eyes of 
the bolts and support the gate. Across the Z-frame may be strung lines 
of barbed wire or a woven wire netting. A swing gate should have strong 
hinges, well secured, and should be set so as to swing easily. It is a good 
plan to hang the gates so that they will close by their own weight after 
having been opened, as farmers are frequently very careless about the 
gates, but even if made in this way there is a liability of their being 
propped open. A sheet iron sign, lettered **Close the Gate" may be at- 
tached to the gate. Track walkers should be on the look out for open farm 
gates, and report any that may be habitually left open, as accidents have 
frequently been caused by cattle straying onto the track through an open 
gat'\ and in such cases a country jury may award damages to the farmer, 
in spito of the fact that the railway was properly fenced and the farmer 
himself was really responsible for the accident. 

Hedges and Walls.— Hedge fences, as used in England, form a good 
lookinjr and almost impregnable fence, being far superior to a barb wire 
fence in this latter respect. In this country they are rarely seen and are 
not very efficient. The Pennsylvania Ry. has some hedges of osage 
or:iu;<o: the bushes have a youthful growth in about three years, but they 
are thin, weak and straggling, practically useless as fences, and in no way 
resemble the thick dense hedges characteristic of English railways. The 
l)est Englisli hedge fences are made of thorn quicks, about three years old, 
which are obtained from landscape gardeners, and have previously been 
transplanted frequently. These are made up in bundles of about 1,000, 
and care is taken to protect them fmm frost from the time they are 
shipped nn October) until they are planted (in November or December). 
The ground is well dug by hand, and the quicks are planted singly, about 
4 ins. apart, sometimes staggered in two rows about 6 ins. apart, but single 
rows are generally found to be satisfactory. They are allowed to grow 
without cutting until the stumps are 1 to 1^ ins. diameter, which takes 
about 8 years, and then they are topped or clipped to the required height. 
In cuttiuc: and trimming the thorns are cut upwards. The annual growth 
is about 1 ft., and this is cut off in the late spring or early summer. The 
thorns thrive best in heavy land, and are usually failures in light gravelly 
or sandy soil. In autumn or winter the ground is turned over for about 
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2 ft. oil CBoh side of the hedge, to prevent damage In caae of sparks Betting 
fire to the grass on the slopes, and this Is also beneficial In giving air to 
the plants. In this country. In dlstricte where field atones and boulders 
are plentiful, dry nibble walls are sometlmeB built, bnt as a role tbey are 
not very stable and soon get more or less broken down. 

Rtntlon and Yard Fences.— Brick walls and high board fences, with ver- 
tical or horizontal boards placed close together, are- frequently used at 
station yards. Picket fences or neat (and more or less ornamental) iron 
railings or fences are often used at passenger stations, around tiie grounds 
or to prevent persons from croaslng the tracks, especially where there are 
separate tracks for through and local trains. A cheap picket fence may 
have posts 5x7 Ins., 10 ft. apart, witb two triangular rails (cut from a 
stick 4x4 ins.) let Into V-shaped notches In the posts. To these are nailed 
pickets, 1x3 Ins. or 2 x 2 Ins., with pointed tops, the pickets being 2>^ to 
4 ins. apart. The Pennsylvania Ry. uses a fence between tracks at way 
Btrtlii'us, having pickets 1% ins. square, 4 ft. long, 6 Ins. apart, on rails 
3x3 Ins., the ends of which rest in iron sockets attached to the posts, bo 



Fig. St.— Iron Fencing tor Stations, Etc 

that Ihe panels can be lifted out when track repairs are going on, or to 
allow room for attention to hot boxes or the running gear of trains stand- 
ing at the station. The posts are 4Vi Ids. square, 10 ft 1^ ins. apart e. to c 
A neat iron fence between the tracks. 4 ft. high, with two rails % x IV* ins- 
and pickets '/^in. square, 5 ins. apart, with ornamental tips and spacing 
pieces, made with removable panels, will cost about $1.10 to $1.25 per ft., 
erected. All fences between tracks should have gates for the use of em- 
ployees, the gate having a spring lock, which Is opened by a button or knob 
not readily found by the reckless passenger who tries to cross the tracks 
Two designs of Iron fence used in railway service are shown in Fig. 81, 
th.; llBi prices of which are about $2.88 and $4.40 per ft., subject to dis- 
count, these prices including one coat of paint and all necessary panel 
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Itosta, but not the newel posts. For station grounds a fencing of borlzon- 
tal round or ribbon wire carried in notcbea In flat, angle or T-iron poata Is 
very generally used, the posts having back and side braces at Interrals. 
The style of fence with woven wire netting, shown in Pig, 77, Is used by 
the Fremont. Blkhom & Missouri Valley By. for the paries which are 
being made at nearly all the stations. It is as cheap as a board fence, and 
lasts longer, while loungers cannot sit on It or cut it. 

Snow Fences.— The style of fence to be used on any road depends upon 
the locality and the amount of snow. In prairie country the snow fences 
RW: of gre-at importance, as that Is the moat troublesome country in which 



FlB. 82.— Pemwnent S 
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to deal with snow, especially if the track is not raised, or raised but little 
al>ove the norniHl surface of the country by an embankment. The fences 
may b(> either permanent or portable, the latter having pivoted braces, so 
that they can be folded flat and piled in stacks when not in use. The per- 







Flg. 83.— PermaneDt Snow Fence; F., E. & M. V. H7. 

niiineut fence should be at least 50 ft. from ttie (rack, to allow for the 
slope of the drift, and may tie eight or ten boards high. The form shown in 
Fig. 82 is that used by the Canadian Pacific By. at its Winnipeg yards, and 
(or protecting other division yards, etc., while that shown In Fig. 83 is used 
by the Fremont, Elkhom & Missouri Valley Ky. The movable fence, 
shown in Fig. 84, is used by the latter railway, and is a good example of 
this style of fence; the braces and stakes are pivoted together by carriage 
bolts, so that when taken up in the spring the panels can be folded flat 
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and piled ou the right of way. On the Minnesota Division of the Northern 
Pacifi<j Ry.. the greater part of the snow fencing is 9 ft. high, posts 8 ft. 
apart, with 8 boards 1x6 ins., and 6 ins. apart. There is also a considera- 
ble quantity of tight-board fence, 8 ft to 10 ft. high, which is found to be 
by far the most effective in heavy snow. The portable snow fence is of 
the "saw-buck" pattern, with legs 2x6 ins., bolted 2 ft. from the top, with 
a spread on the ground of 5 ft. 8 ins. The boards are spaced as in the per- 
manent fence. This fence is fastened to stakes driven in the ground. 

If the movable fence is used as auxiliary to a permanent fence it may 
be placed 100 ft. beyond the latter, or where required to break the force 
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Fig. 84.— Portable Snow Fence; F., E. & M. V. Ry. 

of the drifting snow, the eddy formed by the wind causing the snow to be 
deposited on the track side, as in Fig. 85, while beyond is the secondary 
drift. When the first drift is as high as the fence the snow will blow over, 
and the fence may then be placed on top of the drift. If it becomes 
biu'ied in the snow, a wall may be built of blocks of snow, wide enough 
for stability and 6 or 8 ft. high. Many western roads prefer this plan to 
the use of movable fences, employing extra gangs to build the snow 



)i 



K look 




50ft. 



Fig. 85.— Position of Permanent and Portable Snow Fences. 
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walls, but work of this kind is usually very hard, being carried out during 
severe cold and often in the face of a high wind and blinding snow. The 
snow fences should extend beyond the ends of cuts and then flare in grad- 
ually towards the track, so as to protect the cut from drifts from winds 
blowing at an angle to as well as directly across it. If they are not ex- 
tended far enough, a drift may be formed by a wind blowing obliquely 
through the cut, and cause a derailment, the engine or snow plow first 
striking one side of the oblique drift. The Canadian Pacific Ry. finds the 
best and cheapest snow fence to be made by setting 8-ft. slabs 12 to 18 ins. 
in the ground, 75 to 100 ft. from the track. The big ends are placed in the 
trench, touching one another, which leaves the fence a little open at the top. 
The cost is about $4 per 100 ft., it is easily moved, and there is no trouble 
from its being blown down. This road also follows an excellent plan in 
widening out cuts to give very flat slopes, using the material excavated to 
form permanent snow banks or fences a little distance from the edges 
of the cuts. Rows of small balsam, cedar or other small evergreen trees. 
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8 ft. apart, staggered in two rows, the nearest row being 100 ft. from the 
track, make good snow fences or snow breaks, but their use is not generally 
practicable. 

Gattleguards. 

Where highways are crossed at grade, a cattleguard is usually placed 
across the track at each side of the road, to prevent cattle from straying 
onto the track or right of way. They are also used to some extent at the 
approaches to bridges, tunnels or deep cuts. On the Cincinnati Southern 
Ry. the cattleguard is placed some distance from the bridge and the fence 
is curried along on each side to the abutments or under the first span. At 
tunnels the cattleguard is placed near the mouth of the approach cutting, 
and the fence is carried along the cut and over the portal. For deep and 
narrow cuts the cattleguard is placed near the mouth of the cut and con- 
nected by wing fences with the main fences extending along the right of 
way, parallel with the cut. 

It is not as easy to turn cattle as might be supposed, and very generally 
they will become accustomed to the guards and find a way to cross them. If 
straying along the road they will sometimes spend considerable time in 
trying the guards, either from a desire to wander or to reach a tempting 
patch of grass or hay. Hungry cattle are especially venturesome. Some 
cattle are inveterate wanderers, and will cross almost any form of guard, 
evea as others are inveterate fence breakers or jumpers. If being driven 
they will often either run blindly into or over the guard, and the length of 
the guard should be sufficient to deter them from jumping. Hogs and 
sheep are difficult to stop, and are very persistent in their attempts to 
reach forbidden ground. If cattle are standing up when struck by a train 
there is a good probability of their being thrown clear of the track, but if 
they are lying down a derailment is almost inevitable. The killing of cat- 
tle is a troublesome feature, especially in tlie west, where so much land 
is unfeijced, both on account of the liability of injury to trains and pas- 
sengers, and the amounts involved in paying for cattle (the value of the 
animals being usually put at a maximum). It does not seem reasonable, 
however, to hold the railway company alone responsible for the killing of 
cattle, as is usually the case, and not to hold the owner responsible for not 
fencing his land or for allowing his cattle to stray in such a way as to en- 
danger the safety and lives of railway passengers. The trains have a right 
on the track, but trespassers and cattle have no right, and this should 
be recognized. 

Pit Cattleguards.— The cattleguard should be considered as a part of the 
fence, and not a part of the track, and this distinction puts the pit cattle- 
guard out of the question. Cattleguards may be divided into two general 
types: pit and surface, the latter of which is now most generally used. The 
pit guard consists of an excavation in the roadbed, the full width between 
wing fences, or about 12 ft. wide in the clear, 5 to C ft. long (lengthwise 
of the track), and 30 to 36 ins. deep below base of rail. The pit is often 
entirely walled up with timber or masonry, but the ends should be left 
open to provide for drainage. The rails are carried across the pit upon 
stringers, or upon crossties laid upon the stringers. In the latter case, shown 
in Fig. 86, the edges of the ties should be beveled ofiC (except at the rail 
seats) for about 4 ins. In depth of a tie 6 ins. thick, so as to afford but an 
insecure footing to cattle attempting to cross. This has the objection of 
being liable to cause the animal to slip through while trying the guard, so 
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that it could not escape and would probably cause the wreck of the train. 
In caae of a derailed wlieel or truck reaching the guard the beveled ties 
would a&ord little greater security than the open pit. Another plan, also 
shown In Fig. 86, has ordinary ties laid on the stringers, and a series of 
longitudinal beveled wooden slats nailed upon them,parallel with the rails. 
The pit guard, however, has many disadvantages and objections, and it is 
as dangerous a structure as the open culvert, which latter structure rail- 
wayi^ are rapidly eliminating. In case of a derailed wheel or truck the pit 
Is almost certain to cause a wreck, while cattle are very liable to fall into 
a pit whether entirely open or crossed by beveled ties. The pit also makes 




a bad riding place in the track, by breaking up the continuity of the road- 
bed, and in case of track heaving on eitlier side the lilocking or sliimming 
of the rail ftn the stringers is not easily done so as to make a good piece ot 
worli. As the pit is tielow subgrade, the frost Is likely also to heave the 
side walls. The timbers are also likely to catch fire, to rot, or to settle; 
and the pit forms a receptacle for dirt, refuse and moisture. 

Surface Cattlegnards.— These are rapidly supplanting the old pit guard, 
since they are free from danger to trains, and (if properly constructed) are 
as efficient or even more efficient in turning cattle. The simplest form con- 
sists of wooden slats 5 to 8 ft. long, and of triangular section, made from 
31^ or 4-in. pine sticks cut diagonally, nailed to the ties, but these are gen- 
erally seen only on branches and small country lines, and are, as a rule, 
in poor t-onditlon, with slats split, broken ofE or ripped up. -i belter plan 
is to have slats and spacing blocks bolted together in sections. Oneor two of 
such sections are placed between the rails, and two are placed outside the 
rails. Other sections are placed in the space between the tracks on a double 
track line, l)eing nailed to three or four ties placed between the tracks. The 
construction is similar to that covering the left band side of the pit cattle- 



138 TRACK. 

goard, Fig. 86, tlie slats beiog aiwut 10 ft. long, 4 ins. deep, 1^-in, wide on 
top, and 2 ins. on the bottom, the lower 2 ins. of the sides being vertical, 
so as to fit the spacing l>lock8, 2x2 Ins., and 8 ins. long, placed between the 
slats at the ends and middle. The parts are held together by three %-in. 
rods passing through the slats and spacing blocks. In some eases a strip of 
barbed or twisted wire ia nailed along the tops of the slats, but these are 
liable to get loose and make a very poor looking guard. The Louisville & 



Fig. 87.— Wooden Surface Oaltleguard; LoulivlUe & Naahvllle Rj-. 

Nashville By. uses a surface cattleguard of tjie pattern shown in Fig. 87, 
having triangular wooden slats 3x3 Ins. on the right angled sides. 8 ft. 6 
Ins. long, laid with the inclined faces towards the rail, the middle slat 
ha.vinfj; a 6-in. base and both sides eloping. The slats are nailed at the 
middle and each end to a plank 1x8 Ins., those between the rails being 
4 ft. 6 ins. long, and those outside the rails 3 ft. 3 ins. long. The slats are 




Pis. as.— Metal Surface Cattleguard; FenUBylTanla LlnsB. 

separated by spacing blocks H4x4 Ins., nailed to the planka, and strips of 
twisted ragged edge ribbon wire {thickset buckthorn wire) are laid between 
the slats, with the ends stapled to the spacing blocks. The cross planks 
arc spiked to three ties, 7x9 ins., 12 ft. long, laid between the track ties, 
so that tbe guard is entirely Independent of the track. The ballast Is dug 
out between the ties. 
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, Ampng tj^^ .various designs for surface guards are some in which the ani- 
mals are.cpmp^^dto ^St^pon planks between the ties, which planks are 
loose, and are connctcted to a transverse rod carrying several prongs 18 to 
24 ins. long, forming a fence which rises in front of the animal, but lies 
normally flat on the ties. A sinipler plan consists of four or five rows of 10- 
in. drain tiles placed on end between the ties, the latter being capped by 
timbers of triangular section. The tiles are about 18 Ins. long, placed on 
a bod of gravel 3 or 4 ins. thick to provide drainage, and have their tops 
level with or a little above the rail head. Snow can be removed with a 
scoop, and renewals are easily effected. This has been used on some west- 
ern roads and has been found simple, effective and cheap. With tiles cost- 
ing 15 cts. each at the works, the cost will be $6 for four rows of ten tiles 
<four between the rails), exclusive of transportation and laying. 

Metal surface guards are now being very generally adopted as they are 
eflieient, economical, permanent, and do not interfere with the track work. 
The majority of these consist of a series of iron slats or rods parallel with 
the rails, and arranged to form but an insecure footing. One of these, used 
on the Pennsylvania Ry. Lines West of Pittsburg, is shown in Fig. 88. The 
slats are supported in triangular iron cross-pieces, and are set alternately 
high and low. In some cases flat bars set on edge are used, having wavy 
or saw-tooth top edges, and sometimes barbs on the sides, so as to cause 
pain to any animal making a determined effort to cross. While the barbs 
add to the effectiveness of the guard in turning hogs and small stock, they 
are open to the objection of possibly causing injury to stock, for which the 
railway company may be held liable. One make of guard has a sort of 
web or mattress of woven wire covering the track, but it would seem that 
animals might get their legs through and be unable to get off the track. 
Metal guards which have a bottom plate covering the ties and ballast 
have disadvantages over the slat forms in interfering with tamping and 
track work, and being liable to cause rotting of the ties by holding water 
between the plate and tie, while the heat of the plate in summer also aids 
in this effect. A guard used on the Houston & Texas Central Ry. has iron 
or steel sheets pressed or rolled to form triangular ridges 8 ins. wide, sep- 
arated by 3-in. flat pieces which come over the spaces between the ties, the 
ridges being parallel with the ties. The height of the ridges is equal to 
that of the rails. Three pieces are used, the middle one 48 ins. wide, and 
the cuter ones 22 ins. wide. The Sheflield guard is a flat plate with rows 
of triangular teeth stamped out of it, the teeth being about 3 ins. high, 
staggered, with these of alternate rows sloping slightly in opposite direc- 
tions. Four plates are used, two between the rails and one outside each 
rail. 

Some of the principal makes of metal surface guards are shown In Fig. 
89. The Kalamazoo guard has triangular ridges, and triangular teeth 
punched up out of the flat strips of plate between the ridges, so that an ani- 
mal's hoof will slip down upon the teeth; the ridges are higher than the 
teeth, so that a person falling on the guard would not be likely to be badly 
hurt. This guard, 9 ft. long, weighs about 375 lbs. The National guard 
has slats of T or A section attached to cross pieces, alternate slats being 
1% ins. above the others. A guard 9 ft. long and 10 ft. wide across the 
track, weighs about 400 lbs. Another form of the National guard has flat 
plates. 2% and 3Vi ins. high, 2% ins. apart, set on edge in the transverse 
pieces; this weighs 560 lbs., or 140 lbs. for each of the four sections. The 
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tops of the plates m&j have saw teeth pointing towards the highway, and 
where small stock are to be dealt with the platea may have barbs punched 
ont of the slden and pointing diagonally upward; this latter plan has been 
■peclallf designed for the aonthem "razor-back" hog, who usnally Bur* 
mounts any cattloguard. The Meirlll-SteTens guard has sluts of T-lrou, 
about 114 X 114 Ins., parallel with the rails, set diagonally In the end croaa 
pieces, and made level with the rail head; the space beneath the guard 




and the Insecure footing of the slanting bars tend to check cattle from 
atttuiptlng to cross. The Standard guard has slats of flat or Z-shaped 
platea. parallel with the rail and set to incline towards the rails, the lower 
edge of each plate being bent to form a supporting ridge for the adjacent 
alat. The Bnah guard has slats of inverted T-lrons. 2 in$. apart, carried 
In slotted crosa-pieces of pressed steel, the bars being at difFerent hei^ta; 
this guard Is made In four Interchangeable seetlona and weighs about 460 
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lbs. The metal cattleguards are more expensive than the others in first 
cost ($15 to $20 each), but they are more durable, require little attention, 
and are independent of the track construction. 

Wiug Fences.— To shut off the right of way between the track and the 
boundary fence, a board or wire wing fence is built opposite the middle 
or end of the cattleguard, and should have the end post inclined away from 
the track, so as "iiot to be struck by persons on car steps or freight car 
ladders The clear width between wing fence posts at rail level should be 
10 ft. to 12 ft. on single track. Sometimes the wing fences alone are used, 
but the more general practice is to put a rectangular jot triangular panel 
of apron fence on each end post, parallel with the track, as shown in Figs. 
86 and 88. The Louisville & Nashville Ry. cattleguard, Fig. 87, has the end 
posts of the wing fences in line with the 12 ft. ties carrying the guard, 
and the apron fence has a rectangular panel 9 ft. long. The ditch is closed 
against small animals by stakes driven into, the ground and nailed to the 
bottom of the wing fence. Tlie wing fences and aprons should be kept 
in good repair and well whitewashed, as cattle object to passing a white- 
washed fence more than an ordinary fence. 



CHAPTER 9.— BRIDGE FLOORS AND GRADE CROSSINGS. 

While solid floors for steel bridges are coming into more general use, the 
most common form is still the open floor, consisting of timber stringers 
resting on the floor beams and carrying sawed track ties. In rare cases the 
rails aro laid on longitudinal timbers, as on the Long Bridge of the Penn- 
sylvania Ry., at Washington, D. C, and the Victoria Bridge of the Grand 
Trunk Ry., at Montreal. In designing the floor system of a bridge or tres- 
tle, th«i emergency of derailed trains must be considered and provided for, 
and a floor in which such provision is made need cost but little more than 
one in which timber is skimped, while it may save many lives and several 
thousand dollars in case of a derailment Thus the slight construction 
of th'^ floor on the iron deck truss bridge of the Grand Trunk Ry., at St. 
George, Ont., caused the wreck of a derailed train in 1889, with a loss of 
13 lives and about $200,000, while it was estimated that for $520 a floor 
could have been built which would have carried the train. This floor had 
ties at least 8 ins. apart in the clear, with guard rails on the ends of the 
ties only, so that the wheels easily "bunched" the ties, leaving wide gaps 
into which the wheels dropped. Bridge ties should be not more than 4 ins. 
apart, and kept from "bunching** by having the guard timbers boxed out 
over each tie, or by having spacing blocks between the ties, while every 
tie or every other tie should be secured to the stringers by drift bolts or 
screw bolts. Sawed ties of oak or yellow pine (which latter is less liable 
to warp) are commonly used, and are 7 x 8 to 8 x 8 ins. as a rule. For sin- 
gle track, the length may be 8 ft. 6 ins. to 11 ft., while on doubly track 
sawed timbers, 8x8 ins., 24 ft. long, may be used. On iron structures 
there is often trouble from corrosion due to the drippings of brine from re- 
frigerator cars. To prevent this, planks, 1x6 ins., may be nailed to the 
under sides of the ties, closing the spaces between them, a strip 1x2 
ins. (or the width of the tie spacing) being nailed to the upper side of the 
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plank. The bottom of the troughs thus formed may be filled in with tar, 
smoothed off, and an eaves trough laid along one side of the ties to catch 
tiie brine, which is conducted below the iron work by drain pipes. 

8olid floors for metal bridges have the advantage of enabling the stand- 
ard track to be carried across the bridge, while the dead load of the floor 
and ballast not only requires a heavier construction of bridge, but the bal- 
lasted floor absorbs much of the vibration which is so detrimental to the 
structure. As a rule tht» floors are of transverse troughs of rectangular or 
trapezoidal section, filltd with ballast. Some roads consider that the use 
of ballast tends to corrosion of the floor, and prefer to use deep ties resting 
in the trough, but experience has shown that this objection is not of such 
importance as has been supposed. The troughs should be closely and se- 
curely riveted to the girders by means of continuous angle irons above and 
t)elow; and not merely secured to brackets, leaving open spaces between 
the troughs and the girders. On the solid floor of the New York Central 
Ry. viaduct in Park Ave., New York city, the 100-lb. rails are bolted di- 
;rectl3'^ to the transverse troughs, steel tie-plates being inserted between the 
irail and trough. As a track circuit is used for signal operations, it is neces- 
sary to provide some efllcient means for insulating the rail from its metal 
supports. For this purpose there are three pieces of insulated flber. One 
forms a bed plate, and has slots for the vertical .edges of the two shorter 
pieces of angle section which fit between the edge and top of the rail flange 
and the bolted clamps by which the rail is secured to the metal structure. 
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Fig. 00.— Bridge Floor of Old Rails; C. & O. Ry. 

The same device may be applied to wooden ties when desired, substituting 
two screw spikes for the bolts in the clamps. On some of the street cross- 
ings of the Illinois Central Ry., in Chicago, the floor is of transverse rolled 
troughs, 6 ins. deep, 16 ins. c. to c, no ballast being used. A longitudinal 
timber, 4x8 ins., is laid under each rail, the rails being secured by bolted 
clamps. The bolts are slightly inclined, and pass through wooden insulat- 
ing blocks i^-in. thick, under the stringer, the nuts being under these 
blocks. The insulation is made necessary by the use of track circuits for 
the automatic block signals. The fastenings are placed at intervals of 
16 ins. On each side of each stringer is a deck beam or bulb iron, 20 ins. 
high and 8 ins. wide, placed 9 ins. apart, c. to c, the lower edges of the 
stringers being notched to rest on the flanges of the beams. The thunder- 
ous reverberating sound caused by trains running on plate girder bridges 
or viaducts, with or without solid floors, suggests the desirability of using 
a cushi^n bed of ballast or some other means to absorb the vibrations 
which cause the noise. This is especially important on city viaducts. 

Floors of old rails are used to some extent, particularly on deck bridges. 
On the Chesapeake & Ohio Ry. some plate girder deck bridges have old 
70-lb. rails, 4 ins. high, spaced 6 ins. c. to c, this spacing enabling the rail 
bases to come between the rivet heads on the girders, as shown in Fig. 90. 
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The rails are 10 ft. 5 ins. long for single track (with girders 8 ft. c. to c), 
and 23 ft. 5 ins. for double track. They are held down by an angle iron, V2 
X 6 X 6 ins., along each end of the floor, this being secured by %-in.-bolts, 
12 ins. apart, to the bottom cover plate of the top chord, which is wider 
than the other cover-plates. The vertical flange of this angle iron is up- 
ward and outward, and has a plate % x 12 ins. to retain the ballast and 
prevent the rails from shifting laterally. The floor is covered with bal- 
last, 4 ins. deep under the ties, and the spaces between the rails provide 
for drainage. The floor should be well coated with tar. An angle iron re- 
tains the ballast at each end of the bridge, and a plate covers the space 
between the bridge and the back .wall of the abutment. In some cases the 
floor is of longitudinal troughs, carried on the floor beams. The floor' sys- 
tem is also sometimes so formed as to make a trough for each rail, in 
which any derailed wheels would run, but while this is common in Europe 
it is very rarely seen here. 

Open culverts may often be advantageously replaced by solid banks with 
masonry arches or iron pipes for the waterway, but where an embankment 
cannot be used, for lack of sufBcient: depth, etc., concrete or masonry walls 
should be built to carry a solid floor of short plate girders (which may be 
built from scrap at the shops), old rails, or troughs. The floor should be 
given a good coat of tar before the ballast is laid upon it. The New York 
Central Ry. uses a single row of old 65-lb. rails (laid closely, side by side) 
for a clear span of 8 ft., reinforcing this for a span of 10 ft. by four in- 
verted rails between the others under each track rail, or by old SO-lb. rails 
under tlie ties. For 12-ft. spans, the 80-lb. rails under the ties may be rein- 
forced by three or four inverted rails under each track rail. These floors 
are covered with broken stone ballast, about 15 ins. deep, under the ties. 
For spans of 15 to 30 ft., longitudinal trough floors are used, the troughs 
being built up, of rectangular section, 12 ins. wide and 16 ins. deep. Rolled 
troughs may also bo used for short spans. On some roads the rail floors 
are covered with concrete about 12 ins. thick at the middle and 4 ins. at the 
sides, the ballast being laid upon this. The rails should be held together 
by tie rods at the ends. For crossing irrigation ditches, the Southern Pa- 
cific Ry. uses two 12-in. channel irons under each rail, the channels being 
placed back to back, with riveted channel iron bearing pieces or saddles 
between. The saddles carry creosoted blocks, 4 x 12 ins., 12 ins. long, and 
th'» rails are bolted through these to the saddles. The channels weigh 30 
and 50 lbs. per ft. for spans of 12 and 15 ft., and their ends rest on shoes on 
12 X 12-in. cap sills. It would be much better to use wooden stringers in- 
stead of wooden blocks, so as to give a continuous bearing for derailed 
wheels. Solid floors are specially desirable for short span bridges and for 
carrying fast trains, as they afford many advantages in safety, perma- 
nence, and smooth riding. The first cost is, of course, considerably greater, 
but there is a decided saving in the maintenance work, while the track 
maintenance can be attended to by the regular section gang, instead of by 
a special gang of bridge carpenters. 

A plan adoi>ted on the Richmond, Fredericksburg & Potomac Ry. to pro- 
tect the floors of trestles and culverts from fire is to fasten boards, 2 or 
3 ins. thick and 6 ins. wide, under the ties, closing the spaces between 
them, while similar boards are placed along the ends of the ties, forming 
trou^s which are filled with gravel. The durability of the stringers is not 
affected, and the arrangement is considered preferable to the open floor. 
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Ballasted culverts, Fig. 91, are used on the Southern Pacific Ry. Four piles 
at each end eari*y caps, 12 x 12 Ins., 12 ft. long, upon which is a close floor 
of longitudinal timbers, 10 x 10 ins. and 16 ft. long, with a coping timber 4 
X 6 ins., fastened to each of the outer floor timbers. Ballast is filled in to 
a depth of 9 ins. under the ties, and . the face of the bank is held up by 
planks behind the piles. For culverts having two bents the caps are 13 ft. 
long, with 13 instead of 12 fioor timbers. The Illinois Central Ry. uses 
a similar floor' for trestles, with 14 cypress timbers 10 x 12 ins., the two 
outer timbers having similar timbers bolted on top for copings, using %-in. 
bolts, 42% ins. long, at the caps and midway between the caps. Planks 
2 x/5 ins., 11 ft. 8 ins. long, are spiked to the underside of the floor timbers 
hy %-in. boat spikes, 6 ins. long. The timbers are black and red cypress, 
not creosoted, and last about 12 years in the low swampy country of the 
South. A somewhat similar plan for trestles on the Houston & Texas 
Central Ry. has eight stringers, 7 x 14 ins., 28 ft. long, 12 ins. apart, carry- 
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Fig. 91.— Ballasted Culvert; Southern Pacific Ry. 

ing a floor of transverse planks, 2x6 ins., 14 ft. long, with a timber 4x6 
ins., 28 ft. long, bolted along each side to retain the ballast, which is 
filled in 10 ins. deep under the ties, and filled in over the ties at the middle. 
All the timber is creosoted, and the trestle cost $8.50 per lin. ft., the extra 
cost per floor being about $1 per ft. By this arrangement individual string- 
ers can be renewed more easily than where there is a close floor of string- 
ers. These solid floors have the following advantages: 1. Safety from 
fire; 2, Low cost of maintenance, as practically no repairs are required, 
and the lining and surfacing can be done by the section gangs instead of 
by the bridge gangs; 3, They give an easy riding track, and in case of de- 
railment there is less liability of damage to the structure. 

On some of the long high trestles of the Canadian Pacific Ry. which are 
not likely to be renewed for some years, and which are so located as to 
make reconstruction difficult in case of their destruction by fire, the fioor 
is to be protected from cinders by laying planks across the ties and filling 
in gravel or cinders to a depth of 2^^ or 3 ins. This is a very simple and 
cheap plan, not interfering with the construction or repair of the trestle, 
and should be very effective. 

Bridge Guard Rails. 

Asa general thing there are wooden guard rails about 6x8 ins., 8x8 ins., 
or 10x10 ins., placed outside the track and 10 to 18 ins. from the gage 
«ide of the rail head. These timbers should be boxed out %-ln. to 1^^ ins. 
for the ties, and bolted to every third tie by a %-in. bolt passing through 
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guard, tie and stringer. They are more effective if faced with an angle 
iron on the top comer. Beyond the ends of the bridge the .guard timbers 
should flare out for 50 or 60 ft. on the approaches, so as to catch any wan- 
dering derailed wheels and guide them onto the bridge, and in some cases 
strong snubbing posts set deep in the ground are placed in line with the 
bridge trusses, so that the trucli^ of a derailed car so far off the track as 
to strike the truss would be stripped from the car body before reaching 
the structure. These posts may be of three piles in a cluster, or a 16 x 16 
in. timber, 12 ft. long, with 4 ft. above ground. On wide bridges with long 
ties, extra guard timbers are sometimes placed near the ends of the ties, 
but should not be used as substitutes for the regular guard timbers, which 
latter should be close to the rails. In some cases also there are inside 
guard timbers, with an angle iron on the top comer or laid on the ties and 
bolted through the guard timber, the latter plan forming a path for derailed 
wheels. 

Iron guard rails placed between the track rails are very commonly used, 
either with or without the outer guard timbers, but it is better to use both. 
Thoy are of new or old rails, well spiked and spliced, spaced 7 to 12 ins. 
clear from the track rails, and extended 150 ft. or more on the approach, 
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Fig. 92.— ReralUng Device at Bridges; S., F. & W. Ry. 

being gradually brought together and connected to an old frog point or 
special point, beveled so as not to catch loose chains or brakebeams. The 
possibility of a car being so far off the track that its nearer wheels will 
take the wrong side of the guard rails may be provided for by placing spe- 
cial guard timbers or guard rails just before the point where the inside 
iron guard rails are brought together. These rails would be 30 ft. long, 
8 or 10 ins. from the track rails opposite the point of inside guard rails and 
flaring out to a distance of 4 ft. 8% ins. for the track rails. A piece of rail 
15 ft. long should extend from the inner end of each of these guard rails, 
parallel with and 8 or 10 ins. from the track rails. These outer guard rails 
should be laid on long ties and supported by rail braces. 

The Erie Ry. uses inside guards 7 ins. clear from the track rails, and out- 
side guard timbers 16% ins. from the gage side of the track rail. A rerailing 
device should be placed about 50 to 150 ft. from the bridge, so that if the 
truck Is too far out of line to be saved by this device the car will he 
wrecked on the bank and not on the structure. One of the best of these is 
the well-known Latimer rerailing guard, one form of which, as used on the 
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Savannah, Florida & Western Ry., is shown in Fig. 92. The improved form, 
known as the Childs-Latimer rerailing device, is made by the Morden 
Frog & Crossing Co., of Chicago. The Michigan Central Ry. uses three 
parallel lines of steel rails between the track rails, secured by Bush 
Interlocking bolts, the middle line being bolted through the ties. 
On some roads the inside guard rail is laid on its sides, with the 
base facing the track rail. The bridge floor of the New York, New Haven 
& Hartford Ry., Fig. 93, has ties 11 ft. long for single track and 24 ft. for 
double track, all 8x8 ins., 8 ins. apart (which is too far). The outside 
guard timbers are 6x8 ins., laid flat, and boxed out %-in. over the ties, 
with the Inner edge faced by an angle iron H x 2% x 3 ins. They are lOi/^ 
ins. clear from the track rail, and flare out till they are 12 ft. apart, 70 ft. 
from the bridge, ending 8 ft. beyond the point of the inner guard rails 
where brought together. The inside iron guard rails are 8 ins. clear from 
the track rails. Guard timbers should be bolted to every second, third or 
fourth tie, and if jack stringers are used the guard timbers may be bolted 
through to both tie and stringer. The bolts should be % or %-in. diameter, 
with cast iron washers about % x 3^^ ins. Every third or fourth tie should 
be bolted to the stringers. 

The outer guards may be 12 to 18 ins. from gage side of rail, or 7 to 9 
ft. apart; and the inner guards 7 to 12 ins. from the track rails, or wide 
enough to allow derailed wheels to run between the guard and track rails. 
The sooner a derailed wheel is met and guided the better, and with guard 
timbers more than 8 ft. apart the ivheels have a chance to turn or slue to 
a greater angle and be thus more likely to break or move the guard or to 



Fig. 93.— Bridge Guard Rails; N. Y., N. H. & H. Ry. 

climb over it. The purpose of a wider spacing is claimed to be to provide 
for trucks very far off the track, but these should be provided for by flar- 
ing the timbers out on the approach and using rerailing guards, the track 
being filled in and well tamped with ballast for the full width between 
the flaring timbers. In some cases the outside guards act merely as tie 
spacers, being so far apart that a derailed car would strike the bridge truss 
before the wheels encountered the guard timbers. Inside guard rails are 
less likely to be jumped, as the back of the wheel bears against the rail 
and not the sharp edge of the flange. To avoid the use of heavy guard tim^ 
bors, it has been proposed to lay each rail in an iron trough, or a channel 
iron, about 15 ins. wide, or wide enough to leave about 6 ins. clear between 
each side of the rail head and the side of the channel. 

Trestles should have a similarly strong and safe construction of floor, 
with guards and other safety appliances; and the same applies to all open- 
ings, such as culverts and waterways, though open floors should be avomed 
as far as possible for such small structures. Each one of these openings 
is a source of danger, but the small ones too often have short ties, widely 
spaced, and small useless guard timbers along the ends of the ties. Tres- 
tles with long ties may have jack stringers under the outer guard rails to 
prevent the ties from being tilted up by a derailed truck. On long trestles 
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or deck bridges there should be a plank footwalk along one side or between 
the tracks, or else refuge places should be placed at intervals. 

Elevated Railways. 

The track of elevated railways resembles that on bridges in general, ex- 
cept that it has usually four heavy guard timbers, one on each side of each 
rail, secured to the ties by wooden pins, 10-in. lag screws or iron bolts, 
the nuts of the latter being generally in cup-shaped washers let into the 
wood. These timbers are frequently faced with angle iron on the top inner 
corners, and are heavily reinforced by additional timbers at curves, while 
the inside timber is replaced by an iron guard rail for the low rail on sharp 
curves. The New York elevated railways have 90-lb. rails, witli suspended 
or bridge joints, and have 20 ties per rail, with tie-plates on each tie. The 
track of the Chicago & South Side Elevated Ry., Fig. 94, is a good rep- 
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Half Plan. 
Fig. 94.— Track Construction of the Chicago & South Side Elevated Ry. 

resentative of this class of track. It consists of 90-lb. rails, secured by 
spikes 9-16x5% ins. to hardwood ties 6x8 ins., 8 ft. long, spaced 20 ins., c. 
to c. The ties are fastened to the* top chords of the girders by hook bolts. 
The two guard timbers for each rail are 6 ins. wide and 8 ins. high, the 
inner one being 4^ ins. from the rail, and the outer one on the ends of the 
ties, though it is more common to have them both close to the rail, with a 
clearance of 4 ins. and 9 ins. from the gage side of the rail. Extending 
between the tracks, or in some places on the outer side of the tracks, are 
timbers 6x6 ins. upon which are laid four lines of plank, 2 x 6 ins., form- 
ing a walk for the track men and employees. The outer walks are usually 
provided with a railing of cast-iron standards and gas pipe hand rails. In 
some cases, as on the elevated railways at Kansas City and Hoboken, lies 
are dispensed with, and each line of rail rests on wooden blocks on saddles 
riveted between a pair of iron stringers or girders, placed close together 
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and acting as guard rails. The Kansas City line has 48-f t. pin-connected 
trusses, with top chords composed of two 10-in. channels, 8 ins. apart, with 
bent steel plates riveted between their webs at intervals of IG ins. On 
each plate is an oak block 1% ins. thick, upon which the rail rests, the up- 
per parts of the channels forming the guard rails. These methods give 
less obstruction to light, which is an advantage where the roads are built 
along city streets. It has been proposed to dispense with ties altogether, 
laying the rails on longitudinal timbers on the top chords of the girders, 
with felt packing to reduce noise. 

Road and Street Crossings. 

The avoidance of grade crossings has rarely been a consideration in rail- 
way location in this country, and it is worthy of note that in the St. Louis 
extension of the St. Louis, Keokuk & Northwestern Ry., built in 1894, the 
grade line was laid out on the profile so as to avoid crossings at grade 
wherever possible, some of the roads having their grades slightly changed 
on condition that the railway company would macadamize the roads. In- 
expensive timber or plate girder bridges were used. In too many cases 
railways still run through towns and cities on the street grade, generally 
having their own right of way and merely crossing the streets, but some- 
times running along the middle of a street, and in such cases it is very 
diflacult to keep the track in good condition. In many cities steps have 
been taken to eliminate the grade crossings, the railway being either de- 
pressed and laid in an open cut with retaining walls, and crossed by 
bridges; or raised on a viaduct or bank and crossing the streets by bridges. 
Street grades are very frequently changed at the same time so as not to 
require the tracks to be raised higher than necessary. Such work is often 
very diflicult and almost invariably very expensive, involving a large 
amount of railway and municipal work, and the execution of the work dur- 
ing traflac, which is an unfavorable condition for economy. 

Where the tracks run along or across city streets, an iron guard rail 
is generally placed inside the track rail, and the paving filled in over the 
tics, leaving only a flangeway, which should have a filling piece up to the 
level of the underside of the rail heads. In some cases a line of planking 
is laid along the outside of the rail head. A neat and substantial arrange- 
ment is used by the New York Central Ry. through paved streets. The ties 
are placed 4 ins. deeper than usual, laid upon 6 ins. of gravel ballast, with 
6 ins. of concrete between the ties and extending to the sides of the street. 
Upon each tie are spiked two iron chairs 4 ins. high, with a base of 10% x 
414 Ins., and weighing 21 to 28 lbs. each, for intermediate and joint chairs. 
Upon these are laid the track rails, secured by steel spring clamps of ap- 
proximately semicircular form, which &jre driven on parallel with the rail, 
gripping the rail flange and top of chair. The chair brings the top of the 
rail to the level of the paving blocks. To the inside of the web of each 
rail is bolted a continuous angle bar of special section with a broad flange 
at the top, the built-up section resembling a side-bearing street-rail, the 
depth of flange being the full depth of the rail head, or 1 9-32 ins. for an 
80-lb. rail. The bolts are at intervals of 4 ft. 4^^ ins., and at the rail joints 
only an puter six-bolt splice bar is required, the clamps on the three joint 
chairs gripping the flange of this bar. The track and special rails break 
joint about 18 ins. Over the concrete and ties is a 2-in. layer of fine sand, 
upon which are set the paving blocks, those outside the rail being level 
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with the top of the rail and those inside the rail level with the top of the 
angle bar. The cost is about $13,500 per mile of single tracl£, laid and bal- 
lasted, but exclusive of concrete and paving, which are the city's work. 

Country road crossings are either planked all the way across or have 
planks against the rails, and gravel or cinder filling between. The planks 
are usually 3x8 ins., or 4 x 12 ins., and from 8 to 12 or 16 ft. long, the for- 
mer being for farm crossings and side roads. Five planks 10 ins. wide 
will fill in neatly between the rails, while two others will be laid outside, 
one against each rail. With narrow crossings the planks should, as far 
as possible, be placed so as not to cover up any of the splice bars. If the 
rails are high the planks rest on strips nailed to the ties, of such thick- 
ness as to bring the top of the planking flush with the top of the rail or 
about Vr^n, below it. The ends of the planks are adzed down to a slope 
for about 6 to 12 Ins., so as not to catch loose hanging rods or chains or 
low brakeboams. Spruce planks are often used, but are too soft, and pine 
U much more suitable, even more so than oak as the latter is liable to 
warp. The planks should be spiked by %-in. boat spikes 7 or 8 ins. long, 
as track spikes are too short to get a good hold in the ties and are more 
expensive. The outer planks are butted against the rail heads, but the in- 
ner ones next the rail must leave flangeways about 2% ins. wide. These 
planks may be set back that distance, or their edges may be cut away so 






g'o" '..^..:":::::::'gii^:::^.... 

Plank Crossing. j Gravel Crossing. 

Fig. 95.— Road Crossings. 

as to fit under the rail head, leaving flangeways 2^2 ins. wide and the full 
depth of the rail head. A shallow flange way has the objection of being 
more easily obstructed by stones, etc., but if the space is left open for the 
full depth of the rail horses are liable to get the calks of their shoes caught 
under the rail heads. It is best, therefore, to put in a filler under the rail 
heads. Two plans of road crossings are shown in Fig. 95. 

Where there is heavy traflSc a steel rail is frequently placed as a guard 
rail to form the fiangeway and protect the edges of the planking. If 
placed ur>right, or laid on its side with the base towards the track rail, a 
wooden filler piece should be placed in the lower part of the fiangeway, 
as already noted, and if the rail is laid on its side, with the base of the 
fiange towards the track rail, a plank _ must be cut to shape 
to rest upon it, this plank being secured by long spikes driven through 
the plank and through holes in the rail web into the ties. Another plan 
favored by some roads using iron guard rails at crossings is to place the 
rail (sometimes lighter than the track rail) on its side, resting on a layer 
of gravel and having its head against the web of the track rail. If neces- 
sary th(» guard rail may be secured by horizontal bolts. The ends of iron 
guard rails should be fiared out for about 6 or 8 ins. to a width of 4 ins. 
from the track rail, the end space being filled with gravel, blocking or 
some form of f ootguard. If the planking is only laid against the rails, cross 
timbers may be laid between the ends of the planks, forming a shallow 
box to be filled with ballast and a top dressing of gravel or cinders. A 
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similar plan may be followed where iron guard rails are used. If the 
track is liable to heave, the planks may be removed from farm and unim- 
poitant crossings in the winter, so that they may not be struck by engine 
pilots or snow plows. 

The approaches to the crossing should be properly built and graded, and 
may be carried across the roadway ditches by planks spiked to timbers or 
old ties, resting on the bank and the roadbed, but these timbers are liable 
to rot and easily become loose, making an unsightly crossing. It is gen- 
erally better to carry the ditch through by a box drain about 8 x 10 ins., or 
an iron pipe 8 to 12 ins. diameter, and then to fill in the earth to make a 
properly graded approach. Clay pipe is likely to be broken or displaced 
unless the earth cover over it is pretty thick, while a wooden box drkin is 
likely to break or decay and allow the earth to fall in and block the drain. 
The ends of the pipe or drain may have screens, and the ends of the pipe may 
be laid in small dry walls. These pipes should be of ample capacity, and 
should be cleaned out occasionally. Crossings should always be kept in 
good repair, not only on account of the safety of railway and highway 
traffic, but also because defective and unsightly crossings are a frequent 
cause of public complaint, leading to an ill-feeling against the railway. 

Road Crossing Signals and Gates.— Country road crossings are generally 
protected only by warning signs and cattleguards, though flagmen are 
employed in some cases, and gates and automatic bell or gong signals are 
also sometimes used. For suburban crossings of busy lines, signs and 
gates are very generally used (or flagmen instead of gatemen), and are 
often supplemented by automatic gong signals, having either a large gong 
to warn persons approaching the railway, or a small gong to warn the 
watchman to flag the highway traffic or to close the gates. These audible 
signals are of two classes; in one the train puts in motion a force which 
will ring the gong for a certain time, and in the other the train closes an 
electric circuit, so that the gong continues to ring until the train has passed 
the crossing. The trouble with many such appliances has been their lia- 
bility to fail at certain times, which is especially dangerous in cases where 
this is the only signal, as persons who have once found it inoperative are 
likely to disregard it entirely in future. As an auxiliary to the gateman,. 
however, the automatic audible signal is very valuable. In this connec- 
tion it is pertinent to call attention to the folly of employing cheap and in- 
competent men as flagmen or gatemen at crossings. Such men will not 
and do not attend faithfully to their duties, and many accidents have re- 
sulted from the carelessness of such watchmen. 

In most of these signaling devices the apparatus is set in operation by 
some sort of track instrument, which is struck by the wheels, but in that of 
the American Signal Co., of iBaltimore, which is in somewhat extensive use, 
it is operated from an electric circuit controller, placed on a telegraph pole, 
the controller being free from the shocks and vibrations to which a track 
instrument is subjected. Two opposite rail lengths are insulated, and wires 
from the two rails of the insulated section and the adjoining uninsulated 
rails are led to the box containing the controller and battery, while live 
wires from the controller lead to the gong apparatus at the crossing, the 
current for which is supplied by a second and smaller battery. In the cross- 
ing sij^nal or alarm manufactured by the Pennsylvania Steel Co., of Steel- 
ton, Pa., a Siemen's armature (made of an iron spool wound length- 
wise with copper wire) is arranged to revolve in the magnetic field 
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of permanent horseshoe magnets, each revolution producing two impulses 
of electricity of opposite polarity, or alternating currents. The revolu- 
tions of the armature are produced by a fly-wheel train of gearing, which 
is operated by the recoil of powerful springs, these springs being com- 
pressed by the action of a hinged lever placed alongside the rail and de- 
pressed by every passing wheel. There is no battery, and the entire plant 
is out of operation except during the passage of the train and during the 
revolution of the JSy-wheel by its momentum. The mechanism is placed 
in a box beside the track, 1,200 to 2,000 ft. in advance of the crossing. 

Street crossings at yards and stations, where trains and switch engines 
are constantly moving to and fro, are often protected only by flagmen, 
who signal the drivers of vehicles when to cross. If there are many 
tracks an open refuge place should be provided near the middle, so that 
teams need not wait until the entire crossing is clear. Such crossings, 
however, are extremely dangerous, especially in dark and stormy weather, 
when the drivers cannot see the flagman distinctly, and the flagman*s 
view is obstructed by smoke and steam. Ordinary street crossings have 
usually gates, operated by gatemen or watchmen. In a few cases "port- 
cullis** gates are used, sliding vertically in high frames, but the most common 
form of crossing gate is a light wooden arm, swinging vertically, and piv- 
oted on a post near the curb, the arm being operated by gearing by means 
of a crank handle on the post. The arms or gates on both sides of the 
track are worked together, the connections being usually rods or chains 
led through pipes underground. The arms are counterbalanced by iron 
weights, and may be fitted with targets and lamps. They are sometimes 
a,s much as 55 ft. long, with sidewalk arms 35 ft. long, where the tracks 
oross the street at an angle, but for wide streets it is common to use two 
arms on each side of the track. The sidewalk arms are operated by seg- 
mental racks on the heel of the street arm and sidewalk arm. The gate- 
man usually has a small cabin at the side of the track, but in some cases 
he occupies an elevated cabin at the side of or between the tracks. 

Several roads are now using gates of the above pattern, operated from 
the cabin by compressed air, supplied by a hand pump. The Pneujnatic 
Gate Co.*s gate is operated by one or two strokes of the air pump lever 
for each movement of the gate, and the operating cylinder and meclianism 
are enclosed in the iron posts, these posts being connected by ^-in. pipes. 
A pressure of only 7 lbs. per sq. in. is required, and the arms are locked in 
either position. In the Mills pneumatic gate, a rubber diaphragm in an 
iron case attached to the gate post is used instead of a cylinder and direct 
air. One stroke of the pump by the gateman operates the arm or arms on one 
side of the track, thus requiring two strokes to close both sides of the cross- 
ing, and so reducing the liability to shut in a vehicle by carelessness. 
One diaphragm of each pair closes the gates, and the other opens them, 
motion being transmitted to the mechanism in the opposite gate posts by 
means of a rod, chain and bell cranks in each post, connected by rods un- 
derground. These gates are made by the Pneumatic Gate Co., of Chicago, 
and Bogue & Mills, also of Chicago. 

For street crossings having tracks for horse, cable or electric cars, there 
should be provided some means of automatically stopping or derailing 
the cars if they run past a certain point when the gates are closed, as 
many accidents occur through carelessness or neglect on the part of the 
car drivers, conductors and gatemen. The ordinary rules are that the 



152 TRACK. 

car must be stopped and tbe conductor walk ahead at the croseiog' to see 
it it Is safe, but be may be neglectful or bia view may be obstructed by 
steam, smoke or moving cars. Derails or stop blocks, Interlocked with 
the gates should be used, and with electric railways the current may be 
automatically cut off from the wire for a jhort distance on eacb aide of tbe 
crosBlng. The increased welgbt, speed and momentum of electric cars as 
compared with horse cars, and the numerous accidents and narrow escapes 
at crossings, hare made it evident that tbe crossing of a steam railway 
and an electric railway should be as efficiently protected as a crossing of 
two steam railways, and should be under the same regulations as are now 
required by state laws for the latter. This is specially important in view 
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rig. IW.— Interlocking of Grade CroBnlnE of Steam and Electrli: RallirBTs. 

of the great development of suburban and country lines of electric rail- 
ways, on which cars are run at high speed, being unobstructed by road 
traffic as in city streets, and it is matter of congratulation that in some 
states there has been a check put upon this multiplication of grade cross- 
ings by electric railways, and some over or under crossing Is insisted upon. 
An apiMiratus designed by Mr. Gibbs, of the Chicago, Milwaukee & St, 
Paul Ry., and used at a number of crossings of steam and electric rail- 
ways, has the ordinary Interlocking of signals, but also provides for cut- 
ting off the current and raising stop blocks when the signals are set for 
the steam railway. In Pig. 96, A is the stop block (about 50 ft. from the 
crossing), and B the signal for tbe electric railway. At a suitable distance 
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(500 to 1,000 ft), from the crossing, the trolley wires C C, are brokeo by 
the insertion of a circuit breaker, oi insulatinK block D, and at a point 
about 30 ft. from the crossing, another circuit breaker E Is iDserted. A 
feed wire tor thla Insulated section D E is run to the electric swltcb F 
(in the tower), which is connected to the lever of the Interlocking machine, 
and is supplied with current by means of the wire Q which taps the main 
line feeder H. Thus, by opening or closing tlte switch, current may be cut 
off from or supplied to tlie insulated trolley wire section. The insulated sec- 
tion Is thus terminated a few feet from the crossing; which Insures a "llTe" 
section over the crossing at all times, making it impossible for a careless 
towerman to cut the motive power from a car which may happen to be 
on the crossing when a clear signal Is given for the steam road. The de- 
vices on both roads are interlocked In such a way that before a clear sig- 
nal can be given for the steam road the current must be cut off on the 
electric line approaches, the signal B set at danger and the stop blocks A 
raised. Warning of the approach of an electric car Is given to the tower- 
man by an annunciator consisting of a local battery bell circuit, actuated 



Fig. ST.— Stop Block far Street Kaltway Track at Grade CroislDgB. 

by a relay placed fn the loop of the trolley wire, which is brought into the 
tower. As soon as a car using current passes into the insulated trolley 
wire section, the magnet of the relay Is energized and closes the bell cir- 
cuit, giving the alarm. 

The stop block, Fig. S7, consists of a cast-iron box, set outside of the rail 
and bolted securely to the ties, so that its t(¥ is flush with the street pav- 
ing. In the top of the box and against the rail is an opening 2x4 ins., 
in which is set a wrought iron bar, I. This bar la raised and lowered by 
means of the slotted crank J, connected by a pipe line to the tower. The 
crank has a throw of 4 Ins., the bar In its derailing position projecting this 
distance from the box and over the rail head. The slotted crank has a 
shoulder, and in ItA upper position the square end of tbe bar rests upon 
this shoulder in line with the axis of the arm and crankpin. The bar is 
therefore locked in Its extreme position and the downward thrust of a car 
wheel is taken upon the strong pivot pin without bringing the strain upon 
the pipe line connection. A horizontally sliding plate to act as a derail may 
be used instead of the stop block. 

Track Crossings. 

Track crossings at grade were freely adopted in the early days of railway 
construction, but it Is now generally recognized that every such crossing 
is a point of danger, and causes more or less interference with traffic, and 
more or less increase in maintenance work. There is therefore an increasing 
tendency to eliminate such crossings on busy lines, and enormouB sums of 
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inosey liave been expended la the separation of grades, wbtch expendl- 
turea have been fully warranted by the increased safety and freedom of 
the traffic. At Mantua, near Pblladelpbla, Pa., the four tracks of the New 
Yorl( and Philadelphia divisions connected with the line leading to the 
Broad St. terminal station in such a way that all passenger trains had to 
cross tbe through main tracks at the freight yards, causing numerous de- 
lays, and also causing complication in handling the enormous number of 
freight trains at that point. This has been avoided by lowering the pas- 
senger tracks of the New York Division on a grade of 0.5% until they can 
pass under the yard at 1%, and then rising again by a grade of 1.2% to 
the normal grade. The crossing of trains at juuetions, especially on four- 
track lines, has also been avoided in some cases by carrying one track over 
or under the normal grade. Such improvements not only facilitate the traf- 
fic and ensure safety, but also reduce the expenses for maintaining cross- 
ings, switches, derails, interlocking plant, etc. In the building of new 
railways there should be some legislative restriction as to the right to 
cross existing roads at grade, thereby inlerferlng with the traffic of the 



Fig. OS.— Track Crossing Laid on Ties and Long TJmbere. 

latter and conferring upon it no corresponding benefit The new road 
might well be required to pay the cost of the entire construction of the 
crossing, with signals, interlocking plant, etc., subject to The approval of 
the officers of the existing road; and to pay also the expenses of watch- 
men, signalmen, etc. With such requirements greater care would be taken 
to avoid such crossings, and there are comparatively few cases where 
they could not be economically avoided without much additional expense, 
especially If the constant expense of their operation and maintenance is 
taken Into consideration. The construction of the crossing frogs has al- 
ready been described, and it Is, perhaps, best to rivet them to base plates, 
particularly where they carry heavy traffic, but the riveting must be good 
and substantial work or the rivets will work loose and the frogs wiE clatter. 
The rails and frogs may be supported in either of three ways: (1) By 
ordinary ties placed at such angles as to afford the best support to all the 
rails; (2) Upon long switch ties or timbers; (3) By framed timbers which 
are halved together under the crossing frogs and give a continuous bear- 
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iaj^ to eacli rait. Wher@ ties are used at a. rlglit-angled crossing they are 
uauallj' laid at an angle of about 45°, but tbe arrangemeDt caauot be any- 
tbing but uusightl}-. aud is Inferior to the second plan. The third plan 
Is the most substantial, especially for angles of nearly 90°, and it afforda 
the best resistance to lateral shifting or creeping of the croi^alng. Wlicre 
a main line crosses a minor line at right angles, one track may have a 
longitudinal timber about 6 x 10 Ins, or 10 x 12 Ins., 12 to 14 ft. long, un- 
der each rail, while the other track has ordinary ties. Tie-plates should 
be placed on the longitudinal timbers. 

The Chicago & Eastern Illinois Ry. uses ties and long timbers, 8 x 10 
Ina., spaced li) ins. apait, as shown in Fig,- 98, for crossings of less than 
75°; and uses framed timbers for other angles. The Chicago, Burlington 
& Kassas City Ry. usually employs sawed ties "3x9 Ins., except at right- 
angle crossings, where framed timbers are used, as shown In Pig. 99. The 
East Tennessee, Virginia & Georgia Ry. uses timbers 8 x 10 Ins., of the 
required length, resting on a bed of ballast 18 Ins. deep and properly 
drained, the timbers being placed at such an angle as to cross both tracks 
to tbe best advantage. The Burlington, Cedar Rapids & Northern Ry. 
uses switch ties for crossings at angles up to 80°. On the LoulsTllle, New 



Fig. <K<.— Track Croislng I^id on Framed Tlmbera: C, B. & K. C. Rj. 

All>any & Cliicngo Ry.. timbei's 7x9 Ins., G ins. apart, are used at all 
crossings, except those of over 80°. Under the timbers, the earth and old 
material are dug out and replaced with broken stone or grovel to a depth 
«f <i to 12 ins. on banks, end even deeper in cuts, where the drainage U 
bad: while tile drains are sometimes laid. The New York, New Hat en & 
Hartford Ry. uses framed timbers in all cases. It is very important to 
bave a thoroughly good foundation at tbe crossing, and thera should be 
a plentiful supply of good ballast. At small "know- nothing" or tinprotected 
crossings, where all trains are required to come to an absolute stop before 
reaching the crossing, there is likely to be Increased wear oC the rails, due 
to the frequent stopping and starting of trains, especially If the tracks are 
oa a grade and the engines use sand. The extent of the wear will vary 
with the local conditions of grade, speed, trafflc,'etc. 

All Important crossings should be equipped with interlocking plant for 
homeand distant signals and derailing switches, but local conditions must 
govern the application of these switches, as In some cases they may be 
very dangerous. Every interlocking plant should have both home and dis- 
tant signals. If an enginemao finds the distant signal clear he knows he 
has the right of way over the crossing, but if lie finds It against him ha 
slows down and runs under control, expecting to be stopped by the home 
slgnaL The derailing switch should be not less than 300 ft. from the cross- 
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Ing on level track, while on a double track line there should be a **back- 
up" derail, 150 to 300 ft. beyond the crossing. The home signal may be 
150 to 200 ft. from the crossing, and the distant signal 1,200 to 2,000 ft. 
from the home signal. The location of the signal and derails will depend 
upon the speed of trains, grades, etc., but the distant signal should be so 
far back as to give room for a fast train to be stopped before reaching the 
home signal, while the derail should be just beyond the home signal, but 
so far back that a derailed train will not be likely to reach the crossing. 
The derail may open to a short curved spur ending in a sand bank, so as 
to turn the train away from the crossing. It should be distinctly under- 
stood by all enginemen that the towerman is the man in authority at the 
crossing and can give the right of way to which train he pleases (subject, 
of course, to the general instructions given him), and the engineman has 
simply to look out for the signals and obey them implicitly. 

Crossings of small country lines with little traffic are often left entirely 
unprotected, except by "slow boards" or signs. If near a station there 
may be a gate or horizontal bar swinging around a vertical post, and hav- 
ing a target or lamp on it; one or other of the tracks being always blocked. 
Lifting gates, as used at road crossings, are also used in some cases, being 
so interlocked that only one road can be cleared at a time. One form 
of protection for the crossings of steam and electric railways has 
already been described under the heading of "Road Crossings." A 
simple interlocking system for grade crossings of main lines by smaller 
lines or electric railways, consists in equipping the less important track 
with derailing switches standing normally open, these derails being inter- 
locked with the signals of the main track. In a system of this kind at 
a crossing of the St. Louis, Keokuk & Northwestern Ry. by a small single 
track line, the latter track is fitted with derailing switches, which must 
be held closed by a trainman to allow the train to reach the crossing. 
When a train on either main track reaches a point half a mile ahead of 
the Hall automatic signal governing the block in which the crossing is 
located, it causes an indicator to be displayed at the derailing switches,, 
giving warning of the approach of a train having the right of way. If 
the train on the single track finds that no main track train is approaching 
tlie trainman closes the derailing switch, and thereby sets the main track 
block signals at danger, thus showing that the crossing is occupied. 



CHAPTER 10.— TRACK SIGNS. 

Various warning and marking signs are required along a line of rail- 
way, to indicate distances, danger points, special points, etc., for the guid- 
ance of enginemen, property agents, etc. These signs should be strong 
and durable, simple in design, economical in construction, free from or- 
namental molding or painting, of as few different styles as practi<!able, 
and designed specially with a view to being conspicuous and easily rec- 
ognized. Those which mark boundaries, right-of-way lines, etc., should 
be less conspicuous than those intended for the information of enginemen 
and others. The signs which are for the guidance of enginemen should 
be set at a uniform distance from the track, and at a uniform height above 
the rail, the length of post therefore varying on cuts and banks, but this 
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cannot be universally observed. Mile posts, for Instance, are often 
placed on the right of way, beyond the toe of the bank, instead of on the 
slope. These signs should be on the engineman's side (right-hand side) 
of the track, except wtiere side tracks or buildings interfere. They should 
never be less than 6 ft. clear from the nearest rail, and 8 ft. is a better dis- 
tahce, some roads specifying 6 ft. 6 ins. on embankments and 8 ft. in cuts. 

The signs may be either simple posts, or posts carrying boards of 
various sizes. On many roads posts of different sizes and shapes are used 
for a variety of purposes, and these signs have the advantages of sim- 
plicity and low cost, but they do not allow of as much lettering as is 
sometimes required; besides which they are not conspicuous enough for 
some of the most important signs. Boards or flat signs i»ay be of wood, 
cast iron or sheet iron. Wooden board signs are usually of 1-in. plank, 
and if of large size they should have battens about 1x3 ins. screwed to the 
back. Iron straps or wooden strips may be nailed to the ends of the 
board, but the use of molding strips as a frame is not to be recommended. 
The boards are generally nailed, screwed or bolted to the post, and are 
sometimes let into the post, but this latter practice involves extra work in 
shaping the post. For a large board a strap or brace of wrought iron, V2 x 
1 in., may be used, passing over the back of the post and having its ends 
secured to the ends of the board bj %-in. carriage bolts. Cast-iron plates, 
with raised letters or figures, are quite frequently used, being screwed to 
the posts. Small ones may be %-in. thick, with rim and letters %-in. thick, 
while large ones may be %-in., and 1 in. thick. Iron posts with flat disk 
tops are very liable to be broken and cannot be repaired. A simple, cheap 
and effective sign has targets of heavy sheet iron fastened to wooden posts 
or to posts of old boiler tubes. Scrap material of little value can often be 
utilized to advantage in this way. Stone, in the form of posts or slabs, is 
sometimes used for mile posts, but rarely for any other signs. 

The posts of signs should be set not less than 3 ft. deep in the ground, 
and deeper if the sign is high or the board large. The lower end should be 
coated with pitch or creosote to about 12 ins. above the ground line. The 
top should be cut pointed, slanting or rounded, so as to shed water, and 
sometimes a piece of thin sheet iron is nailed upon the rounded top, but 
this is rarely necessary. Cast-iron caps are objectionable; they serve no 
useful purpose, and are liable to become loose and fall er be knocked off, 
being then often broken, stolen or lost. Broken stone or small field stone' 
piled around the base of the post looks neat, protects the post from burning 
grass, and tends to keep weeds from growing. The edges of square posts 
may be chamfered, but no other decoration or trimming should be at- 
tempted. 

There should be as little lettering as possible, and the letters or figures 
should be large, clear and plain. If much lettering is required, it is a good 
plan to have letters of malleable iron, about %-in. thick, screwed to the 
post, so that an ordinary track laborer can renew and repaint them. Oth- 
erwise a regular painter may have to be detailed to this work. Where a 
word is placed vertically (and this is a poor practice as a rule), it should 
read downwards if the individual letters are upright and upward if they 
are horizontal. Caution boards with long worded warnings in small letters 
are of little practical use. They may serve to meet legal requirements in 
some cases, but nobody will stop to read them. 

As to color, plain black letters and figures on a white ground is the most 
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common practice and is most conspicuous, but sometimes tlie lettering is 
wliite, on a blaclt or blue ground. Two colors are usually sufficient for 
ordinary signs, but in some cases a third color is desirable for the oacKs 
of posts and signs which have only one running face, so that the backs 
may be less conspicuous and not mistaken for signs. Red and green (with 
white lettering) should be used for stop and slow signs, respectively. 
White is in general the most striking color, and should be liberally used 
for signs. It is also the best color for signal posts, as the brown and dull 
ochre colors sometimes used for such posts, are less distinct, and tend to 
^'kiir* the bright colors of the signal blades. The signs and posts should be 
kept in repair and frequently painted, so as to be easily distinguishable. 
On the Atchison, Topeka & Santa Fe Ry., all posts are painted with 
brown mineral paint below the setting line; this line is usually a narrow 
l)lack strip, but is a white strip on yard limit and section posts, which have 
white faces narrower than the width of the posts. All posts and signs are 
painted mineral brown above the setting line, except where letters or fig- 
ures are to be marked, in which case the face is white, with black border 
and lettering. The Chicago, Burlington & Quincy Ry. uses mineral red 
for the posts, except that mile and section posts are white. The distance 
figures on the mile posts are placed sideways, reading upward, which is 
an awkward arrangement. Where boards are on the posts they are white, 
with black block letters. The posts are 7%x6% ins., and 12 ft. long, set 
about 3 ft. in the ground. Brown is not so much used on eastern as on 
western roads. 

The signs used vary on different roads, but some of the principal ones 
are noted below. Besides these there are corner posts and monuments 
for right of way and property lines; signs for city, township, county and 
state boundaries; curve elevation posts; gate boards, "Shut this Gate,'* on 
farm crossing gates; caution signs, "Keep off the Track," at bridges and in 
cities, where people are likely to trespass; train caution signs, "Derailing 
Switch in this Siding," at the headblocks of sidings where such derails 
are provided; and miscellaneous temporary or movable signs, such as 
"Clean Ashpans Here," "Dump Ashes Here," etc. Signs for caution to 
persons or direction to enginemen, etc., may be board signs similar to that 
of the station sign of the Northern Pacific Ry., Fig. 119, but without the 
molding. On the Pennsylvania Lines is used a sign reading "Caution, 
•Keep off the Track,*' at crossings or other places in cities and towns where 
persons are likely to trespass on the track. This has a %-in. board, 34 x 
17 ins., with corners chamfered 4 ins., secured by two bolts to the top of 
a post 4x4 ins., 9 ft. long, set 3 ft. in the ground, and having the edges 
chamfered. There is a frame of % x 1^-in. strips, and on the back are 
two vertical cleats, % x 4 ins. The post and board are black, lettered in 
white; "Caution" being in 3-in. letters, and the other words ("Track," on 
a line by itself) in 2^-in. letters. 

Boundary Posts.— The Atchison, Topeka & Santa Fe Ry. marks its cross- 
ings of state lines by the form of sign shown in Fig. 100. It is of oak, set 
facing the track at a distance of 13 ft. from the nearest rail. The post is 
set 5 ft. in the ground. County lines may be marked by square posts like 
mile posts, set edgeways to the track, and township lines may be marked 
by round posts with faces flattened for the lettering, as in Fig. 101, which 
is that of the Pennsylvania Lines. City limits may be indicated by wooden 
or iron target signs. 
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Bridge Signs.— Bridges, trestles and large openings are usuallj^ num- 
bered, for convenience of reference in regard to repair, etc. The number- 
ing, liowever, should include every opening and waterway, however small. 
Where it is desired to introduce this latter plan without changing the 
original numbers for the larger openings, or where additional openings are 
to be provided, fractional numbers may be used for the intermediate or ad- 
ditional openings. The structures or openings may be numbered from di- 
visional points or by miles and letters, as 250A, 250B, etc.; indicating the 
first and second bridges beyond milepost 250. The numbers may be on . 
iron plates, about 15^/4 x 10^ ins., or on wooden boards; the signs being 
attached to the portals of a through bridge, or to a post or %-in. iron rod, 
4 ft. €} ins. long, on the abutments of a deck bridge or a trestle. A flat post, 
like a "Whistle" post, is sometimes used, being placed on the bank or 
spiked to the side of a tie; while in other cases a wooden block of trian- 
gular section is spiked on top of the end of a tie, having the number 
marked on the inclined face towards the abutment. The Atchison, Topeka 
& Santa Fe Ry. uses for pile and trestle bridges a plank 2 x 12 ins., 4 ft, 
long, spiked to the side of a tie, while for Howe truss bridges it uses a 
plate of %-in. boiler iron, 10x30 ins., with four %-in. holes. The plank 
is painted brown, with a white patch having black edge and letters; the 
plate is black, with a white patch or panel and black figures. 

Clearance Posts.— These are to indicate the nearest point at which the 
end of a car on the turnout may stand without fouling cars on the main 
track, this point being where the inner rails of the two tracks are 7 ft. 
apart in the clear. They are usually square oak stakes, about 4x4 ins., 
3 to 4 ft. long, with 1 to 2 ft. above ground, or the top 4 ins. above the top 
of the rails. The clearance post of the Baltimore & Ohio Ry. is shown in 
Fig. 102. They are usually placed between the tracks, and as they are 
liable to be stumbled over by switchmen and yardmen they should be 
made clearly distinguishable, being painted white, with a flat or rounded 
black top. The top is sometimes painted red, but ^this is not good prac- 
tice. The Canadian Pacific Ry. uses a tall post with a black cross arm 
having two white disks, and places this sign on the turnout side of the 
track. 

Crossing Signs (Highway).— These signs are erected at grade 'crossings 
to warn people on the highway to look out for trains. In some states 
the style and lettering are specified by law. Thus in Massachusetts and 
Vermont the sign must be placed across the road at such an elevation 
as not to interfere with the traffic, and the words "Look Out for the En- 
gine" must be painted on it in letters at least 12 ins. high. The New York 
law requires boards to be placed across the road, elevated so as not to ob- 
struct travel but to be easily seen by travelers, and on each side must be 
painted "Railroad Crossing; Look Out for the Cars" in capital letters, 
each at least 9 ins. high and of suitable width. Whether above or at the 
side of the road the sign should be so placed as to be conspicuously visi- 
ble to persons approaching the track, but at the same time clear of such 
bulky traflac as wagon loads of hay, etc. A gong or bell, or other auto- 
matic signal, may be attached to a post at the crossing, as already noted. 
The sign should be large and distinct, though some roads use small 
boards or small cast-iron signs with inconspicuous lettering. The Penn- 
sylvania Ry. uses large oval boards, on posts, with white letters on a 
black ground. The Maine Central Ry. uses a 1%-in. board, 7 ft. 8 ins. long 
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and 12 ins. wide, let into the slotted top of a post 18 ft. long, set 4 ft. into 
the ground. The post is 10 x 10 ins. for 6 ft. from the bottom, and then 
diminishes to 8 x 8 ins. at the top, which is fitted with a cast-iron cap. The 
board is secured by two bolts. The post and board are painted white, and 
the board has a 3-16-in. black border stripe ^-in. from the edge. The cap- 
ital letters are 1% ins. and the smaller letters 5^ ins. high. Three very 
common forms consist of a post carrying one horizontal board, two boards 
crossed at an angle of 45° to form an X, or four boards framed together 
in diamond form. The crossing signs of the Baltimore & Ohio Ry. and the 
Lake Shore & Michigan Southern Ry. are shown in Figs. 103 and 104, the 
former having a square post, and the latter having a post built up of 
planks. The words ^'Warning" or "Danger** or "Look Out for the Locomo- 
tive" may be lettered on the post, and should invariably read downward 
if the letters are vertical, and upward if the letters are horizontal or side- 
ways. The letters on an 8-in. post may be 6 ins. high. The post should be of 
oak or cedar, and the boards of 1^ to 2- in. pine, 12 to 20 ins. wide and 6 
to 8 ft. long, lettered on both sides. These signs should be placed 10 or 15 
ft. from the nearest rail. 

Crossing Signs (Railway).— These are put up to warn enginemen that 
thej^ are approaching a railway grade crossing. The Atchison, Topeka & 
Santa Fe Hy. uses a high post carrying two boards forming an X, facing 
the train and lettered "Railway Crossing," while on the post is lettered the 
distance to the crossing, "2,600 Feet." The Chicago, Burlington & Quincy 
Ry. sign is a board, 2x6 ft., lettered "R. R. Crossing, ^^ Mile," this board 
being on a post 7% x 5^ ins., 12 ft. long. In some cases a "stop" sign is 
put up near the crossing, there being then a mile (or half-mile) sign read- 
ing "Railway Crossing, One Mile," and then at 200 ft. from the crossing is 
a board sign reading "Stop; Railway Crossing, 200 Feet." Where the 
crossing has an interlocking plant the "stop" sign is not needed, but the mile 
sign may also have lettered upon it "Look Out for Signals," as in Fig. 
105, which is the sign used by the Southern Pacific Ry. in connection with 
the interlocking system only. (See also Slow and Stop Signs). 

Curve Signs.— On lines (or divisions) with numerous curves it is a good 
plan to number each curve, and this is very convenient in directing track- 
men and' others (especially new men) to any piece of work or any point 
where repairs are needed. For this purpose the Erie Ry. uses a small 
white board sign on a stake, close to the ground. This road also puts curve 
elevation stakes at the point of tangent and point of spiral curve, these 
stakes resembling clearance posts, and the latter having the elevation 
marked upon them. The Buffalo, Rochester & Pittsburg Ry. has all its 
curves marked by small signboards, 12 x 18 ins., attached to the telegraph 
poles, showing the number of the curve and the degree of curvature in 
each case. With one of these signs at each end of the curve an engine- 
man can read it before reaching the curve, in whichever direction the 
train is running. The curves are numbered so that the roadmaster may 
be able to designate each one where he finds defects in the elevation, aline- 
ment or surfacing, as he rides over the road. In case of an accident, also, 
any particular place between mile posts can be designated in making re- 
ports. The numbering also facilitates the understanding of orders to 
slow down at certain curves. The degree of curve is marked on the sign 
so that the section men may be able to preserve the proper superelevation 
when they surface the track or test the curves with the level boards or 
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track levels, and maj also be able to carve tbe rails to the proper middle 
ordinate when putting In new tails for repairs. It is convenient, too, for 
englnemen to be lamiliar with the degrees oC curvature, so that on fast 
runs they may handle the air brakes so as to control the speed properly In 
approaching curves and running round them. The Atchison, Topeka & 
Santa Fe Ry. uses a poat 3x3 Ins., 3 ft 4 Ins. long, set 2 ft in the ground 
and lettered on both aides. It Is set on the right-hand aide of the track In 
tlie direction in which the mile numbers run, being placed opposite the be* 
ginning of the curve and 2 ft. from the rail, with the lettered sides facing 
the trains. This is shown in Fig. 106. The curve elevation post of the 




Pennsylrnnla Lines West of Pittsburg, Fig. 107, Is set 6 ft. from tbe rail, 
and is white, wltb black letters, the lower part being painted with coal tar. 
Drawbridge Signs.— The Southern Pacific Ry. uses three signs each "way 
from the bridge, all the signs t>eing 3-in. oval boards, 48 x 36 Ins., let into 
the face of the top of an 8 x 8-in. post 18 ft. long, set 4 ft. in the ground. The 
board is secured by three bolts with Bat button heads, and has a band of 
hoop Iron 1^ x 2'^ ins. around the edge. The first sign Is lettered "One Mile 
to Drawbridge;" the next "1,000 ft. to Drawbridge;" tbe third, 
"All Trains Must Come to a Full Stop Before Crossing Drawbridge," this 
being lettered around the board, with "Stop" In larger letters in the middle. 
A similar arrangement is used for railway crossings. 
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Flanger Signs.— These are placed to indicate to the men in charge of 
snow plows and Gangers where to raise the flanging blades to clear 
switches, etc. The Northern Pacific Ry. uses a black board, 12 x 24 ins.^ 
1% ins. thick, let flush into a white post, 6x6 ins., with the top 8 ft. from 
the rail. The board is not lettered, as these signs are, of course, only for 
temporary use, but the black board is very conspicuous against a back- 
ground of snow. The post has the top cut sloping from the board, and haa 
its comers chamfered. This sign is placed 8 ft. from the track, on the 
right-hand side, and 50 ft. in advance of the obstruction. 

Junction Signs.— The Atchison, Topeka & Santa Fe Ry. puts up signa 
2,600 ft. from junctions, these being identical in style with its railway 
crossing signs above described, but lettered **Railroad Junction." 

Mile Posts.— These are most commonly timber posts, about 10 x 10 ins., 
8 ft. long, set 3 ft. 6 ins. in the ground. The top may be beveled off in a 
low pyramidal shape, rounded and covered with tin, or flat and covered 
with a cast-iron cap. The mile post of the Baltimore & Ohio Ry., Fig. 108, 
is an example of this style. These coverings and caps, however, are better 
avoided, as well as ornamentation or cutting of the post, except, perhaps, 
the chamfering of the edges. The post is set either with one side or one 
edge towards the track, and may have the distance from (and the name or 
Initial of) one or both of the terminal points painted on opposite sides. In 
some cases smaller posts are used with boards nailed to them, while where 
cheapness is specially desirable small board signs may be nailed to the 
telegraph poles. The Northern Pacific Ry. uses a 10-in. post of barked 
cedar, set on the north side of the track, 8 ft. from the rail. As shown by 
Fig. 109, there are two boards, 2 x 12 x 16 ins., let into the post, meeting 
at an angle of 60°, and having the names of the terminals of the division 
marked upon them, with the distances therefrom. The boards are secured 
by 20-penny nails. The post (above and below ground) and board are 
painted white, with black letters 3% ins. high and %-in. thick, and black 
figures % x 5 ins., with a margin of at least 1 in. The Atchison, Topeka & 
Santa Fe Ry. uses a plate of %-in. boiler iron, 10 x 18 ins., secured to the 
telegraph pole nearest to the exact distance by means of two lag screws 
% X 3 ins., in %-in. holes. These plates face the track, and are painted 
white, with black figures and border. On a few roads cast-iron posts are 
used, but these are rare. 

Stone mile posts are used by several railways. The Boston & Albany 
Ry. has square granite posts, Fig. 110, with two sides dressed down 3 ft. 
from the top, and pene-hammered. The cost, with one letter and three fig- 
ures cut on each dressed side, is about $5 per post. The Lake Shore & 
Michigan Southern Ry. uses larger stone posts, as shown in Fig. 111. 
The Maine Central Ry. uses a rough dressed stone slab, 12 ft long, 20 ins. 
wide and 8 ins. thick, set 4 ft. in the ground, and having 30 ins. at the 
top dressed smooth for lettering. The unusual height is on account of the 
heavy snows in winter. The dressed faces are painted with three coatft 
of white lead, with black lettering and a 5-16-in. black stripe. The post is 
lettered on both sides, thus: "249 Miles to Vanceboro" on one side, and 
**2 Miles to Portland" on the other. The New York, Pennsylvania & Ohio 
Ry. uses flat stone slabs, with the letters cut into them. The slabs are set 
edgewise to the track and are painted white, with the letters and lower 
part black. Similar slabs, but of smaller size and less height, are used for 
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half-mile and quarter-mile marks, but the use of such intermediate posts 
is not common in this country. 

Premium Signs.— On roads having the track inspection and premium 
system, with annual awards for condition of track, a board sign (resem- 
bling a station name sign) Is sometimes placed on the best section. A 
black board with "Premium Section" in gilt or yellow letters is a con- 
spicuous sign for this purpose and may be erected on the section house or 
on posts at the section house or at a station on the section. There is no 
doubt that the men feel proud of such a trophy, and will work hard to 
prevent another section gang from winning it away from them. 

Property Post.— The marking of property lines or right of way boun- 
daries should be done very carefully, and permanent monuments should 
be established. The Baltimore & Ohio Ry. uses a piece of rail 3 ft. 3 ins. 
long, with the web split for about 6 ins., and the head and base bent out 
to form an inverted T, as shown in Fig. 112. The top projects about 6 
ins. above the ground. The Lake Shore & Michigan Southern Ry. use» 
one of the best monuments that has come to the writer's notice for 
marking land comers, etc. As shown in Fig. 113, it is a cast-iron post, 
2 ft. ins. high, with the section of a cross, and having a 
top cap 2 ins. square and a circular base 8 ins. diameter. In the center of 
tho cap is a %-in. hole, %-in. deep. All comers or angles in the boundaries 
of station grounds, etc, should be marked by posts, and if these can- 
not be set at the comers they should be set in the lines running thereto 
and have the distance plainly painted on the side facing the corner to be 
marked. These posts may be 8 ft. long, rough below ground, and 5 ins. 
square for the 3 ft. above ground. 

Section Posts.— These mark the limits of track sections, and should be 
smaller and less conspicuous than signs to be observed by trainmen. The 
Chicago, Burlington & Quincy Ry. uses a post 7^x5% ins., having the 
top painted. It is painted mineral red, with a white patch at the top and 
a black figure. On the Pennsylvania Lines West of Pittsburg, an oval iron 
sign, IOV2 X 20% Ins., is used, being secured by two bolts to the top of a 
post 41^ ins. square. Fig. 114. The plate has two panels sunk %-in., with 
raised figures flush with the surface of the plate. The panels are white; 
figures and face of post, black; post and back of casting, white; it is set 
7 ft. from the rail. The Southern Pacific Ry. uses a post, 8x8 ins., 8 ft. 
long, set with one edge to the track, and also uses iron signs of the style 
shown id Fig. 115, having a target of old sheet iron, 10 ins. deep, bent 
to form two faces 10 x 12 ins. at right angles to each other, one of these 
facing the track. At its corner the target is fastened to the top of 
an old boiler tube by three rivets. The Northern Pacific Ry. uses a 1-ln. 
board, 24 x 13 ins., with a frame % x 2 ins., and nailed to a post 6x4 ins., 
7 ft. long, set 3 ft. in the ground. The board is painted white and has the 
word "Section" with the numbers of the two sections underneath in black 
letters and figures 3% ins. high and %-in. broad. One of the simplest signs 
is a white board, 8 x 18 ins., on a post, with the numbers of the sections in 
black, but the Atchison, Topeka & Santa Fe Ry. dispenses with the board 
and uses only an oak post 2x6 ins., 5 ft. long, set edgeways to the track, 
6 ft. from the rail, with the section numbers painted on opposite sides. 
The post is brown, with a white top having a black border and lettered 
"Sec. 123" and "Sec. 124," the letters reading downward. The post has a 
rounded top. 
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Sidetrack Limit Sl^.— On long Bidetracka, for use by two trains, a square 
post like a mile post, but without figures, is placed to mark the middle o( 
the sidetrack, for the guidance of englnemen. 

Slow and Stop Slgus.— These are used at the approaches to track cross- 
ings at grade, drawbridges, etc., and are usually painted green and red, 
respectively, and lettered in white. They are usually either flat posts, 
about 3 X 10 ins. or S x 12 Ins., or large boards on posts. Sometimes the 




boards are only about 4 ft, above the ground, but a greater height Is prefer- 
able. On the Pennsylvania Lines West of Pittsburg, these signs are made 
consistently to conform to the standard positions of signals. Thus, one has 
"Slow" in white letters on an inclined green arm; and the other (Fig. 116) 
has "Stop" in white letters on a horizontal red arm. The arms are 3 ft, 
long and 8 Ins. wide, with 6-in. letters, and are nailed to posts, the arms 
pointing to the right of the track. The posts cany switch lamps with green 
or red glasses. These signs are used where all trains must be tinder control, 
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or come to a stop, the "Slow" sign being set 2,000 ft. from the danger point, 
while track crossings have tile "Stop" signs at a distance of 300 ft. In each 
direction. Where only freight trains are required to be under control, a 
post 3x10 ins. is used, 6 ft. high aboye ground, painted green, with 
"F. S." In 8-in. white letters. The Southern Pacific Ry. puts up the signs 
at 1 mile and 1.000 ft. from track crossings and bridges. Bach of these 
Bigna (lettered "Slow" or "Stop") Is an oval board 3C x 27 his., 3 ins. thick, 
let flush Into the top of a post 6x6 Ins., 14 ft. long, set 3 ft 6 Ins. In the 
ground. The board has an iron band li x 2^4 Ins. around its edge, and la 
secured to the post by two bolts, while a horizontal triangular cleat Is 
nailed on each side to the post and back of the board. The "Slow" board 




of the Atchison,Topeka & Santa Fe By. is shown In Fig. 117. and the "Stop" 
post of the Baltimore & Ohio Ry. In Fig. 118. The Southern Pacific Ry. 
also puts near the crossing or bridge a sign with the words "All Trains 
Must Come to a Full Stop Before Crossing Railroad Track" (or "Draw- 
bridge"), the word "Stop" being In large letters. So much lettering, how- 
ever, la undesirable, unless to meet legal requirements. 

Station Signs.— On some roads a sign Is placed one mile from each sta- 
doD. being Visually an oval or rectangular board, painted white, with "One 
Uilc to Station" or "Bussell, One Mile," lettered In black. WhlsUe posts 



166 



TRACK. 



are also usually placed half a mile from the station, directing the engine- 
man to whistle for the station. These signs should be placed a mile and 
half a mile, respectively, from the outer switch of the station yard, or 
from the yard limits. The Chicago, Burlington & Quincy Ry. has a post 
IV2 X 5 ins., with a cross-piece of the same size, 3 ft. long, lettered "Sta. % 
Mile." A common style is tliat of the Northern Pacific Ry., Fig. 119. The 
board is 10 x 10 ins., 1-in. thick, with a frame 1x3 ins., and a 1-in. molding 
strip. This is carried on a post 6x6 ins., 12 ft. long, set 4 ft. in the 
ground, and placed 10 ft. from the rail. The post and board are white^ 
with black letters, frame and molding. The letters and figures are 5 ins. 
high, 1% ins. thick, with a 2-in. margin, and 3^/^ ins. between lines. The 
Atchison, Topeka & Santa Fe Ry. uses an oak post, 3 x 10 ins., 11 ft. long,, 
set 5 ft. 2 ins. in the ground, and bearing the word "Station." 
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Station Name Boards.— These should be large, boldly lettered and con- 
spicuously placed. No advertising signs should be placed near them, and 
no advertising signs of similar style should be allowed. They are fre- 
quently placed so that at night (or even by day) they cannot be seen from 
the cars, as for instance, when they are placed on the eaves of the plat- 
form roof. They should be set back from the track, and have lamps spe- 
cially placed to illuminate them, while it is also a good plan to have glass 
name slips in the windows of the agent's oflSce, waiting room, etc. The 
sign should be not less than 18 ins. wide, the length varying with the 
name to be painted on it. The distances to the terminals or divisional 
points may be painted on each end of the board, before and after the name. 
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Fig. 120 shows the station sign of the Atchison, Topeka & Santa Fe Ry., 
east of Denver, and where there is no station building the sign is bolted 
to two posts, 6x6 ins., with chamfered edges, the posts being 15 ft. long, 
and set 4 ft. in the ground. At stations this sign is attached to the side 
of the building facing the track, with the bottom 8 ft. above the platform 
wherever practicable. The iron panel strips are %-in. shorter than the 
distance between top and bottom boards, and placed so that their ends are 
3-16-in. from these boards. The board is 12 ins. wide and %-in. thick, with 
frame boards 1% x 2^ ins. The station sign of the Maine Central Ry. is 
made up of two. thicknesses of %-in. pine boards, the back board 25 ins. 
wide at the middle and 19% ins. at the ends, and the face board slightly 
smaller. The boards are put together with four screws, and have their 
edges beveled or chamfered. The face of the board is painted black and 
sanded ; the letters are white, with gilt edging, and over the corner screws 
are 1^-in. gilt caps. There are also some flourishes in gray, but these 
might well be omitted. For the convenience of passengers it is an excel- 
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Fig. 120.— Station Name <Board; A., T. ft S. F. Ry. 

lent plan to malj:e the name of the station in large clear letters of white 
stones, shells, flowers, etc., on a turfed strip or a leveled surface of cin- 
ders just beyond the platforms. 

Water Station Signs.— At stations having water tanks for the engines, 
the words "Water Tanli** may be painted on the one-mile station sign, 
while for tanks between stations a special board sign with "Water Tank, 
One Mile" (or "Water Station"), may be put up. The Chicago, Burlington 
& Quincy Ry. uses an upright sign, 2x3 ft, "Water, % Mile," set on the 
standard size of post, but oval boards are more common. The end of a 
track tank nearest the approaching train is usually marked by a large iron 
disk, with a target, painted green, mounted on an iron rod, which also 
carries a green switch lamp at night. This is to indicate to firemen when 
to lower the tender scoop, a similar signal being placed about 100 ft. from 
the leaving end of the tank to warn the flredian to raise the scoop if he 
bas not already fllled his tank. 

Whistle and Ring Signs.— These are usually set V4-mile on each side of 
the road crossings and l^-mile or 1 mile from stations, placed on the en- 
gineman's side of the track; or on the right hand side on single track and 
left hand side on double track. They may be flat posts, 10 x 3 ins. or 10 x 
4 ins., with the top cut to a point or rounded, and the comers sometimes 
chamfered. The post is set with its edge to the track. The post of the 
Baltimore & Ohio Ry., Fig. 121, is of this style. Square posts, 8x8 ins., are 
also used. The length is from 8 to 12 ft., with 5 to 8 ft. above ground, 
the higher ones being used where deep snows occur. The posts are 
usually white, with a large black R or W (or both) 6^ ins. high, the 
sides and back being sometimes painted light blue, so as not to be con- 
spicuous. In some cases the face is cobalt blue with white letters, 
or brown with a white panel and black letters. The Maine 



168 TRACK. 

Central Ry. uses a %-in. iron plate of diamond form, 28 x 21 
Ins., let 4 ins. into a 6 x 6 in. cedar post, whose top is 4 ft. 6 ins. above the 
ground, and is covered with a cap. The bottom of the plate is secured by 
four i/2-in. bolts, the upper ones 7% ins. and the lower ones 7^ ins. long. 
The post is painted black to a height of 2 ft. above ground and thence 
white. The plate is given two coats of red lead and four coats of white 
lead, and is lettered "Whistle Here" In English vermilion. On the Buffalo 
line of the Lehigh Valley Ry. a simple and neat sign is used, consisting 
of a diamond shaped piece of sheet iron, with its lower comer riveted to 
the top of a rod which is driven into a wooden plug in the iron pipe which 
forms the post. The pipe and target are painted black, with a white R or 
W. A somewhat similar arrangement is that used by the Southern Pacific 
Ry. for road crossing whistle signs, Fig. 122. It is painted white, with 
black letters, and the back is coated with some cheap paint. The X on 
this sign is to indicate that it is a crossing sign, and some roads put "S. 
W." on the station whistle posts. The Northern Pacific Ry. has a post 
10 X 12 ins., 12 ft. long, set 4 ft. in the ground, having the top rounded 
and the edges chamfered 1 in. all round from 8 ins. above the ground. 
The post is painted white for 9 ft. from the bottom, then black, with a 
white W 9 ins. high., its top being 12 ins. from the top of the post. For 
a post 10 or 12 ins. wide, the letters should be about 9 ins. high and 
8 ins. wide, with lines 1% ins. thick, plain black letters should be used. 
"Whistle and Ring*' signs (lettered W. R.) are used at places where it 
is necessary to give warning to track and bridge men of the approach 
of trains; these should be 1,000 ft. distant from the point to be warned. 

Yard Limit Signs.— These denote the limits covered by the yard gangs, 
and to which switching engines work. All trains (except those* of the first 
class) are usually required to stop at them before entering the yard, un- 
less the track is plainly seen to be clear (see chapter on "Yards"). Some- 
times a flat post about 3 x 12 ins. is used, painted brown or dark red, and 
having a white patch or panel lettered "Yard Limit" in black. The Chi- 
cago, Burlington & Qulncy Ry. uses a board 24 x 38 Ins.. as its standard 
post with the name of the station: "Aurora; Yard Limit." On the Penn- 
sylvania Lines West of Pittsburg, is used an oval cast-iron sign, 33^ x 20 
Ins., 4 ft. 6 ins. above the ties; it is painted green, with white letters 2% 
ins. high. The Atchison, Topeka & Santa Fe Ry. uses a post similar to its 
station post. It is painted brown with a white panel having a black 
border and "Yard Limit" lettered downward from the top in horizontal 
letters. The Maine Central Ry. sign is a 2%-in. plank, 14 ins. wide and 8 
ft. long, with the bottom bolted to a post or sleeper. The lower part is red 
and the upper part white, with black letters and a black stripe. The 
Southern Pacific Ry. has a post 6x6 ins. carrying a board 27 x 42 ins.; 
lettered "Yard Limit" in black letters 6 ins. high. 
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CHAPTER 11.— TANKS AND OTHER TRACK ACCESSORIES. 

Tanks and Water Columns. 

The construction, erection and maintenance of these structures fre- 
quently come more or less under the charge of the track department, and 
may, therefore, be given brief mention here. The most common form of 
water tank is of wood, with vertical staves, bound by iron bands, and 
supported on a masonry tower or upon columns of wood or iron. A very 
general size of tank is about 16 ft. high and 24 ft. diameter, the capacity 
being 50,000 gallons. Iron tanks are not extensively used in»this country. 
Where engines take water directly from the tank, a horizontal pipe from 
the side or center of the bottom of the tank leads to a hinged spout which 
may be let down to lead the water from the pipe to the tender manhole. 
This spout sometimes has a loose vertical end of pipe, or has a piece of 
rubber or leather hose attached to the end which falls into the manhole 
and prevents splashing. The spout is counterweigh'ted to stand vertically, 
being usually pulled down by a chain which is within reach of the fireman 
when standing on the tender. The valve in the pipe leading to the spout 
is operated either by a chain or lever within reach of the fireman, or by 
a hand wheel on a stand near the ground. The pipe and spout should be 
of ample capacity, so as to fill the tender tank as quickly as possible, and 
the discharge will be facilitated if the tank is elevated as much as possi- 
ble above the engine. A float in the tank connected with a ball sliding on 
a staff on top of the tank or with a pointer moving on a vertical graduated 
scale fixed to the side of the tank shows the level of the water. 

Many old water stations have too small a discharge, so that fast trains 
are delayed unnecessarily while taking water. Where this is recognized, 
considerable improvement has been effected. The Chicago & Northwestern 
Ry. puts its tanks at least 20 ft. above the track, and uses 12-in. cast-iron 
pipe to connect with the 10-in. standpipe or water column. By this means 
a discharge of 4,000 gallons per minute is obtained. Provision must be 
made against leakage, or in winter there may be a pile of ice across the 
rail which may perhaps cause a derailment. 

The supply pipe leading up the tower to the tank is usually boxed in and 
protected from the weather. If a steam pump is near at hand a steam pipe 
may be led into the chamber enclosing the pipes, or otherwise a stove 
may be placed therein.' During extremely cold weather the section fore- 
man is often called upon (through the roadmaster) to furnish a man to 
look after the water station. 

The tank may be supplied by a steam pump of suitable capacity, or by a 
pump driven by a wind engine. An automatic arrangement has also been 
introduced by the Automatic Water Tank Co., of New York, by which 
pumps are dispensed with. In the well is placed a closed iron tank of the 
same capacity as the ordinary elevated tank, and from this a suction pipe 
extends to the water, while steam and water pipes extend up to the surface 
of the ground and have hinged connections to reach to the tender. The 
steam pipe is coupled up to a pipe on the engine, and when steam is turned 
on it starts the flow of water. A tender tank, of 2,800 gallons capacity, 



may be fllled iu aljout three minutes, and the elevated tank <for nse la 
emergency) will be antomatlcally refilled. 
The quality o£ tbe water supply of a railway Is a very importaat matter, 
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Fig. 124.— Waler Tank for SupplyLng LocomotlTee. 

affecting tIip life of tlie lioilers juiil the- steaming capacity of tbe engines, 
and in consequence of a bad local water supply the Long Island Ry. snp- 
plieB tbe tanks, etc., at Long Island City, from wells 10 miles distant by 
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means of a pipe lEne of lO-ln. and 8^^-io. pipe, and a pumping engine of 
2,000,000 gallons daily capacity, as de8cril)ed in "EnRlneering Npws," New 
York, Feb. 20. 1896. A plan fi>r chemical pDriflcation, introduced by the We- 
Fu-Gu Co.,couslsts In using two tanks,tbe bottom of one being level with the 
top of the other. The water is first pumped to the upper tank, passing through 
« chamber containing a suitable portion of a chemical and ia then stirred 
mechanically for 15 or 20 minutes. After Bettling thlB tankful of water 
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passes to tbe lower or storage tank, ready for the engines, and the upper 
tank is again filled. The cost, of course, depends largely upon the char- 
acter of the water to be treated. 

Where it is not convenient to run the engines to the tank, or where en- 
gines on several different tracks have to be supplied, two tanks may be 
erected and i>(innected by a h'lrizontal pipe crossing the tracks, this pipe 
having a suitable hinged spout and valve over each track. The common 

12 
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practice, however, is to use water columns or stand-pipes, placed beside 
and between the tracks, each having a horizontal swinging pipe arm at 
the top, the columns being supplied from the tank by a pipe which should 
be not less than 8 ins. diameter. The arm should swing automatically 
back to position parallel with the track. In some columns the swinging 
arm can be depressed so that its end enters the tender manhole, no leather 
hose being used on the pipe. The shocks due to the sudden shutting off of 
the water at these columns may be avoided by the use of a valve operated 
by the fireman on the tender by means of a hand screw on the end of the 
spout, so that the valve cannot be closed suddenly. Fig. 124 shows a stand- 
ard tank for watering engines direct. The tank used by the Lake Shore 
& Michigan Southern Ry. for feeding water columns is on a braced wood- 
en tower 30 ft. high, the center part being enclosed by a 12-in. brick wall 
to form a chamber for the 8-in. pipe which conveys the water to the 
column. The arrangement of the water column is shown in Fig. 125. 

The priijcipal makes of water columns are the Sheffield, Dodge, Poage, 
Mansfield and Smith, the first of which (made by the Sheffield Car Co., ot 
Three Rivers, Mich.) is shown in Fig. 126. The spout of the Sheflfteld stand- 
pipe is movable in a perpendicular plane, this movement being obtained by 
a rubber joint. The weight of the spout is carried on a wrought-iron 
hinge, which plainly shows by its pivot in the center of the joint, and the 
rubber is vulcanized to a special point which has been found by experi- 
ment to resist both cold and atmospheric influences. The mouth of the 
spout is of copper or brass, with a nose piece preventing the spout from 
catching in the manhole of the tender, when depressed for the purpose 
of taking water, in case the engine should be accidentally started. By 
the raising of the spout wlien the engine has ceased taking water all drip 
is retained within the pipe and carried to the pit, where it automatically 
drains aAvay. The pipe is supported by a high bell casting. A gravity 
lock is provided so that when the pipe is rotated to a position parallel to 
the tracks it automatically locks itself in place, a dog dropping into a 
slot so that the pipe cannot be blown about by the wind, nor can the pipe 
be operated by unauthorized persons until the lock or latch is released 
from its fastenings by lifting from the notch which holds it. It is also 
arranged that by means of a link this latch may be locked by the use of 
an ordinary switch lock, so that the pipe cannot be released until this lock 
is opened by a switch key. The drain pipe is so arranged that there is no 
drainage of water until the pipe is rotated to a position parallel to the track, 
thus avoiding all wastage of water except that contained in the pipe it- 
self at the time of shutting off the flow. The valve ordinarily used is a 
globe valve, shut against the pressure of water by a quick opening screw, 
operated by a hand wheel; in case of severe pressure a straightway valve 
is furnished, and as a further precaution a spring relief valve may be pro- 
vided. This valve is of two forms, the first being a simple valve con- 
trolled by a spring, the other being automatically regulated by the pi*es- 
sure of water in the main so as to open and close more slowly with in- 
creased pressure, this being desirable where the pipe is adapted to city 
mains, upon which there are at different times quite sharp changes of 
pressure. In place of this relief valve an air cushion, for absorbing the 
shock due to water hammer in case the valve is closed too fast, may be 
furnished, this being in some cases preferable to either a spring or the 
automatic hydraulic relief valve. The valves of these pipes are made in- 
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terchangeable and fastened in place by flanges and bolts so that any one 
of them can be removed at any time without altering the position of the 
pipe. 

The pipe is furnished in four sizes, 6, 7, 8 and 10 ins. diameter. The 
No. 1 pipe is the automatic style, so called, which is operated from the 
tender by the fireman. The cut shows clearly the method of operation. 
The spout, bell support, counterweight, rubber joint and dm in valve, also 
the automatic locking device, are the same as in the plain pipe hereto- 
fore described, except that the latter is operated by a lever from the tender 
instead of from the ground, although it can also be released from the 
ground if desired. The rod operating this is shown having a universal 
coupling made above the rubber joint. The valve is operated by the pres- 
sure of water in the main, this operation being obtained by means of a hy- 
draulic cylinder located over the valve, the area of the piston being very 
considerably larger than that of the valve, and the ingress and egress of 
water for the hydraulic cylindc v l>eing controlled by a slide valve; the 
exhaust is controlled by a small st<ip-cock which can be opened or closed 
to any degree required, so as to secure slow closing of the valve when 
this is important. The slide valve is operated, as will be seen, by a lever 
on the end of the spout by means of a rod and elbow joint. 

The method of operating the valve by the pressure of water in the main 
is a leading feature of these pipes, and by this means ample power is 
always attained, and the opening and closing of the valve is entirely out 
of the control of the fireman, that is as to speed, it being set to open and 
close as may be found best by the man in charge of water service. Ample 
means are provided for the taking up of lost motion wherever any wear 
may occur. 

Pumps.— The water supply may be delivered to the tanks by pumps 
driven by wind, gas or steam. The Halladay windmills, made by the U. S. 
Wind Engine & Pump Co., of Batavia, 111., have wheels 8 to 30 ft. diameter, 
running at 54 to 26 revolutions per minute. The pumps have cylinders 2 to 
10 Ins. diameter, with a stroke of 3^^ to 24 ins., the capacity per stroke be- 
ing as follows: 



Cylinder, 
ins. 

2 x4 
2%x5 

3 x6 



Delivery 
per stroke, 
gallons. 
.052 
.102 
.178 



3%x7 284 



Delivery 
Cylinder, per stroke, 
ins. gallons. 
4x 8 422 

5 X 10 835 

6 X 15 1.814 

10 X 24 8.040 



With double-acting pumps the delivery will, of course, be doubled. The 
diameter of the pipes should be half that of the pump cylinders, or rathei 
larger for double-acting pumps and long pipes. The capacity of some 
standard sizes of Knowles stdam pumps for this class of work is as 



follows 
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Track Tanks. 

Wliere express engines make long runs without stopping, means must 
be provided for supplying the tender with water, and for this purpose track 
tanks are used, being shallow tanks laid upon the ties, between the rails, 
while water "scoops'* are fitted to the tenders. This arrangement was in- 
vented in England by Mr. J. Ramsbottom, in 1861. A vertical pipe with 
its upper end terminn ting in an elbow is placed in the tender tank, and its 
lower end extends through the bottom of the tank down nearly to the 
track, being fitted with an adjustable hinged "scoop," which is lowered 
about 3 ins. when the engine is passing over the tank, the speed of the en- 
gine forcing the water up the pipe into the tender. Water can be taken at 
a speed of 45 miles per hour. The scoop is operated by the fireman by 
means of a lever. These tanks are supplied by direct pumping or from or- 
dinary elevated water tanks, the arrangement to be adopted depending 
upon the location of the station. 

The track tanks put in by the Michigan Central Ry. on its Canada South- 
ern Division, in 1893, are shown in Fig. 127. They are about 1,400 ft. long, of 
3-16-in. steel, with a half-round 1%-in. stiiTening bar along the upper edges. 
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Fig. 127.— Track Tanks; Michigan Central Ry. 



and an angle iron l%xl%x3-16 ins. to support themon the ties, which are 8x8 
Ins., 8 ft. long, boxed out to fit the bottom of the tank. The half-round and 
angle irons break joints with each other and with the tank plates, and are 
butt-jointed. The plate rivets are %-in. diameter and %-in. long; the others 
are %-in. diameter; 1^-ins. long for the bars and %-in. long for the angle 
irons. Water is supplied by a pipe entering at the most convenient point 
through a box riveted to the bottom of the tank, from which it flows 
through a 5-in. orifice into the tank. Branch pipes to admit steam to pre- 
vent freezing in winter are placed about 40 ft. apart along the entire length 
of the tank, and the construction of the %-in. brass nozzle is such as to 
throw the jet of steam downward. 

With very cold weather, however, steam jets are not sufficient to pre- 
vent the formation of ice, and on the Chicago, Milwaukee & St. Paul Ry. 
a circulating system has been introduced. At the mid length of the tank 
a 5-iu. pipe enters the bottom, and forms the suction pipe of a steam pump. 
From the pump the water is forced into an 8-in. return pipe, into which 
is led a 1-in. steam pipe from the boiler. From the end of the return pipe 
two 3-in. pipes are laid parallel with and leading to each end of the tank, 
the water being discharged behind the inclined iron apron which raises 
the scoop in leaving the tank if the fireman has not raised it in time. The 
pipes are all laid in square boxes of 2-in. plank. This combination of 
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heating and circulation has proved successful at temperatures of 20° below 
zero. 

The Baltimore & Ohio Ry., in 1890, adopted a very fast schedule between 
Philadelphia and Baltimore (1 hour and 47 minutes for 92 miles, with 
heavy trains), and two track tanks were put in, dividing the distance into 
three parts of about 30 miles each. The work has been described as fol- 
lows by Mr. Andrews, of the Baltimore & Ohio Ry.: 

The first work to be done was preparing the track at points where the 
tanks were to be placed. The troughs being 1,200 ft. long, it was neces- 
sary that the track for that distance be level, running off easily at each 
end to regular grade. This work was done by the regular track force. At 
Station No. 1 to get this level, it was necessary to raise at one end, 
the lower end being 17 ins. lower than the other. This required a 
double track through truss bridge of 115-ft. span, to be raised 17 ins. 
Station No. 2 was placed on a fill, where the grades formed -a dip 
of about 4 ft., the grades being about 10.56 ft. to the mile, or 
0.2%. The grade having been leveled, the hewed ties were replaced with 
sawed ties of white oak, 8x9 ins. These were boxed 1% x 19 ins., at the 
middle, to form a seat for the troughs. The troughs were of 3-16-in. steel 
sheets, 15 ft. long. They were 6 ins. deep, 19 ins. wide, with an angle iron 
P/^xl^ ins., riveted to each side, V/2 ins. from the bottom. These rest 
directly upon the top of the ties and the troughs are fastened to the ties 
bj' ordinary track spikes, the heads of which catch on the angle iron. This 
method of fastening allows the troughs to expand or contract. The troughs 
are fastened firmly at the centers, so that they will be stationary at that 
point, allowing for expansion at the ends. The troughs were made hi 30- 
ft. sections in the sliop. In laying them each joint was red-leaded, and 
cold riveted with 7-10-in. rivets, 20 to the joint. At each end is placed an 
inclined plane, with a total length of 13 ft. 8 ins.; the inner end of this is 
riveted to the bottom of the trougl* and the outer end fastened to the tim- 
ber by means of rail spikes driven on the edge of the plate, with heads of 
spikes resting thereon, thus allowing for expansion of the trough. The ob- 
ject of this plane is to force the scoop on the tender of the locomotive up 
into position should the fireman fail to raise it, thus preventing any dam- 
age to either the scoop or trough. 

At Station No. 1 it was necessary to construct a dam 6 ft. high and about 
75 ft. wide across the stream at that point. From this the water is drawn 
through a 6-in. cast-iron pipe a distance of 600 ft. by means of a steam 
pump,' and forced into a tank of 40,000 gallons capacity, placed 28 ft. above 
the track. At Station No. 2 the supply is received from a mill race about 
600 ft. from the pump house. From this the water flows by gravity to a 
filtering well at the pump house and from this it is forced by a steam 
pump into a tank of 30,000 gallons capacity, 28 ft. above the track. These 
tanks are circular, with hexagonal roofs, covered with slate. The staves 
and bottom are of 3-in. white pine, the whole bound with 11 hoops of iron 
S-16 X 4 ins. These tanks are always kept full, and frotai them the water 
is delivered to the track troughs in the following manner: An 8-in. cast- 
iron pipe is connected to the elevated tanks, and run to a point at or near 
the pump, where it is reduced to 6 ins. At this point is placed a 6-in. gate 
valve. The supply pipe, running direct to the trough, branches off to three 
points by means of tees, reduced at the point of leaving the valve to Wi 
Ins. Two of the branches are connected to the troughs at points 200 ft. 
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from the ends, and the third is connected to the center of the trough. At 
the points of connection of the water-pipe to the trough there is built a pit 
the full width of the track, about 3 ft. wide and 3 ft. 6 ins. deep, with the 
side and end walls of masonry; the top is covered with 2-in. plank, and the 
bottom drained to one side. Into these pits the pipe is run, and it is con- 
nected to the trough by means of a 3i^-in. pipe flange, nipple and metal 
expansion joint. These expansion joints have been very satisfactory. 
Some Eastern roads have used a rubber hose in place of an expansion 
joint. At this point is placed a 3%-in. globe valve for use in emptying the 
troughs for cleaning or repairing. 

One of the most important questions to be dealt with in the use of these 
tanks,is that of keeping them free from ice during cold weather. To do this 
a 2V^-in. pipe is connected to the steam dome on the boiler in the pumping 
station, whence it is carried to the center of the tracks on double track, 
or to the ends of the ties on single track. There the pipe is reduced to 
2 ins., and run to a point 5 ft from the end of the trough. On this pipe 
at intervals of 45 ft. is placed a cross, from which a 1-in. pipe is carried 
to the troughs. This connection is made with a nipple of extra strong pipe, 
cut 3 ins. long, tapped out at one end and plugged with a %-in. hole in- 
clined downward. Immediately back of this nipple is placed a 1-in. check 
valve to prevent the back flow of water when steam is turned off. The 
2-in. pipe in the center is drained from both ends with a drain cock placed 
at the lowest point. To prevent breakage through expansion or contrac- 
tion, expansion joints were placed at intervals of 200 ft. All steam pipe 
should be boxed in and packed with mineral wool or covered with magnesia 
or asbestos pipe covering, to reduce the condensation. The pressure of 
steam necessary to prevent freezing in the coldest weather was found to 
be about 80 lbs. During the warm months, when steam is needed for 
pumping only, an upright boiler of 25 HP. is used. During cold months, 
when it is necessary to have live steam constantly in the troughs, an old 
locomotive boiler of about 80 HP. is used at eacli station. Eacli is, of 
course, connected to both its boilera. At these, as well as at all other 
water stations on the Philadelphia Division, a No. 9 Blake pump is used, 
with a capacity of 260 gallons per minute. 

At the end of a trough nearest the approaching .train is placed a signal 
similar to a high switch stand. This is to notify enginemen and flremen 
where to lower the scoop. At 100 ft. from the far end is placed a similar 
signal, at which point the fireman is supposed to raise the scoop, pijovid- 
iug he has not filled liis tank before reaching that point. As already men- 
tioned, a 6-in.* valve was placed in connection with the supply pipe at or 
near the pump house. Over these valves is built a small valve house, 
^'ith its floor about on a level with the track. After an engine has taken 
water these valves are opened and water is allowed to run into the trough 
for from four to six minutes. When these tanks were first put in use 
there was considerable complaint that the troughs were often not more 
than two-thirds full. On investigation it was found that freight trains 
running over the trough had thrown out considerable water by the cur- 
rent of air caused by the passage of the cars. The pumpmen were there- 
fore instructed to inspect the troughs five minutes before schedule time 
of trains; to see that they were properly filled; and to remain in the valve 
liouse from that time until after the train passed. The cost, complete, of 
J he tanks was as follows: 
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No. 1. No. 2. 

Preparing roadbed $1,094 $2,767 

Labor (placing trough, running pipe, etc.) 2,135 1,549 

Trough (including all shop work) 4,159 4,159 

Hauling 61 30 

Material (including ties, pipe fitting, pipe) 2,939 3,030 

Total $10,388 $11,535 

Labor includes all labor in the field except grading. Included in the 
above cost for No. 1 is the running of about 75 ft. of 8-in. cast-iron pipe 
and placing two stand-pipes for the use of freight engines. Included in the 
cost for No. 2 is the running of 6(X) ft. of 8-in. cast-iron pipe and the plac- 
ing of two stand-pipes for use of freight engines. The following is the cost 
of operating each station per month: 

Two pumpers. $45 each $90.00 

Coal, per month, 15 tons (average) 22.50 

Ordinary repairs 20.00 

Total $132.50 

Coaling Stations. 

Coal may be loaded onto the engine tenders in various ways, according 
to the location, the topography, the number of engines to be supplied, and 
the ideas of the oflScers in charge of the establishment of these stations, 
but in any case the structures, apparatus and traclis are usually more or 
less under the care of the track department. In putting in any new plant 
for this purpose it should be borne in mind that the coal should be handled 
as little as possible and given as little of a direct drop as possible, so as to 
avoid breakage of the coal and the expenses due to rehandling. 

The coal may be delivered into the tender by either one of four princi- 
pal methods: 1, by hand shoveling from a coal stage; 2, by buckets handled 
by a crane on the ground or on a coaling stage; 3, by dump cars running 
on a coaling stage alongside the track; or, 4, by elevated chutes. These 
general plans admit of various combinations and modifications. The coal 
may be shoveled from gondola cars or dropped from hopper bottom cars " 
onto the storage space on the ground or at the back of the coaling plat- 
form, and then either shoveled directly into the tender, or into buckets 
or cars which are wheeled to the crane or to the dumping track on the 
edge of the platform. For an important station the coal is usually stored 
in piles or bins and removed as required to the loading tracks by various 
forms of mechanical conveyors. On elevated or suburban lines using tank 
engines with small bunkers, a drop-bottom bucket is sometimes used, 
swung on the end of an arm operated by power; the bucket is not opened 
until it is right over the bunker, so as to avoid dust and waste. 

The coaling station of the Pittsburg, Cincinnati, Chicago & St Louis Ry., 
at Chicago, has a coaling' stage or trestle 130 ft. long, with IG ft. of straight 
track for unloading. The dump cars, which are of 5,000 lbs. capacity, are 
5 ft. long, 8 ft. 10 ins. wide and 2 ft. 4 ins. deep, the back being over the 
inner wheels aud the front projecting over the edge of the trestle. The 
body Is pivoted over iho sill nearest the edge of the trestle, and is 
held by a hook or latch at each end, while a rod under the body operates 
an iron apron which is lowered automatically as the car tips. This di- 
rects the coal properly into the tender, and avoids the use of fixed chutes 
or aprons on the platform. The cars are run from the loading place to an 
elevator at one end of the platform (on which they are weighed automati- 
cally while ascending), then pushed by hand to the point where they are to 
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^e ilischarged. an'l iLen onto another elevator 
to the groTind, where a, down-grade track carri 
loadlDg place. 

Where coaling chntes are used, they may be on a bridge over several 
tracks or in the side of a trestle parallel with a single coaling track. In 
soTQe cases small cars are wheeled by hand from tbe coal pile and dumped 
&t the chutes, but the better and more common plao is to have bins or 
coal pockets behind the chutes. These pockets may be filled directly Irom 
coal cars run into the coaling trestle (up an approach grade of 5 or 6%), 
but at large stations they are usually filled from the storage piles or bins 
by tubs running on a cableway or by a conveyor consisting of an endless 
chain with blades or scrapers running in a trough. Transverse troughs 
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fitted with gates control the discharge into the various pocliets. These 
pockets may have a capacity of 3 to 5 tons each, and should be charged 
with different quantities so as to deliver any desired quantity to the engine. 
In rig. 128 Is shown the construction of a coaling station fitted with the 
Burnett & Clifton chiites,a number of which have been erected by Williams 
& White, of Moiine, 111. The floor of the pocket is covered with No. 12 sheet 
steel and is at an angle of about 35° with the horizontal for bituminous coaL 
while anthracite will slide on a somewhat fiatter angle. The door which 
retains the coal In the pocket is of oak, and is latched or uiilatched by the 
movement of the apron. This apron, which may be of wood or iron, serves 
to direct the stream of coal Into the middle of the tender, and when not 
in use swings up to a vertical position, covering the door of the chute. 
The apron is pulled down by the fireman by means of a chain, and is bal- 
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anced by arms which extend to the rear and carry an tron balance whose 
weight slightly eiceede that oC the chute, so ae to return It automatically 
to position when all the coal has mn out. Thla avoids the use of chains 
and pulleys for counterwelghta. In the construction ol a system of pock- 
etB. strength, durability and reliability most be carefully looked after. 
The rough handling, and the dirt and dust are Ukply to onnse any compli- 
cated mechanism to g^t out of order, but it la neceisary to have the open- 
ing and closing effected easily and quickly. 

The most common arrangement for handling the ashes from engines Is 
yards where the ashpans are cleaned la to run the engine over a brick- 
lined pit, dump the ashes, and then ahovel them up onto the ground and 
then Into cars to be hauled away. In some cases small cars or buckets 
run on a narrow gage track In the pit, and are handled by a crane, the 
cars receiving the ashes as they drop from the engine. The shoveling of 
ashes Is unpleasant and expensive work, and should be reduced as much 
as possible. This may be eCfected if the engine track Is raised so th^t the 
ashes will be dumped on the ground level, or if the cinder car track can 
be depressed so that the floor of the pit will be somewhat higher than the 
sides of the cars. In either case the ashes will merely have to be shoveled 
to the side Instead of being lifted. One side of such a pit can be left open 
and the floor Inclined, bo that the ashes can be shoveled readily into the 



Fig. ]i29.— Ashpit; IllluoiB Central Ry. 

car; or Iron chutes may be provided, down which the cinders will fall di- 
rect from the engine to the car, a water Jet being used to wash down the 
heavier parts, while the water jet will often move the ashes quicker and 
cheaper than shoveling. Conveyors may also be used where space is lim- 
ited and the ashes from a large number of engines have to be handled, 
A long and comprehensive report on this subject Is given in the report of 
the 1894 meeting of the American Association of Railway Superintendents 
of Bridges and Buildings. 

With narrow pits the rails may rest on wooden stringers on the side 
walls. With wider pits they ma^ be carried on wooden or Iron stringers 
resting on Iron columns or brick piers. Two 15-ln. I-beams, under cnch 
rail, bolted together and connected by tie-rods, make ft substautial sup- 
port for the track, the sp^n being about 15 to 20 ft. The rails may be at- 
tached by bolts, or keyed in iron chairs; while oak packing blocks between 
the beams and their supports make the track somewhat elastic, and ena- 
ble the level to be adjusted. The Ironwork, brick walls (of narrow pits) 
and piers, and wooden stringers, should be protected from contact with 
hot ashes by sheet-iron coverings. 
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The pit at the shops of the Illinois Central Ry. at Bumside, 111., Fig. 129, 
is 80 ft. long. It has the outer rail carried on a 12 x 16-in. oak timber on 
the side wall, protected by a 12-in. iron channel with asbestos packing; 
and the inner rail is carried on a line of 12-in. I-beams supported by cast- 
iron pedestals 10 ft. apart. These beams are bolted through to the 
timbers by 1^-in. wrought iron rods, with 4^^-in. wrought iron sleeves. 
The floor is of 4-in. firebrick and has an oak fender 8 x 13 ins. The 
pit is 3 ft. 5^ ins. deep below rail base, and its floor is 2 ft. 4^^ ins. 
above the base of rail of the depressed cinder track. A line of metal 
pipe is laid on each side of the pit and provided with cocks to supply 
water for cooling the cinders and washing the pit. The Chica- 
go, Milwaukee & St. Paul Ry. uses a single line of I-beams 
resting on cast-iron yokes or pedestals about 3 ft. 8 ins. high, set 15 ins. 
in the ground, the lower part of the two pedestals being connected by a 
transverse web of inverted T section 12 ins. deep. The pedestals are 6 ins. 
square, 20 ins. on the bottom. These yokes are 8 ft. 10 ins. apart, c. to c, 
and the I-beam stringers are connected over each yoke by a tie-rod with 
lV2-in. gaspipe spacing sleeve. The pit is 62 ft. long, 14 ft. wide, 3 ft. 3 ins. 
deep below base of rail on one side, and 3 ft. 5 ins. on the other, with a 
drain on the lower side. An open-side pit on the Chicago & Northwestern 
Ry. has one rail carried on the edge of the side wall and the other on a sin- 
gle line of 15-in. I-beams, resting on iron posts 2 ft. high and 6 ft. 8 ins. 
apart, c. to c. At each support is a transverse 12i^-in. I-beam, with one end 
riveted to the 15-in. beam, and the other end built into the side wall, 
which is 18 ins. thick on the top and 24 ins. on the bottom. The pit is 40 
ft. long, with a flagged floor 14 ft. 6 ins. wide from the wall to the edge of 
the platform. Alongside the platform (and below it) is the ash track, de- 
pressed below grade so as to bring the cars at convenient level for shov- 
eling. Shallow pits, 16 to 20 ins. deep, with rails on longitudinals, and 
having an iron lining for the bottom and sides, are sometimes used, par- 
ticularly on elevated railways. 

Turntables and- Transfer-Tables. 

Wooden turntables with deep trusses, or with heavy beams having the 
ends supported by guy rods from a gallows frame or framed tower at the 
center of the table, are still in use, but few such tables are now built. They 
are rarely more than 50 ft. long, and 'of 50 tons capacity; some have the 
ends supported on wheels, while others swing entirely on the central bear- 
ing. Modem turntables usually have flsh-bellied iron deck girders, either 
cast or built up; but through girders are occasionally used, and if a deep 
girder is required for a shallow pit a half -through arrangement may be 
used. These tables are often designed for engine and tender loads of 120 
to 175 tons, and require to be turned with reasonable ease by one or two 
men bearing against levers at each end, tl^ough gearing operated by crank 
handles is sometimes employed. 

Turntables are of two general types: 1. Those which have a center bearing 
and a rim bearing of wheels running on a circular track at the circumfer- 
ence of the pit; 2, Those which swing entirely from the center. In the for- 
mer case, coned wheels or rollers under each end are used for the rim 
bearing, running on a circular track of T-rails or flat rails on the masonry 
of the pit wall. In the latter case, one of the best arrangements has a 
fixed central pedestal, with the weight of the table borne by a cap bearing. 
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level with the deck, while vertical guide rollers bearing against the base 
of the pedestal serve to steady the table. A 66-ft. turntable of this kind, 
with a capacity of 120 tons, has four cast-iron girders, each pair coupled 
together at the deeper ends by heavy forged bars, forming two fish-belly 
girders 4 ft deep at the middle. The weight is supported by 16 small 
conical steel rollers in the cap bearing, and guide rollers are also provided, 
as noted above. A table of this kind will tip and lock in line and surface 
to receive the load, unlock when the engine is completely on the table, 
balance to a horizontal plane with the load, tip and lock for the locomotive 
to run ofif, and then unlock and return to a horizontal position. All new 
turntables should be made long enough and strong enough to take the 
largest and heaviest engines on the road; and should be well braced and 
balanced to swing true, easily and steadily. The bearings, wheels and 
tracks should be carefully looked after, more especially in roundhouse 
tables, as any failure of such a table may tie up all the engines in the 
stalls. 

The pit may have a dished bottom, paved with brick, and having the 
circular track carried by wooden blocks, but the more common plan is to 
have a flat bottom and to form the masonry of the wall in a step or bench 
at the bottom to carry the circular track. The masonry should be well 
built, and the pivot foundations and track bearings kept true and sub- 
stantial. Proper drainage should be provided, and the pit kept free from 
weeds and refuse. It is usually open, but sometimes covered by a circu- 
lar platform carried by the turntable; this is not a good plan, however, as 
the pit is more likely to be damp and dirty if thus covered. An English 
55-ft. deck plate girder turntable, with curved top chords, lias a pit 4 ft. 
C ins. deep (below the rail), and only 12 ft. diameter. Each end of each 
girder has a coned wheel running on a circular surface track, and the table 
swings on the cap bearing in the top of the pedestal. A comprehensive 
article on railway turntables was published in "Engineering News," New 
York, in March. 1897. 

A transfer table, connecting a series of parallel tracks, runs on a straight 
track in a pit at right angles to these tracks, and is supported on several 
pairs of wheels running on T-rails, spiked to short blocks or ties, the rails 
being usually 10 to 12 ft. apart. A 70-ft. transfer table of 70 tons capacity 
on the Union Pacific Ry. has nine sets of 36-in. wheels with flat chilled 
treads. Each pair of wheels is carried between a pair of I-beams forming 
one of the transverse girders of the table. These beams extend beyond the 
table and carry the wheel bearings on top, so as to keep the pit as shallow 
as possible. The entire framework is thus suspended from the 18 bear- 
ings. If i)ower oiiiiipment is used, some of the transverse girders are made 
sufficiently long to carry a platform for the operating machinery, which 
is enclosed in a house for the operator. In the table above mentioned, 
the nine wheels on one side are attached to a single shaft (made in sections 
connected by couplings) and this is driven by gearing by an electric motor 
of 15 HP. (220 volts), or in some tables a 25 HP. motor is used. A trolley 
line supplies the current from the power house. This table, with a travel 
of 300 ft. will run at 90 ft. per minute with full load, or 250 ft. per minute 
with light load, the speed being controlled by a friction brake. The full 
power is not required for moving the table, but for hauling cars on and off 
the table by means of a capstan, the speed of the hauling attachment be- 
ing 90 ft. per minute. Steam power is sometimes used. 
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At the shops of the lUiuois Central Ry. at Burnside, 111., there is a 
transfer table 80 ft. wide running in a pit 426 ft. long, having five tracks 
17 ft. T^ ins. c. to c. The depth is 13 ins. from base of track rail to head 
of pit track rail. The walls are of Portland cement concrete 16 ins. thick, 
with a natural cement concrete base widening out to 3 ft. wide, and 
capped by a yellow pine timber 8 x 16 ins., laid flat, and secured by bolts 
having anchor plates in the concrete. The height from base of wall to top 
of timber is 5 ft. The table proper consists of an iron frame mounted on 
trucks and carrying the flooring and operator's cabin. It is operated by a 
Gibbs' electric motor, current being taken from an overhead trolley wire. 

Track Scales. 

The pits for ^rack scales should have side walls of concrete, brick or 
stone, built on a foundation of piling or concrete, and should be well 
drained. The piling should be cut off below ground and covered with a 
concrete floor, 24 to 36 ins. thick, graded and guttered for drainage. Rub- 
ble masonry walls are not to be recommended. In some cases piles are 
driven along the sides of the pit and capped with timbers which form the 
curb or coping, while sheathing planks are placed behind the piles to form 
the sides of the pit. Similar piles also support the stringers for the dead 
rails. The straight track across the pit has the rails supported by stringers 
so that cars running on this track do not bring the scales into action. 
The weighing track is gantleted with the straight track, its rails being 
about 10 or 12 ins. from the siding rails. A rail length of straight track 
extends from the weigh track on each side of the scale table, and then 
another rail length connects the weigh track with the straight sidetrack. 
The scale tables are usually 30, 36 or 42 ft. long, with a capacity of 60, 80 
or even 100 tons. With the growth of the system of making up freight 
trains by the actual loaded weight of cars, a greater number of track 
scales will be needed. 

Bridge Tell-Tales or Ticklers. 

On nearly every railway there are many low overhead bridges which are 
a constant source of danger to freight train brakemen, whose duties call 
them on top of the cars to set the hand brakes. The increasing use of 
power brakes on freight trains is gradually diminishing the necessity for 
such work, and low bridges are in some cases being raised, but in the 
meantime the warnings against these dangers must be provided. The New 
Hampshire laws of 1893 require a minimum clear headway of 21 ft. from 
the rail for all new bridges, and a maximum height for freight cars of 14 
ft. from rail to top of running board. Where low bridges are carried over 
the railway, men on the cars must be warned to lie down, but sometimes 
as at shallow cuts, with a headway of perhaps only 15 ft., there is not 
room for a man even to crouch on top of a box car of maximum 
height (such as a furniture car), and if he is not warned in time to reach 
the end of the car and step down between the cars he is almost certain to 
be killed or injured. This is specially the case with men who are not 
familiar with the road, but even those who are thus familiar cannot al- 
ways judge of the position of the train at night or during a storm. 

A tell-tale or "tickler" is used to give warning of the approach to an over- 
head bridge with less than 18 ft. clear headway, and one of these is usu- 
ally placed on each side of the bridge, about 150 ft. from it, so that the 
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men will have time to stoop or lie down. The apparatus usually consists 
of a gallows frame with single or double post, having a row of ropetf, 
leather thongs or flat tempered steel ribbons, about 30 ins. long, hung from 
the cross arm over the track, and reaching 3 to 6 ins. below the level of 
the lowest part of the bridge. When ropes get wet or frozen they will 
strike quite severe blows, and in this respect the leather thongs or straps 
are better, but, unfortunately the brakemen have a propensity for cutting 
off the thongs for personal use. They also have a propensity for showing 
their dexterity by catching the ropes or thoogs and throwing them up as 
the train passes, so as to twist them around the crossarm, and thus the 
brakeman on another train maybe killed for lack of the warning. To prevent 
this, as well as to prevent the wind from blowing the ropes up over the 




Fig. 130.— ^Bridge TeU Tale; Pennsylvania Lines. 

arm, the ropes or thongs may be attached to a bar suspended by links 
from the cross arm, or each rope may be attached to the eye of a 1^-in. 
rod, the upper end of the rod passing through the cross arm and being 
secured by a nut, or by being bent over. This latter arrangement is 
shown in Fig. 130, which is the bridge alarm used on the Pennsylvania 
Lines at all bridges and structures less than 19 ft. 6 ins. clear above the 
top of the rail. The timber is of i;vhite pine, the post being tarred below 
the ground line. The bottom of the ropes must be at least as low as 
the lowest point of the bridge, and the requisite dimensions are given in 
Table No. 13: - 

TABLE NO. 13.— BRIDGE TELL-TALES; PENNSYLVANIA LINES. 

ft. ins. ft. ins. ft. ins. ft. ins. ft. ins. ft. ins. ft. ins. ft. ins. ft. Ins. 

Clear headway 15 6 16 16 6 IT 17 6 18 18 6 19 19 6 

Lengthof rope (A)... 41 37 31 27 23 23 20 20 20 

Length of rod (B).. . .35 2 11 28 25 22 1 11 1 11 1 11 1 11 

Height from rail (C). 23 22 6 22 3 110 21 9 21 6 21 6 21 6 21 6 

The Cincinnati Southern Ry. uses a somewhat unusual form, having a 
wire screen 8 ft. wide and 2 ft. 8 Ins. deep, made of No. 10 wire, with a 
1-in. mesh, and having. a rim of %-in. rod. This screen is supported by 
three ^-in. eyebolts with the nuts on top of the cross arm. Leather thongs 
were attached to the lower edge, but as these were cut off by trainmen 
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they were replaced by double-braided %-in. cotton ropes, well knotted to 
the screen, and having the ends bound to prevent raveling. These ropes 
are 2 ft. 8 ins. long, 6 ins. apart, with the lower ends 16 ft. 10 Ins. above 
the tops of the ties. A double post frame is used, with posts 8x8 ins., let 
Into sills 8x8 ins., parallel with the traclis, and having foot braces 6x6 
Ins. The crossarm is 4 x 8 ins., braced by four pieces 3x6 ins., 10 ft. long, 
boxed out 1 in. over the posts and arm, and all secured by %-in. bolts, 9% 
ins. long for the arm and 13% ins. long for the posts. The clear width be- 
tween the posts is 20 ft. Where there are several traclcs to be guarded, as 
at yards, the ropes or thongs may be hung from a %-in. wire cable 
stretched across the tracks, but care must be taken to brace the posts well 
on the track side, and to provide means for taking up the slack of the rope, 
or the cable may sag so much as to strike a man and throw him from the 
train. The posts may extend above the point of attachment of the cable, 
and have suspension or stay cables from the top of the post to support the 
middle portion of the main cable. 

A difiPerent type of tell-tale consists of a light pivoted horizontal rod 
about 1% ins. diameter, projecting across the track at proper height. The 
heel is so attached to the post by a swivel that when the rod is struck it 
swings easily round parallel to the track, a light suspended weight bring- 
ing it back to its original position. In the Walling tell-tale the rod is at- 
tached to a shaft inclined at an angle of 45*" from the horizontal, and this 
shaft is carried by a swivel on the post so that it is free to swing at an 
angle of 45** from the vertical. When struck, the rod swings backward 
and upward, and the action of gravity returns it to and keeps it at its nor- 
mal position. 

Mail Cranes. 

These are the fixed stands to which are hung the bags to be snatched 
off by the "catcher** on the passing mail car. In 1893, when a count was 
made, there were about 8,700 post offices supplied by cranes and catchers. 
The cranes are of different designs, but are almost all alike in general prin- 
ciple, consisting of a vertical post with two hinged horizontal arms, one 
above the other, to which are attached the top and bottom of the mail bag, 
which is thus prevented from swinging. These arms extend towards the 
track, and when not in use lie vertically against the post, so as to be out 
of the way. On four-track lines where the two middle tracks are the pas- 
senger tracks, the ordinary crane cannot be used. The Pennsylvania Ry. 
uses a crane with a long swinging arm to reach across the Intervening 
track, but a better device is the iron crane used by the New Yoik Cen- 
tral Ry., which is set between the tracks, and has the upper part turned 
parallel with the tracks when not in use. This crane is shown in Fig. 131, 
together with the gage for erecting it at its proper position in relation 
to the catcher on the mail car. The stand should be carried on the ends 
of two long ties, so that any alteration of level of the track by surfacing, 
heaving, etc., will not affect the relative position of the crane to the car. 

Wooden mail cranes are generally used, and the standard form on the 
Louisville & Nashville Ry. is also shown in Fig. 131, being very similar to 
the form recommended by the Railway Mail Service Bureau of the Post 
Office Department. The arms are shown in position for the bag,but when it 
is taken off they swing to a vertical position,the upper one against the back 
and the lower one against the front of the post A small rubber block on 
the arm or post will prevent jarring when the arms fall. The iron tongues 
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over which paea tbe straps of the bag have no spring to hold the straps, a 
slight groove In tHe irons and the tension on the straps, due to the arms, 
affording ample security. In the Post Office style of crane the iron tongue 
Is straight and Bat, -with a light spring of curved steel fitted above the end 



Fls. 131.— Mall Cranes. 

of the upper arm and below tbe eBd of the lower arm. Sometimes tbe 
lower part of the post Is enclosed in a box filled with stone, the steps form- 
ing a part of the box. The bill of material for the wooden crane shown In 
Pig. 131, is given In Table No. 14: 



1 lower arm 4x4 

4 brace* 4x4 

2 croBB piscea 4xS 

2 straps (curved) at top vertical po 

S bolta IVi Ics. diameter, tbi^^s" v>"» "'"' o^'-'- ^^ i^ii. uuuei uesu. 

2 bolts Hi Ins. diameter, through post «jid braeea, 9^4 

7 bolts H4 iHB. diameter, through cross pieces, 13 

3 bollB lU Ids. dlunster. through cross ties,.... 23 ' 

1 movable pin (or lower arm, %x.b Ina. 

The present standard height of crane Is objectionable In that It brings 
tbo npper arm (when carrying a bag) so high and so near the engine cab 
vlndow that englnemen are frequently struck when looking out of the win- 
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dow. It would be well if the height could be sliebtly lowered, the catch- 
ing bar on the mall car door being corresponding!}- lowered. 

In the Plemming malt crane, nsed on the Erie & PlttBbnrg Ry., tbe bog la 
slung by a short chain around Its middle from a large ring, this ring being 
attached to the ends of two iron arms parallel with the track, on the ends 
of the wooden arms. The catcher arm on the car enters the ring and picks 
off the bag, while a catcher arm on the crane picks off the bag hung 
from the car to be dellTered at the crane. The arms and bag are further 
from the car than In the ordinary arrangement. 

Bumping Posts. 
At the ends of tracks in yards and stations, bumpers or bumping 
.posts are erected to prevent cars from running off the end of the track 
onto the ground or across the platform. A pile of old ties Is often used for 
this purpose, but Is unsightly nnd of littje use. To bend up the ends of the 
rails vertically for about 12 Ins., and to place a heavy timber across tlie 
ends, Is little if any Improvement, as cars kicked back with any force will 
easily jump the low bumper and pull the track endways, while there is 
liability of stripping the truck from the body and damaging the brake 
rigging. One form of low bamper for yard use, which la not very likely 
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to be jumped, la shown In Pig. 132, and is used on tie Pennsylvania Lines 
West of Pittsburg. Double blocks, with horizontal springs between them 
are sometimes used, but in general a high bumper which will catch the car 
frame Is better. A bank of earth or cinders makes a good stop at' the end 
of a yard track, and may be used as a backing for a high bumper; a plank 
sheathing behind the bumper sustaining a vertical face for the bank. 

The simplest form of high bumper consists of three heavy timbers; a sill, 
a vertical post and a back brace, all mortised and strapped together, the 
sill being burled In the earth. A step In advance consists of two such 
frames, with one or more horizontal timbers or deadwoods to take the blow 
of the ear coupler or platform, and having an inclined tie-rod to the track 
end of the sill. The bumper of the Louisville & Nashville Ry., shown In 
Pig. 133, Is of this type. The aills are 12 x 12 Ins., 18 ft. long, with bolted 
cross pieces 10 x 10 ins. above and below. The posts, braces and dead- 
woods are all 12 x 12 Ins., and the tie-rods are 1^ Ins. diameter. The bot- 
toms of the sills are 4 ft. below base of rail, and 'the tops of the posts 5 ft. 
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S'l^ Ins, above the base of tbe rail. The desdwoods are f&ced by a ^,•i^• 
iron plate 34 x 36 ins. With dressed faces and chamfered edges, tbe frame 
LaB a neat and strong appearance for passenger stations, and the number 
«C the track may be painted on both faces of the tops of the posts. The 
rails rest upon stringers or upper slUa 12 x 12 Ins., the ends of which are 
supported by the S ft. cross timbers, 8x8 Ins. section, bolted to the posts. 
An elaborated bumper of this same type Is used at the ends of tracks oa a 
iltf ht down grade Id the Oincinnatl freight station, where there Is a plat- 
form right behind the bumpers. In this latter design the sills are 14 x 14 
Ins., SO ft long, 4 ft apart In the clear, with five transoms 6x14 Ins. 
Iframed 1 in. into the sills at each end), and 1-in. transverse tie-rods. Tbe 
posts are 14 x 14 Ins., T ft. 8 ins. hlgb from the Bills, and placed 10 ft from 
the rear ends of the sills. Tbe back braces are 13 x 14 Ins., and the la- 
kilned tie-rods are 2 ins. diameter, with special beveled cast-Iron washers 
to avoid cutting the posts. The deadwood la 12 x 18 Ins., and in front of It 



Fig. 133.— High Bumping Post; LoulBVille & Nashville By. 

la a striking plate 8x8 Ins., separated from It by six rnbber blocks 6 Ins. 
diameter and 5 ina. thick, with a 1-in. bolt through each. To the face of 
tills latter timber are bolted two pieces 8x18 ins., 3 ft 3 Ins. and 2 ft 2 
IBS. long, the front one being faced with a %-ln. iron plate 18x26 Ins. 
The track ties are laid directly npon tbe sills, the alternate ties being se- 
cured by %-ln. bolts. 

The standard freight car bumper of the Pennsylvania Lines West of 
Pittsburg Is very similar to that of the Louisville & Nashville Ry., Fig.133, 
but has allls IS ft. long, with the center of the posts 14 ft 8 Ina. from the 
back end, while the croaa pieces are 8x 12 J ns., drift-bolted to the sllla. No 
track stringers ate uaed.the ends of the rails being supported by the 8 x 10- 
In. timbers bolted to thepoata. The iron plate on the deadwood is %-ln. thick, 
34x44 Ins. This bumper is very plain, with square uncbamfered posts, 
and coala about $54. For bumpers on docks and wharves tbe sill sbould be 
the same depth aa the track stringers, and the track in front of the bum- 
per should be well anchored down, while a back brace may be put In be- 
tween the bumping timber and one of the dock piles or a special pile. 

For terminal tracks In passenger stations, low bumpers to catch the 
whrcls of cars are often uaed, generally in pairs, with sets of steel car 
springs placed between them to take up the shock. It Is more commoiK 
however, to use high bumpers, of tbe general type already described, but 
having tbe deadwood and striking timber separated by two or three pair 
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of heavy car springs. The Pennsylvania Ry. also sometimes uses vertical 
stirrup irons to keep the springs from deflecting vertically ,the upper end of 
the stirrup being bolted to the striking timber and the lower forming a 
yoke to embrace the track rail. Where the sills ar& buried, the rails or 
ties may be laid upon upper sills carried by cross timbers mortised into 
the lower sills, secured by bolts passing through both sills. A useful ad- 
dition to this style of bumper is a bottom deadwood for the car wheels to 
strike when the cap platform strikes the upper deadwood. As the dis- 
tance from front of wheel to front of platform varies, this lower timber 
may be a loose sliding timber placed in advance of the bumper frame. 
Frames of flaring A-shape, made of old rails, may be used in pairs to 
carry the bumping timbers of, or to act as braces for, high bumpers. The 
number of the track may be displayed on a board or sheet-iron target at- 
tached to the top of the bumper frame, for the information of trainmen 
and passengers. 

The Ellis bumping post, which is extensively used for yards and wharf 
tracks, has a single post to which the deadwood and striking plate are at- 
tached. Two T-rails secured to the ends of the track rails by six-bolt 
angle bars are bent upward at an angle and also bent inward, so that they 
meet behind the post and deadwood, where they are bolted together and 
to a heavy casting supported by an oak block or post at the back of the 
bumper post. For passenger car tracks, a rubber cushioned striking plate 
is used to take the shock of the spring platform buffers of the car. This is 
made by George E. Chatfield, of Chicago. 

Hydraulic buffer stops are used in some English passenger terminal 
stations, and Fig. 134 shows the arrangement designed by Mr. F. W. Webb 
and used by him on the London & Northwestern Ry. It consists essen- 
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Fig. 134.— Hydraulic Buffer Stop; London & Northwestern Ry. 

tially of two heavy frames of timber,but to the deadwood are attached two 
hydraulic cylinders, at the right distance apart for the buffer heads forged on 
the 4-in. piston rods to engage with the spring buffers on the end sills of the 
cars. The cylinder in which the piston works is 9 x 24 ins., and is perfor- 
ated with 30 holes %-in. diameter, and is enclosed in another cylinder, with 
a space of about 2^4 ins. between them. The front end of the smaller 
cylinder is open. The cylinder is filled with liquid and as the piston is 
forced back when a train strikes the buffers the liquid is forced out 
through the small holes into a chamber containing air at 40 to 45 lbs. 
pressure. The resistance increases towards the end of the stroke, as the 
number of holes gets less. The liquid used is a mixture of petroleum, 
soap and water, ensuring good lubrication. The air chamber will retain 
•the pressure for some months. 

Terminals of elevated railways should be provided with specially strong 
bumpers, as in some cases runaway cars have broken the bumpers and 
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(alien Into the street, but this danger seems to be generally lost sight of, 
and. as a rule, the bumpers are not of very substantial construction. They 
are generally similar to those used on steam railways, consisting essen- 
tially of two vertical posts carrying a horizontal striking timber, the posts 
being braced by timbers at the bacli and tied in front by i-ods to the struc- 
ture. Some of the yielding portable bumpers, which skid the front wheels 
and then slide along the rails give good results in Bervlce. Whatever form 
is used, the principle of its design should be the gradual absorption of the 
energy of the train, and all the space that can be spared should be given up 
to it Beyond these devices or service bumpers, should be a heavy timber 
, bumper secured to the railway structure with fastenings designed to take 
the sbock of a collision, and the track should incline sharply up to this, 
tbe bumper being built so that its face is perpendicular to the track on 
the incline. Tbe best plan In any case, where room can be spared, is to 
make the track' approaching tbe end of the structure on an ascending 
grade, which rapidly growa steeper toward the end, thus absorbing the 
energy of tbe train. 

One form of tlie portable roliin;; st<^block8 above referred to is shown 
in Fig. 135. It consists of a pressed steel or iron tongue A, resting on the 




Fig. 135.— RolllDB stop Block. Fig. 136.— Portable Stop Block. 



rail and connected by a loop or strap B, at its rear end with a small double 
flanged wheel, G, joumaled In the sides of the strap. Between the wheel 
and the back of the tongue Is a wrought-lron brakeshoe, D, pivoted to the 
strap at E, and resting on the rail and in a groove In the flat tread of the 
wheel. When a car wheel runs up on tbe tongue and strikes the block, 
this block Is pressed hard against the wheel and rail, stopping the revolu- 
tion of the car wheel, while the force of the blow carries the stop-block back 
along the rail until It comes gradually to rest, being held on the rail by the 
grooved wheel and by lugs on the tongue. This device is used in Germany. 
A useful form of portable stop-block for use in locking cars on yard or shop 
tracks is shown in Fig. 136, and may be fitted with a padlock. It is made 
by Thornton N. Jlotley & Co., of New York. 

Spare Ralls. 
It is the usual custom, particularly on Important railways, to place one 
or more spare rails at the aide of the track at every mile post, ready for 
use in case of emergency. They are generally carried on three stakes, 6x 
13 or 3 X 8 Ins., 3 ft. to 4 ft long, with the top cut like a step to form a seat 
for the rail base, or notched to hold tbe bead and web of an inverted rail. 
In some cases planks are driven In tbe ground, with tbelr edges toward 
the track, and are notched to hold tbe rails, but the stakes make a much 
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better arrangement. They should be placed at the side of or in front of the 
mile post, set 12 ft. apart, with the inner face 7 ft. from the rail and the top 
about IS ins. above subgrade. If special attention is paid to neatness and 
finish, the ground may be dressed off level and covered with cinders and 
gravel for a length of about 33 ft Where conditions of light track and 
heavy traffic lead to somewhat frequent breakages of rails, or where the 
spare rails are more than a mile apart, it may be desirable to keep two or 
more rails at each place, in which case the tops of the stakes can be offset 
to give two seats 4 or 5 ins. wide, or the required number of notches may 
be cut in the plank supports. 

Buildings. 

While the construction, maintenance and repair of the principal build- 
ings of a railway are beyond the province of the track department, yet 
many of the smaller buildings have to be looked after more or less by 
this department. These include section tool houses; (cabins or shan- 
ties for switchmen, flagmen, and gatemen; signal towers; small stations 
and flag stations; and dwelling houses for foremen and section men. Such 
buildings are usually of frame construction, easily and cheaply built and 
kept in repair, and care should be taken that they are not allowed to get 
into a slovenly and dilapidated condition. The roofs may be of shingles, 
tin, corrugated iron or tarred roofing felt; while corrugated iron may be 
used also for the covering or paneling of small station buildings and gate- 
men's cabins, and for the covering of freight sheds. The material and 
«tyle of construction will depend largely upon local conditions, the climate 
and the extent to which the officials allow for appearance. Particulars of 
buildings of various styles are given in the book on "Buildings and Struc- 
tures of American Railway," by Walter G. Berg. 

For painting frame buildings (of yellow pine) Mr. Samuel Wallis has rec- 
ommended a priming coat as follows: 100 lbs. of pure white lead in oil, 
4y2 gallons of pure raw linseed oil, and 1 gallon of pure spirits of turpen- 
tine. This gives 8 gallons of paint ready for use, and should be allowed 
48 to 60 hours for drying, or longer in damp weather. The second coat 
should never be applied until the priming is thoroughly dry. The second 
coat should be composed as follows: 100 lbs. of pure white lead tinted to 
shade with not more than 12 lbs. of tinting material, 5 gallons of raw lin- 
seed oil and 1 quart of good strong turpentine dryer. The third coat should 
consist of 5 gallons of pure kettle-boiled linseed oil to 100 lbs. of a paste 
composed of 60 lbs. of pure white lead, 30 lbs. of zinc white free from 
sulphides, and 10 to 12 lbs. of tinting material. For ironwork, the fol- 
lowing is recommended: Priming coat; 100 lbs. of pure red lead to 5 gal- 
lons of pure raw linseed oil; Second and third coats (for black color); 20 
gallons of pure kettle-boiled linseed oil to 100 lbs. of a paste composed of 
65 lbs. of finely hydrated sulphate of lime, 30 lbs. of fine quality lamp- 
black, and 5 lbs. of red lead. This makes 30 gallons of paint. If much 
painting is to be done, it is well to have it made from good raw materials 
purchased by the company; but for repairs and small jobs ready made 
paints of good quality may be used to advantage. 

As to the color of the buildings under consideration, various shades and 
combinations of green, brown and yellow are common, according to the 
styles affected by different roads. A plain dark tuscan red is a serviceable 
and well wearing color, and may be relieved by a darker amber brown 
on belt-rails, posts, etc., if some attempt at a pleasing effect is permissible. 
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Two shades of hearry green also make a good combination, but the com- 
mou, dull yellow ochre with dull red trimmings (which is used by BeTwral 
roads) is extremclj- ugly. The tool house in Via. 137 Is painttnl in two shades 
of greyish brown, one Iwing of a very light shade. Oni- of the most at- 
tractive and cheerful arrangements is the colonial buff or yellow with 
white trimmings, as adopted by the Chesapeake & Ohio By. for stations, 
cabins, etc. A little light paint on mouldings, etc., will lighten up almost 
any style of coloring. 

The painting and whitewashing of buildings, fences, cattle pens, etc., 
can be quickly, conveniently and economically done by compressed air, on 
somewhat the same plan as that used for kalsomining the buildings of the 
Columbian Exposition, at Chicago, in 1893. Many roads are now using 
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this system with success for painting car repairs as well as buildings. In 
one case an old freight ear has been fitted up with three air brake pumps 
and two reservoirs, the pumps being driven by steam from a locomotive. 
and a pressure of 40 lbs. being maintained in the reservoirs. Paint tanSs 
are also mounted on the car. The painting nozzle consists of an iron tube 
with a funnel-shaped end, and to each nozzle are attached two lines of 
hose, one from the air reservoir, and the other from the paint tank. The 
Bow of air induces a stream of paint or whitewash which is expelled in 
the form of spray, the flow being regulated fey a valve on the nozzle. 
Paint must be mixed somewhat thinner than when it Is to be applied with 
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a brush. The advantages of this method of working are the rapidity of 
the work, the saving in cost of brushes where rough or unplaned lumber 
has to be painted, and the general reduction in cost, while paint thus applied 
readily finds its way to joints and narrow spaces almost inaccessible l»y 
a brush. On some large roads there is a regular traveling paint gang, 
which is carried from place to place on special cars fitted up with living 
accommodations and the necessary appliances. 

A good whitewash is described as follows: Slack half a bushel of un- 
slacked lime with boiling water, keeping it covered; then strain it and add 
the following: 1 peck of salt dissolved in warm water, 3 lbs. of ground 
rice put in boiling water and boiled to a thin paste, V2 lb. of powdered 
Spanish whiting, 1 lb. of clear glue, dissolved in warm water. Mix the 
composition thoroughly and let it stand for several days. When wanted 
for use, heat it in a kettle or portable furnace and apply hot with 
brushes. The addition of 1 part commercial silicate of soda to 5 parts 
of whitewash, will make a flreproofing material for coating Avood. 

Section Tool Houses.— These vary very much in size and design, according 
to the requirements and to the ideas of the designers, but they should be 
large enough to hold the hand-car, tools, supplies, etc., and still leave room 
for the men to do such work as cutting shims, sharpening tools, sorting 
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Fig. 138.— Section House; Canadian Pacific Ry. 

scrap, etc., in wet weather. The building is generally oblong in plan, and 
if very small it should be placed with its longer side towards the track, 
with the hand-car track laid through one end of that side, so as to leave 
the other end of the building unobstructed for the men to work in, but 
with buildings 14 or 15 ft. wide the track may be in the middle. There 
should always be room for the car to stand between the house and the 
track. 

One of the simplest and cheapest forms is about 9x12 ft, 7 ft. high, 10 ft. 
to the top of the pitched roof, and having double swing doors in the narrow 
^able end facing the track. The sills are- 6x6 ins.; plates and rafters, 2x4 
ins.; floor beams, 4x8 ins., 13 ft. long, spaced 27 ins. c. to c, and having 
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2-in. floor planks with band-car rails, 2 x S ins. As a general thing, how* 
ever, a larger and more convenient tool house than thla is provided. 
Shelves, Looks and racks for tools should be fitted up to suit the equipment, 
and there should also be boxes for small tools and supplies, and 
boxes or. kegs or half-barrels for different kinds of scrap. Long handled 
tools, bars, etc., ma; be stood on end with the tops resting la inclined 
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notches in a shelf. Edge tools should be placed where they are not liable 
to injury. There should be a locker or cupboard for special or expensive 
t«ol3 and supplies, and this may be placed in a room partitioned off and 
fltted with a desk for the use of the foreman In writing up his reports, 
time books, requisitions, etc. A eliding door, carried on an overhead rail, 
like a freight car door, is generally preferable to double swing doors, as 
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being Diorc easily handled in stormy iveatier, and Uss likely to get ont of 
order or tc he daiiiHgiid by being swung to and fro. 

The standard toot house of the Lehlgb Valley Ry. Is 16x20 ft. inside; aud 
has the narrower gable end towards the track, with a wide eliding door for 
the hand-car at one side, and a smaller door for the men at the other side of 
the name end. Aa the sliding door fouls the smaller swing door when open, 
It would probably be belter if the smaller door were placed in the side of 
ths house, although, of course, a man la not likely to try to open tbls door 
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 when the large door is open. The building has a foreman's room, 6 x B ft., 
in one corner; and at the rear end of the house are a fireplace and work- 
bench. A very neat and convenient design for a large tool bouse is that 
of the Pennsylvania Lines West of Pittsburg, shown in Fig. 137. It is 15 
ft. 2 Ins. long and 13 ft. 3 Ins. wide In the clear inside, and has the hand- 
car track in the middle, with room Cor the hand-car and push-car, as shown 
by the dotted lines. Double swing doors are used, but there is said to be 
no trouble In handling them. The general construction and arrangement 
are clearly shown. The building Is painted in two shades of light greyish 
brown, and the average cost is about $175. 
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Section Houses.— In order to have the trackmeu live on their sections It 
is often necessary to provide liouaea for them, the foreman very generally 
boarding the single men. Sometimes these buildings are very cheap and 
unnecessarily bare In appearance, but as a rule they may be made quite 
attractive with very Httle expenditure. Fig. 138 shows a very plain bouse 
of the Canadian Pacific Ry. In "Engineering News" {New York) of May 
28, 1892, were shown some simple but neat and Inexpensive little bonses 



Pig, 142.— Telegraph Tower; Choaapeake & Ohio Ry. 

built for the negro section hands on the Macon & Birmingham Ry. The 
cost of these was only about $200, and to avoid monotony three or four 
different standard designs were used. 

Boarding houses should be well built, roomy and convenient. They 
should be made comfortable and kept neat, and these requirements are 
specially Important for buildings far from a town, as good men will not 
stay in unpleasant quarters. Sometimes the house Is furnished to the fore- 
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man, free of rent, the foreman undertaking to keep it in good condition and 
repair. On some roads a prize is awarded annually for the best kept sec- 
tion house and grounds. A simple and convenient plan is shown in Fig. 
139, which is the standard section house of the Southern Division of the 
Louisville & Nashville Ry. The section foreman's house of the Louisville 
& Nashville Ry., Fig. 140, has sills 6 x S ins., upon which are floor joists 
2x2 ins., 17 ins. c. to c, connected by a line of cross bridging 1% x 2 ins. 
The studding is 2 x 4 ins., resting on the sills, with weather boarding out- 
side and inner finish. The joists of the second floor are 2 x 10 ins., and the 
rafters and ceiling joists 2x6 ins. The house is 34 x 17 ft., with an exten- 
sion 10 ft. 6 ins., X 15 ft. at the middle of the rear. All the rooms are 9 ft. 
B ins. high. On the first floor are a sitting room, 13x 18% ft.; a bedroom, 
14x16 ft; and a kitchen, 10x14 ft.; while the second floor has two bed- 
rooms, 13 X I8Y2 ft. and 14 x 16 ft. A sketch plan of a dwelling house for 
section men is shown in Fig. 141. 

Telegraph and Signal Tower.— A very neat design of tower for telegraph 
operators, signalmen, etc., is that of the Chesapeake & Ohio Ry., shown in 
Fig. 142. It has two rooms, the lower one square and the upper one octa- 
gonal. The platform sills, joists and floor are of oak, while the timbers of 
the tower are of heart pine. The construction is suflflciently clearly shown 
in the cut. The building is painted in buff and white, in the colonial style. 

Watchman's Cabin.— The cabin for watchmen, gatemen or switchmen 
may be square or octagonal, the latter giving the better view, and if two 
of its sides are extended to meet at right angles, the extra space will afford 
convenient room for a long bench or a berth. The cabin should be not less 
than 6 ft. square or diameter, 7 ft. high inside, and fltted with a locker, 
chair and stove; also, perhaps, a shelter over the sidewalk where the man 
stands when operating the gates. For suburban crossings, where appear- 
ance of the cabins is to be considered, very neat and tasteful designs can 
be built at small expense. The comfort of the men should be carefully 
looked to, inner lining and ceiling or a layer of felt or tarred paper being 
used where the winters are severe. Similar cabins may be used for 
watchmen, yardmen, car inspectors, weighing machine men, etc. In yards 
where the railway runs through the streets it is sometimes necessary to 
place narrow cabins between the tracks or between the track and the road- 
way, and they may be made about 3 ft. 8 ins. x 8 ft. 3 ins. for this purpose. 
The cabins should, however, never, be placed between tracks which are 
less than 15 ft. 6 ins. apart, c. to c. The sizes of timbers may be approxi- 
mately as follows: 

Mudsills 6x8 ins. Rafters (16 ins. apart) 2x4 ins. 

Sills, belt rail and wall plate...2x3 ** Door planks %-in. 

Door and corner posts 3x3 " Side planks (weatherboards) % " 

Roof planks (with tin) 1 " 

Station Platforms. 

Railway station platforms are, in this country, usually level with or only 
a few inches above the level of the rail heads, except for elevated and 
some suburban railways, where high platforms are used, level with the 
car floors (on the English system), as already shown in Fig. 94. The plat- 
form should in c^enera! not bo more than 12 ins. above the rails (the stand- 
ard for suburban stations on the New York Central Ry. is 12 ins. above the 
ties), but should be such as to be within easy and convenient reach of the 
lowest steps of the cars. The edge of the platform should be 24 or 83 
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ins. from the rail, and the main part of the platform should not be less 
than 10 ft. wide, but at small stations the portions beyond the station 
building may be reduced to 6 ft. in width. The platform should be 
level with the floor of the station building, and incline slightly towards 
the track. The ends of the platforms should have an incline of 1 in 10 to 
the ground level. Where there is much passing across the tracks (though 
this should be avoided wherever possible) planking may be laid between 
the rails and between the tracks, being flush with the tops of the rails, and 
leaving the necessary flangeway. Freight platforms should be level with 
the floors of the cars, being about 3 ft. 8 ins. or 4 ft. above the rail, and 
having the edge about 3 ft. from the rail, this clearance limit varying on 
different roads. A platform about 3 ft. 3 ins. high should also be provided 
for loading freight from or upon wagons and carts, an inclined approach 
being built in each case. Where a majority of the freight is moved in 
one direction, the platform may be given a slight inclination in that direc- 
tion. In some cases the passenger platform is carried along in front of the 
high freight platform, each being 6 ft. wide, and the edge of the latter be- 
ing about 8 ft from the rail, but this is awkward for handling freight, as 
bridging planks have to be thrown across to the car. It is better to extend 
the freight platform to the clearance limits, and the passenger and freight 
platforms should be connected by an easy incline for baggage trucks, etc. 
For terminal and important stations (freight and passenger) concrete or 
flag paving is very generally used, and the former is an excellent material, 
providing that it is of such quality that the surface will not readily be- 
come slippery. A cheap cinder concrete may also be used for ordinary 
platforms, having a curb of brick or wood. Where brick paving is used 
it is generally uneven and noisy, owing to poor foundation and the use of 
ordinary cheap building brick. Good paving brick on concrete should 
stand well, and special hard paving bricks, 9^ x m x 4 ins, have been used, 
being laid on 2 ins. of sand or 6 ins. of gravel, tamped to surface, and the 
joints properly grouted. Wood, however, is the usual material for plat- 
forms, and where the surface is to be level with the rails, it may have 
pine planks 3 x 6 or 2 x 4 ins., nailed to oak sills 4x6 ins., laid at right an- 
gles to the rails and 24 to 30 ins. apart. The timber, however, is liable to 
be damp and to rot, even if laid on sand, gravel or cinders, and under such 
conditions it will gradually develop holes which are likely to trip persons 
walking on the platform. It is much better to support the sills on small 
concrete or masonry piers, excavating the ground so as to leave an air 
space under the platform. For a platform 18 ft. wide, the sills may be 
6 X 10 ins., 18 ft. long, with the ends and middle supported by brick piers 
12x12 or 16x24 ins., about 3 ft. deep; or if the building has a masonry 
foundation the wall may be benched to carry the ends of the platform sills. 
The piers are 10 or 12 ft. apart, c. to c, longitudinally. The sills slope 
2 ins. towards the track. Upon the sills are joists or floor beams 3x8 ins., 
16 ins. c. to c, laid parallel with the track and braced by bridging pieces. 
To these beams are spiked 2-in. floor planks. A liyer of ashes or gravel 
should be placed under the platform, with its surface at least 6 ins. below 
the ^ills, so as to prevent the growth of weeds. For freight platforms the 
stringers may be 3 x 12 ins. Instead of the piers, oak posts or pile ends 
may be used, set 8 ft. apart, and having sills 10 x 10 ins. drift bolted to 
them. For the ends of small platforms extending beyond the station build- 
ings an economical plan is to lay two lines of timbers 7x15 ins., con- 
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m.cted at iutervals of 10 ft. by traDSoms 6x12 ins. (laid Hat) and y>-in. 
tie-rods, forming a box to be fillod with ashes or ijravel. The timbers, 
sills, planks, etc., may be treat <?d with a preservative process, or painted 
with some preservative composition, such as carbolineum, fernoline, pino- 
line, woodiline, spirittine, etc. 

Floors." -For roimdiiouses, etc., bricli it? probably the best paving mate- 
rial, as it will stand lieavy iriicking, and is easily drained and kepi clean. / 
Hard burned vitrified brick should be Uoed, laid on 2 ins. of sand or 12 to 
18 ins. of slag or gravel, tamped level and groute<l with hot tar. At the 
pits, the rails may rest on timbers 12 x 14 ins., supported by brick piers 6 
or 7 ft. apart, b'lilt up on the sides of the pit walls. Wooden floors are 
often used, having the planking, spiked to sills (of old car sills or ties) em- 
bedded in cinders. Such a floor is rarely kept in good repair, but it is bet- 
ter than a floor of loose gravel, the dust of which is blown over the engines. 

For tracks in shops, the rails may be laid on longitudinal timbers or cross 
ties (with wooden or iron cross ties under the former) embedded in or laid 
upon concrete; a tie-plate being placed under the rail ends at each joint. 
They may also be laid directly upon the concrete, being held by clamps 
and nuts on 12-in. bolts bedded in the concrete and having anchor plates 
on the lower heads. A groove or channel about 6 or 8 ins. wide should be 
left for each rail, to be filled in after with concrete, so that in renewing 
rails, etc., the concrete of the main floor will not be broken. A concrete 
floor of this kind may be made as follows: 12 ins. of gravel, tamped and 
leveled; SV2 to 4^^ ins. of concrete (2 to 4 sand, 4 fine gravel and 1 ceinent); 
2 ins. of cement (5 sand to 1 cement), and a Vo-in. finishing coat of equal 
parts of sand and Portland cement, or V/j ins. of sand and cement 2 to 1. 
A tar concrete floor may be made of a layer of clean, fine gravel and sand, 
well mixed with pitch and tar (1 part pitch to 2 tar), the layer being 1 to 
2 ins. thick and laid on a 6-in. bed of gravel or of broken stone mixed with 
gravel to fill the voids. 

Plank floors laid directly upon cement. concrete are subject to rapid de- 
cay, as the cement is hygroscopic and contains water in the pores, and is a 
good conductor of heat. Concrete of asphaltum, on the other hand, is a 
poor conductor of heat; it is antiseptic in its properties, and the floors 
placed upon it have proved very durable, though the pungent smell of the 
tar lasts a long while, and may be objectionable where certain goods are 
stored. The use of tar concrete is not advisable where heating pipes come 
near it, and in cement concrete fine crushed granite, in place of sand, will 
give a more durable and better looking surface. For the wood fioor on 
top of the tar concrete, 3-in. square-edge hemlock is recommended, cov- 
ered with 1 or 1%-in. maple, laid at right angles to the hemlock and well 
nailed. The bottom planking should be well seasoned, and painted with 
some preservative, otherrvise dry-rot may set in where any considerable 
area is covered by machines. 
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CHAPTER 12.— SIDETRACKS AND YARDS. 

Sidetracks may be considered as divided into two classes: 1, Those used 
for passing trains on single track, or to relieve traffic on double track 
roads (as in allowing freight trains to get out of the way of faster pas- 
senger trains and at the same time to continue their own course on the re- 
lief track) ; 2, Those used for cars standing at yards and stations. The track 
of sidings is generally inferior to that of the main tracks, having lighter 
rails, fewer and older ties, and a lesser equipment of spikes and bolts. 
This may be permissible to a certain extent, but the sidings should never- 
theless be kept in good and sale condition for service. The ordinary yard 
nnd freight sidetracks (except at important points) are very often the last 
resting i)lace of old material, before reaching the scrap heap: and the ties 
are allowed to rot in peace, and the spikes and bolts to remain comfortably 
loose. As a general thing it may be considered that a sidetrack in this 
condition, with a wavy surface tfhd irregular line, is an indication of care- 
less practice or neglect in the maintenance department. All turnouts should 
be well laid and ballasted and Kept up to the standard oL" the main track, 
while tlie i%niritonance of sidings of thedirst class noted above should be 
as carefully attended to as that of the main track. 

Freight sidetracks at small, stations may be placed to suit local require- 
ments as follows: (1), at the back of the station building; {?), between the 
main track and the station, or on the outer side of tlie main track; (3), be- 
tween two separate buildings for passenger and freight service. Where 
practicable it is a good plan to have such sidetracks slightly lower than 
the main track, so that cars on the former will not run down or bs blown 
along, so as to foul the main track. On the approach of winter the ditches 
should be cleaned out and the ballast dressed, to facilitate drainage. Side- 
tracks for standing cars should have a derailing switch or else a stub track 
parallel with the main track, having the switch set normally for the stub, 
thus avoiding derailments. Another appliance for the same purpose is an 
automatic cut-out in the form of a short pivoted piece of rail, moved hori- 
zontally by wire or 1%-in. gas pipe connection with the switchstand. A 
scotch block may also be moved in the same way. The best plan is to 
have the stub track instead of a derail, this track being a continuation of 
the side track, and its rails may be lower than the track rails and covered 
with 3 to 5 ins. of sand to absorb the motion of a runaway car. The switch 
of this stub is' set normally for the stub track, to prevent both fouling 
and derailment. 

Arrangements for "lap" passing sidings are shown in Fig. 143, the first 
four being used on the Pittsburg, Fort ^ayne & Chicago Ry., to suit lo- 
cal conditions. Plan No. 1 is a middle siding with the puUing-out switches 
at the tower. Westbound trains take the siding at A and pull out at B;^ 
while eastbound trains take the siding at D and pull out at E. Each of 
the two sidings will hold four trains, which requires 4,300 ft of track on 
the Eastern Division. The sidings are connected and have the end 
switches C and F, so that in case of emergency the entire length of track 
can be used for trains in one direction. The telegraph tower is located at 
the center, or "lap," the switches B and E being operated from the tower. 
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This relieves the trainmen from responsibility for the switch when they 
have a clear signal to go on and prevents them from pulling out onto the 
main track without the knowledge of the operator. Plan No. 2 is a middle 
siding in which trains pull in at the tower. Westbound trainrf enter at B 
and pull out at C; while east bound trains enter at E and pull cut at l\ 
This plan is not used as much as the former. As the entering switches B 
and E are operated from thetower, trains do not have to stop before taking 
the siding. In order to control the outgoing movements and place the sid-, 

ings entire^ under the control of the opera- 

c B«^ ..— A tor, an electric starting signal may be placed 

y ^ -^ "^ ^^ *^® pulling out switches C and F. This is 

Plan ^ NO I. operated from the tower and interlocked 

y i ^y ( with the switch, so that a train cannot pull 

^ Plan ^ Nee.—* ^ out without the knowledge of the operator. 

cy /\*>4 ,._ Plans Nos. 3 and 4 are outside lap sidings, 

/?v g ~^ yir the operation of which is similar to that of 

Nos. 2 and 1, respectively. These outside sid- 
ings are used on long, straight lines to avoid 
the necessity of putting the reversions in 
main track, which the construction of a mid- 
dle siding would require. The capacity of 
the siding for trains in one direction cannot, 
however, be temporarily increased, as with 
middle sidings, except by crossing over and 
interfering with through traflSc in the other 
Plan NS7. direction. On the Eastern Division, the lap 

^*^* ^^sidmg°.^ °' ^^^ sidings are placed at intervals of ten miles, 

the intention being to build additional sid- 
ings between them as the traffic may demand. By having sidings with 
a capacity for four trains, at intervals of five miles, with switches oper- 
ated from a tower so that trains need not stop, a maximum facility of 

train movement is obtained. When the traf- 
fic becomes too heavy for such a movement 
an additional main track or tracks will be 
required. On the Pennsylvania Ry., the ar- 
Fig. 144.-Lea<l Track In Yard, rangement shown In Plan No. 5 Is used 

where the sidings hold only one or two freight trains and also where 
it is desired to maintain only one telegraph office. Where the third 
tracks are of such length as to lap over two block sections and get the use 
of these telegraph towers, the connections are made as shown in Plan No. 
6. A similar arrangement to Plans No. 3 or No. 4 can be applied to single 
track, as shown in Plan No. 7, and this greatly facilitates the handling of 
heavy traffic. With such an arrangement, two trains, headed in opposite 
directions and waiting upon the sidings, may proceed upon their respective 
ways immediately after the passage of the train on the main track, with- 
out waiting upon each other's movements. These sidings may be long 
enough to accommodate two or more freight trains, each of which pulls 
out as it gets the signal from the tower, the other following up to the 
tower. Thus trains in opposite directions do not interfere with one another, 
and no time is lost in waiting for train orders from a tower at a distance. 
The switches may be operated from tb<» tower, the signalman being not!- 
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fied of the train orders. These sidings may be eventually extended to 
form a double track. 

On many roads having double track, relief sidings are extensively used, 
placed between or outside the main tracks, as already shown, and these are 
sometimes long enough to be used as a running track. If they are short, 
they may have a switch at one end only, thus avoiding facing switches, 
and obliging trains to back into the sidings. Where a middle relief track 
connects with the crossover connecting the two main tracks, the movement 
of trains from the relief track may be governed by the dwarf signal at the 
crossover switch. In order to allow of a second train being got clear of the 
main track when the relief track is occupied, the train may be switched 
onto the opposite main track, a call bell connected with the block signal 
tower and interlocked with the dwarf signal being used to control the 
heading out of this train. Similarly, where a train takes an outlying side- 
track on a block section, and the block is thus clear and yet has a train 
on it, the towerman is notified and gives a following main track train the 
green signal. In such cases a bell circuit connects the outlying sidetrack 
with the tower, by which the trainmen can notify the signalman when the 
train is clear of the main track. 

Yards and Terminals. 

The freight yards are a very defective part of the railway system as a 
whole, and one reason of this is that the great expense involved in switch- 
ing and handling cars in railway yards has only been fully recognized by 
operating oflScers within very recent years. While there are many yards 
which are well laid out for economical operation, yet as a rule the general 
design and detailed arrangements of yards have been made more or less 
at hap hazard, with consequent difilculty, delay and expense In handling 
the traffic. Probably a majority of the jards of any importance have de- 
veloped gradually from smaller yards laid out originally without much 
care, and the tracks have been lengthened and new switches and tracks 
put in here and there from time to time as immediate requirements seemed 
to demand. 

Defects in yard design are very frequently due to a lack of co-operation 
between the constructing and operating officers. In some cases a yard is 
enlarged or extended without the assistance of the engineer, and the result 
is an awkward arrangement of curves and switches which increases the 
difficulty of handling cars and increases the wear on rails and wheels. 
In other cases the engineer has sometimes planned and located a freight 
yard without inquiring into the local conditions atid the traffic require- 
ments, with the result that the yard, while appearing very convenient on 
paper, is a source of much trouble to the operating department. Thus the 
switches may be badly located, or the track scales, repair tracks, or other 
special points may be so located that they can only be reached by crossing 
or fouling other tracks which are in constant use. 

Most railway engineers give too little study to the operating side of rail- 
way service, and in consequence do not realize the importance of many 
smaller items and details in economizing work, or realize their relation 
to the general operating expenses of the railway. For these and other rea- 
sons it is imperative, in the Interests of efficient service, that the officers 
of the constructing and operating departments should consult together as 
to the best arrangement for any one yard, while information should be 
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^•cught from the yardmaster or other local officer as to auy special or local 
service to be provided for, or any special difficulties resulting from the ex- 
isting arrangement. As already noted, this practi»:e very rarely obtains, 
and yards are as a rule extended or enlarged piecemeal and without any 
consideration as to the relation of the new tracks to the general plan of 
the yard. Such a yard becomes eventually a mere patchwork of additions 
and extensions added on to a small original yard, the involved and compli- 
cated arrangement then resulting in much extra maintenance work and in 
much unnecessary work and delay in handling the traffic. In large yards the 
traffic is usually so heavy that entire reconstruction is practically impossi- 
ble, but a good design should be planned, and no important changes should 
then be made on the ground until the plans for such changes have been 
compared with the general plan, and the reasons for the changes carefully 
considered by the officials familiar with the regular handling of the traffic. 

The main Idea in enlarging a yard Is usually to provide more tracks for 
cars to stand on, for the too general idea of a yard is that the principal 
consideration is to have plenty of tracks upon which to store cars, while as 
a matter of fact a yard is intended for sorting and distributing cars and 
not for storing them. The quicker the car is passed through the yard from 
the time of its arrival off the road until it is delivered at its unloading 
track or sent out again to continue its journey, the greater will be the oper- 
ating efficiency and economy of the yard service. This economy and effi- 
ciency will also extend through the whole freight service, for if the cars 
are handled promptly there will be less delay in providing empt> cars at 
called for, and consequently the capacity of the equipment will be in- 
creased, thus avoiding the necessity of purchasing new cars. If a yard is 
too large* or its track cajjacity too great, there is likely to be a lack of 
promptness in clearing it and getting tlie cars moving over the road. On 
the other hand, if it is too small, blockades will almost certainly occur, 
interfering with the mov<?ment of freight trains on the road, while the hur- 
ried and complicated switching in an overcrowded yard will tend to greatly 
Increase the damage to rolling stock. In all yards there is more or less 
of a tendency to rough handling of cars, which can be kept in check only 
by strict enforcement of discipline and a full enquiry as to the cause of and 
responsibility for each case of damage. 

One important defect resulting from the general failure to recognize the 
relation of yard service to the general operation of a railway system is 
th(; common failure to provide proper equipment. Any old rails and track 
material are considered good enough for yard tracks, and the average 
condition of the ordinary locomotives for yard switching is only one remove 
above that of the locomotive allotted to the despised gravel train, although 
it must be admitted that there is a growing recognition of the expense in- 
volved in using worn-out road engines of light power for work-train ser- 
vice. Not only are the yard tracks very often of bad construction in the 
first place, but their maintenance is more or less neglected, and low joints, 
missing bolts, loose spikes, worn ties, and switches and frogs in various 
grades of bad repair are common conditions to be met with in the average 
yard. This is partly due to weakness of the tracks as originally built, 
for the sectionmen in charge of the yard, finding it impossible to keep 
all these tracks in proper condition under the traffic which they sustain, 
naturally become more or less careless and discouraged. 

The condition of the switching engines is frequently on a par with that 
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of the track, the tires being worn hollow to an extent wliich is most de- 
structive to the track, ^\hilo the valves are badly set, and all the connec- 
tions are more or less loose. It is not in the nature of the average engine- 
man to give his best endeavors to the proper handling of such a "mill," sa 
that the amount of damage to cars in switching will probably bear some' 
relation to the amount of maintenance expenses for tracks and engines,' 
Another point which may be mentioned in this connection is the failure to 
provide proper lighting for the yards, night work being done under adverse 
conditions by the aid mainly of small hand lamps. It must be admitted 
that the proper lighting of a yard is not an easy matter, owing to the in- 
terference of cars, whose black shadows altoruating with lighted spaces, 
and moving from place to place, may be more dangerous than a uniform 
darkness to which a man's eyes become more or less accustomed. Never- 
theless th ^ matter is not impossible of solution, and there are already some 
few yards wliich are efticiently lighted. 

The use of heavy rails, or even of good rails, in yards, is very generally 
assumed to be unnecessary and uneconomii-al in view of the severity of 
the service and wear, and this is one reason for the dilapidated yard tracks 
which are so common everywhere, except at a few recent passenger ter- 
minal 3"ards. Tlie New York Central Ry. is now introducing its 100-lb. 
rails in the passenger yards of the (Irand Central terminal station. New 
York city, and the results thus far obtained show a decided economy in 
track work, in conjunction with other advantages. The j'ard has about 
12 miles of track in all, laid originally with 65-lb. rails. The tracks now 
laid with the 100-lb. rails include those carrying the heaviest traffic be- 
tween the station tracks and the four-track main line approach, and they 
arsj equipped with split switches, slip-switches, turnout frogs and crossing 
frogs, all of the 100-lb. rails. The yard is controlled entirely by interlock- 
ing plant, and the lever men in the main tower at first obje(*ted to the 
heavy switch rails, claiming that it would be very hard work to throw 
them. As a matter of fact these switches are found to work even more 
easily than those with GH-lb. switch rails, as the latter become bent verti- 
cally, causing them to bind and slide hard on the slide plates, whereas the 
former are stiff enough to hold their shape. In 1896 the yard force for 
track work averaged 20 men, and the only Sunday work was for renewals 
and large repair's. Formerly the regular gang averaged 32 men, with 
about 16 extra m^n, and maintenance had to be carried on regularly on 
Sundays. Then constant work was required, and the tracks had to be 
surfaced about once a month, while the new tracks are left for months 
without any attention. The switch engines running on the broad heads of 
the heavy rails will show less wear of the tires than when iimning on the 
narrower-headed 65-lb. rails, and this again will result in less wear and 
flow of the metal in the rails, and less injury to frogs and switches. With 
the more substantial track there is a noticeable decrease in derailments, 
which are usually more or less frequent in yards, while the tracks ride 
much more smoothly tnan the older tracks. The facts thiat good heavy new 
rails will reduce the wear of both tires and rails in yards as well as on 
the open road, and that the expenses of maintenance of track and equip- 
ment will be correspondingly reduced, have probably never occurred to 
many officials, and they have felt that it would be waste of money and 
material to put such rails in their yards. 

Split switches should be used, of a uniform pattern, and frogs should be 
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as far as possible ot oae number. No. 7 

trogs are largely used, corresponding to 

curves of 12i/j°, aud frogs of a lower number 

• should not be used except in special cases, 

J although on the other hand, It must be re- 

I membered tbat the easier curves of frogs of 

bigher numbers require longer leads, and 

consequently more yard simce. The Chicago, 

Burlington & Kansas City Ry. uses a No. T 

frog in 1 to 6 ladder tracks, putting in a 

short curve beyond the point of frog. Com- 

'«fc*!l P^Sn^ plicated arrangements ot switches, sllp- 
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itches, double crossovei-s, etc., should be 
avoided. Slip-a witches, though valuable and 
often necessary, are expensive in first cost 
and In maintenance. The tracks of each 
group should be parallel and not closer 
than 12 ft. c. to c.; while the car repair 
tracks should be 20 ft. c. to c. Traclis for 
cars to be unloaded by teams should be 24 
or 26 ft. e. to c., to allow for the passage of 
wagons and teams between the cars (or else 
iil«ice should be pi'ovided for teams to turn 
at the end of the trael;). and the space be- 
tween these tracks should be macadam- 
ized or paved with brick or stone if there is 
much trucking, or at least well coated with 
cinders, so as to prevent mud and enable 
the wagons to be hauled easily. 

The tracks should be developed from one 
or two priuclpal sidetracks or ladder tracks, 
so as to avoid putimg switches in the mala 
ti-ack beyond the one switch leading to the 
receiving track. These receiving tracks 
should be of sufficient capacity to avoid 
blocking the main track by a second freight 
train while the first is being inspected, 
marked and distributed. A series of par- 
allel sidetracks may be developed from a 
diagonal lead track connecting with the 
main track or principal sidetrack, as in Figs. 
1-14 and 218. The yard will be in two parts, 
one for incoming and one for outgoing 
trains, and each pait of the yard will have 
groups of tracks for sorting and storing 
cars and making up trains. The yard should 
be located on a straight part of the line, and 
the main track may pass through or around 
It, provision being made for a route around 
or through the yard, respectively, In case 
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•of any block on the main track. In staking out tracks in a largQ 
..yard, stakes of different colors for different tracks, may conveniently 
^e used to avoid confusion, and stakes marked "M. S." and "P. F." may 
.l>e used to mark the mouth of switch and point of frog. 

The switchstands should be of good make and kept in good order, and 
^f the numbers of the tracks are painted on the switchstands or targets 
the work of the yardmen will be much facilitated. Usually the yard 
switches are worked independently, but in a large yard with heavy traffic 
It is better to have them interlocked and worked from towers, in order to 
simplify the switches and switch movements, while in some large yards, 
such as those at Altoona (Pennsylvania Ry.) and Galesburg (Chicago, 
-Milwaukee & St. Paul Ry.), the switches are worked by compressed air, 
with the Westinghouse non-interlocking apparatus. An ample supply of 
ties, slide plates, etc., should be provided for yard switches, and the whole 
jrard should be well ballasted, well drained and kept in good copdition, one 
or more men being also engaged to clear up scrap iron, paper, refuse, etc. 
A difficulty experienced in most jards is that of keeping the surface of 
the yard neat and Tree from weeds. The yard gangs have other and more 
important work to utteml to and liave little time to give to this incidental 
work, with the result that the surface gets irregular, and weeds grow 
thickly on little used tracks, mj'king the general appearance of the yard 
unsightly. A machine that could be used for such work would be a wel- 
come addition to tlie equipment of a yard section gang. 

A few words maj' be said as to the laying out of tracks in freight houses 
on a water front. Where piers and warehouses are built with a dock on 
-each sidi, from one to three tracks are required down the middle of the 
pier, with trucking space on the outside, between tracks and edge of pier. 
Where warehouses ar** parallel with the wharf front, space can be econo- 
mized by having tracks enter the building at the side, and run at right 
singles tlierewitli or nearly so, and about half way across the width of the 
building. This method will give more car room, or rather more loading 
TOom,tlian where the track is parallel with the building. This is especially the 
case where tracks are in pairs, say 12 ft. c. to c, with trucking space of 
15 to 20 ft. between pairs, putting in as many sets of tracks as are needed. 
The ends of tracks should be within reasonable distance of wharf front 
to save as much as possible in the work of trucking, a very considerable 
item of expense in handling freight. In Europe, hydraulic power is 
largely used for operating cranes, capstans, car elevators, turntables, etc., 
for handlinvc freight at terminals. 

The freight yard at Port Jervis, on the Erie Ry., is shown in Fig. 145. 
The main tracks pass through the middle of the yard, and the yard tracks 
aggregate 42 miles. The receiving yard for eastbound trains has, in 
addition to five receiving tracks, a double gravity track with a grade of 
1.25% and about 800 ft. long, or of sufficient capacity to hold an eastbound 
train, and at the bottom of this track are seven classification tracks by 
-which cars are sorted for the next division. By this arrangement one 
man can sort 100 cars per day in station order. 

The yard extends from JG to BC block station, a distance of 2.9 miles, 
and will hold 4,200 cars. All connections with the main tracks are at 
block stations, so that these tracks can be fouled only at such points as 
are protected by block signals. Eastbound freight trains generally enter 
tlie yard at JG station, and are left there for classification. The three 
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tracks nearest the main tracks in the eastbound yard are also "receiving"" 
tracks, being used for that purpose when those at JG are lilled. In this^ 
case the trains enter the yard at WX block station. The caboose is cut off 
at JG or WX, as the case may be, and allowed to run down the main track 
by gravity to a caboose siding. The cars are classified in the "eastbound"^ 
yard, and thence taken in solid trains by yard engines to the "eastbound 
advance" yard, whence they are taken by road power to leave the yard at 
BC block station. The local cars are switched out and set on the four 
available tracks west of the "gravity yard," after which they are placed 
on the two "gravity" tracks, which hold a maximum train. Westbound 
freight trains enter the yard at block station PA. Tiie cabooses are cut off 
about 1,000 ft. east of station BC, and drop by gravity into the "eastbound 
advance" yard, whence they are taken as required by eastbound trains. 
The general operation of the "westbound" yard is about the same as that 
of the "eastbound," except that there are no gravity tracks. The track 
next to the main track, and the one on the extreme outside of this yard 
are kept open to facilitate the movement of engines to and from the coal 
pockets. Westbound trains leave the yard at station WX. The arrange- 
ment of the j'ard is fairly satisfactorj-, but like most yards in this country 
It has been developed from time to time without any special arrangement 
in view. 

At the block tower at the entrance to the yard is a fixed red light, and 
thj signalman is forbidden to show the hand green light imtil a train has 
slowed down for the red. This effectually prevents fast running through 
the yard. At the second tower in the yard (the yard being divided into four 
block sections) there is also a fixed red signal, with a green lamp below,, 
lighted by electricity. This light is switched in by the signalman when no- 
titled that the block is clear, but the key is so arranged that he cannot fix 
it to display the green continually, as may sometimes be done by careless^ 
signalmen when a green hand lamp is used. It will be seen that trains are 
never given a clear signal through the yard, but only the green or cautioa 
signal. 

Where the block system is not used, freight trains should be required to 
stop at the yard limit sign, unless the track is plainly seen to be clear, and 
then proceed carefully into the yard, rear flagging being required within 
this limit, except when the freight train (or engine) is running on the time 
of a first-class train. 

Where large yards exist in busy city districts it would often be real 
economy to sell the land and lay out new yards in an outlying district. If, 
however, the conditions are such that the yard must be kept, then it will 
be economy to see how far space can be economized, so as to get as great 
a concentration of work as possible. In this respect English railway prac- 
tice is largely superior to American practice. The great attention paid to 
this matter, in England, necessitated by the very high value of land, has 
enabled them to devise methods for handling enormous quantities rt freight 
in city terminals of restricted area, while oyqii the outlying and divisional 
terminals are laid out with greater care and with a greater attention to 
the operating side of the question than is common in this country. 

The discussion in detail of the existing arrangements of individual yards 
can be of but little value, since the conditions and requirements, and the 
nature and extent of the traffic, are so diverse; and what may be a proper 
and desirable plan at one yard maybe entirely inapplicable at another. Fur- 
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thai- on, Lowevev, are given some extracts from a 
Ijaper by Mr. W. L: Derr, Division Superlnteudent 
■ot tbe Brie Rj., on "Railway Yai-da aud Terminals," 
iviiicli was pubilshed In "Engineering News," New 
York, June 18, 1896. It is a compreliensive article 
■on tile principles invoived in yai-d design and yard 
work, and tlie points to be specially considered in a 
typical design. Tlie details at tlie design of any ac- 
tuBl yard should conform as closely as possible to 
tliene general principles and general rules. It may 
he said witliont hesitation that on nearly every rail- 
way it would pay to have an extended and system- 
atic investigation made as to the construction and 
operation of eacb important yard, and ns to tlie 
means by which increased efficiency nnd economy 
■can be secured; nnd then to follow such an investi- 
gation by a prompt aud systematic undertakini; of 
the improvements which are found to be desirable 
and practicable. 

"The following ge:ieral propostlon maybe stated n^i 
a fundamental principle in yard working: Cars tliat 

are to be held at a yard must be kept apart from' 

tbose in the regular movement, and separate tracks' 

must be provided for the ■Jioid" cars. To a viola- 
tion of this principle, more plainly than to anything 

f-lse, may be traced tlie delay to cars in yards, for. _ 

Af wHl readily be seen, 'hold' cars, when mixed lu ^ 

the r^ular movement, require a continual handKug. 

having to be switched out every time the tracks 

tbey are on are worked. Yai-ds othern-ise poorly 
-designed may often be operated in a fairly econom- 
ical manner by providing storage tracks for tlie 
■hold' cars, both empty and loaded. It follows that, 
to secure order, seiMii-ate tracks must be provided 
for cars of the dlffei-ent destinations. 

"All general movements of the traffic should 
be forward ones, and only under great stress are 
■backward movements to be made. This point can- 
not be too firmly impressed upon those designing 
jards, as to neglect it will ever after cause great 
■delay to the yard movements. Promptness In mov- 
ing locomotives between the yard aud the engine 
Jiouse is necessary, and the tracks should be so ar- 
I'anged that an incoming locomotive can, after plac- 
ing its train on the receiving track, proceed imme- 
■diately to the engine house, ^^'here engines have 
to be changed quickly, as at division terminals 
In the case ot the engines of passenger trains, a 
track should be placed near the changing point, for 
a he acconimodnliou of the incoming and out- 
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going engines. The coaling station, ash pits, sand house and water supply^ 
should be near the round house, and be accessible at all times. 

"A freight yard, of which a typical arrangement is shown in Fig. 146^ 
should have receiving traclts of the length, each, of the longest incoming- 
train, for the recei>tion of the trains as they arrive at the yard; 'poling" 
tracks, if the polir.g method of switching cars is practiced (where there- 
Is not sufficient length of yard for poling tracks the *poling* can be done 
direct from the receiving tracks); classificatign tracks— one for each classi- 
fication; advance tracks to receive cars taken from classification tracks^ 
and upon which trains are to be made ready to be sent forward; short 
tracks, commonly called a 'gridiron,* holding from five to ten cars each,, 
and used in classifying cars in station order for the division in advance; 
tracks for storing empty cars; tracks for 'cripple* or damaged cars, andi 
tracks for cars with fast freight. 'Poling' and classification tracks maybe of 
any convenient lengths. For poliug tracks this would be about the length of 
an incoming train. For the shortest classification track, in order that switch- 
ing may be continued during a temporary blockade of the main line in ad^ 
vance, it would be a sufficient length to hold the cars of that classification* 
of several hours* working. Where there are advance tracks the classifica- 
tion tracks may be somewhat shortened, but it must be borne in mind that 
the filling of one classification track blocks the classification of cars on alK 
the others until the filled track is relieved. Spare tracks should, there- 
fore, be provided near the classification tracks. Very long yard tracks are 
not desirable, for several reasons; among which are the high speed re- 
quired to pass cars to the extreme ends of such tracks (especially if the 
switching is done a^rainst a rising grade), and the great delay and conse- 
quent expense in returning the men to the switch engine after thej have- 
taken cars long distances. Separate tracks for stored empty cars should* 
be provided in order to keep these cars out of the regular yard movement^, 
which they would otherwise greatly complicate. 

*'If cars with fast freight and those with slow freight are handled on the 
same classification tracks, they will become mixed, causing serious delay 
to the fast freight. The latter should be handled on separate tracks next to* 
the main track in the classification or In the advance portion of the yard^ 
or, better, a set of tracks in advance of all the other tracks, so that the 
fast freight will always be ahead of the slower. The care of disabled or 
'crippled' cars must be provided for, and the faster the traffic the greater 
the necessity for facilities for the prompt handling of these cars. 

"The tracks for cabooses or cabin cars should be so located that the. 
cabooses can be got out of the way quickly on their arrival at the yard and' 
yet will be accessible, without undue handling, to outgoing trains; and, if 
practicable, as soon as these cars arrive at the yard arrangements should?; 
be made to so place them. When there is room for it, a loop caboose track 
reaching from the receiving tracks, incoming, to the advance tracks, out- 
going, will be found to be a convenient arrangement. When certain trains^ 
are run regularly by one set of crews and others by another it will facili- 
tate matters to keep the two sets of cabooses separate, by providing a 
double caboose track. 

"Heavy track scales should be placed at the entrance to the classifica- 
tion tracks, so that cars can be weighed while being switched. They 
should have a separate 'dead' track, permitting cars that are not to b^ 
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weighed to be passed over without affecting the scales. The location of 
scales for local purposes will, of course, be governed by local require- 
ments. 

"The location of the yard with reference to the main tracks is an im- 
portant matter. The yard may be placed on the outside of each main 
track, or to one side of both the tracks, or between them. The first plan 
is objectionable on account of tlie necessity of crossing the main tracks iu 
passing from one side of the yard to the other; and tlie second on ac- 
count of the traffic in one direction crossing the other main track to get 
into the jard. The third plan, that of placing the yard between the main 
tracks, is open to neither of these objections, and, if it further provides 
for the sufllcient separation of the main tracks to make room for the en- 
gine house as well, the yard movements will not foul the main tmcks from 
the time the trains leave the main tracks when entering the yard until they 
come on them again when leaving the yard. Main tracks so located should, 
when practicable, be placed far enough from the yard tracks to admit of 
additional tracks being built in the space, as required. At points where 
there are yard connections with main track the connections may be so 
arranged that ordinary switching movements will not cause the main 
truck to be fouled when the switch is set fot the main track movements. 
This may be effected by connecting the main track and the first yard track 
with a crossover and extending the yard track a short distance beyond 
the crossover, thus forming a *run-by.* 
\J "The track from which a series of parallel tracks start is called a lead,* 
or ladder" track, and is generally at an angle to the parallel tracks equal 
to the angle of the frogs, Figs. 144 and 218. When it is necessary to divide 
a series of parallel tracks without breaking their continuity, a straight lead 
track with slip switches is run diagonally across them, the crossing of the 
tracks being effected by means of crossing frogs, and connections effected 
by slip switches, as in Fig. 53. 

"Where there is a large number of tracks, such as classification tracks, 
it may be advisable to make the entering end of the set wedge shaped in 
order to concentrate the switches and also to lessen the wear of the frogs 
and switches by trains crossing them. For the prompt operation of lead 
switches the levers for throwing them should be grouped, so that they can 
be worked by one attendant from a central station. This is not only the 
quickest but the safest method of operating the switches, because it avoids 
such misunderstanding as is apt to ensue if more persons than one handle 
a set of switches. The levers need not necessarily be interlocked. The 
switch lights are placed on stands near the points of the switches they 
govern and are turned by the movement of the switch rails. The lamps 
are provided with lenses of two colors indicating, respectively, that the 
switch is set for the lead and for the side track. Switch lamps should 
be placed close to the ground, so that they will not conflict with any block 
or interlocking signal in their neighborhood. 

"Electric lighting is the best for yard illumination, provided the lights 
are located with care. Electric lights cast a deep shadow, and unless they 
are located high over the tracks the shadows of cars and buildings near by 
will be troublesome. They should never be placed near an important sig- 
nal, as their strong light obscures the weaker light of the signal. Elec- 
tric lights make the best switch lights, also, giving a much stronger light 
than oil and requiring less attention in their care and maintenance. 
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"Tbo principles of signaling are the same in j^ards as on the line. At the 
entrance to the yard the main track switches should be operated from a 
central station and be interlocked with the signals that govern the main 
track movements and movements that may foul the main track. 

'*Water cranes should be located at the engine house, at points where 
switch engines work, at coal pockets (if distant from the engine house), 
and at the outgoing ends of the yard. A main with hydrants about every 
200 ft. should be placed along the receiving tracks for the use of car in- 
Bpectors in cooling journals, and in other work. There should be fire hy- 
drants near important buildings and at points where cars are stored. 

"On rapid transit lines the interval between trains, that is the 'head- 
wa3%' is largely dependent on the arrangement of the terminal tracks, for 
In practice trains cannot be run on a headway less than the time used by 
a train entering and leaving a terminal. Any arrangement of track that 
makes it necessary to stop a train for the purpose of putting it in proper 
order as to engine or cars, or of putting it on the proper track for the out- 
going trip, or that permits an incoming engine to be blocked in and thus 
necessitates an exchanging of engines, is defective, so far as the running 
of trains at short intervals is concerned. Quick movements can best J)e 
made by arranging for the fi)rward movement of the trains in all cases, 
and avoiding the necessity of having the traffic in one direction cross the 
traffic in the other direction. 

"The ioop' plan of track is the only one that fulfils the desired condi- 
tions. The loop, which is simply a circular track connecting the incoming 
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and outgoing tracks, forms a continuous track to permit trains to pass 
from an incoming to an outgoing track by direct forward movement. No 
change in the arrangement of the train is necessary, and the locomotive is 
always run in the forward motion. By any other plan it is necessary 
either to run the engine backward (thus placing the engineman on the off 
side, away from stations and signals), during one-half its entire mileage, 
or else to turn the engine at the end of each run. In addition to the main 
line loop a sufficient number of tracks should be provided along it, or at 
least, not far from it, for the purpose of storing the engines and cars which 
It is necessary to keep at the terminal. These additional tracks should be 
oohnected at both ends with the main track. Their exit ends should be 
far enough back of the starting station to make it unnecessary for a train. 
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After pulling out, to back up in order to reach the station. The loop plan 
with forward movements in Fig. 147 is, perhaps, the ideal loop track for 
this purpose, no backward movement being necessary in handling the or- 
dinary traffic, either in passing from the main track to the side track or in 
returning to the main track from the side track. 

"At points where there is not room for a loop, space should be reserved 
for terminal tracks of the usual order. If the room is so limited that even 
these cannot be accommodated, a trailing crossover should connect the two 
main tracks about an engine length from the end of the incoming track, 
so that an arriving engine can get out of the way without having to move 
against incoming trains or without having to wait for the train that It 
brought to be taken away. There should be another crossover a train 
length farther back to admit of the passage of trains from the incomiifg to 
the outgoing track. 

"Items which make up the cost of yard operation are, besides interest on 
<?apital invested and depreciation, the cost of yard engine repairs and sup- 
plies, wages of yard enginemen, yard firemen, switchmen, yardmasters, 
&5ignalmen, telegraph operators, way bill clerks and of trackmen; a per- 
centage of general office expenses and of wages of train dispatchers, the 
cost of material used in track repairs, and the cost of labor and material 
used in the repairs of cars damaged in the yard." 

Sand Track for Rujiaway Cars. 

In Europe use is sometimes made of a "sand-track" for stopping runa- 
way cars, and Fig. 147A shows the arrangement in the Friedrichstadt 
gravity switching yard at Dresden, Germany. The cars on the two tracks 
of 1.8% down gi-ade leading from the gridirons of the classification tracks 
to the train tracks, are controlled by portable stop blocks (similar to Fig. 
135) which are placed upon the rails as required by men stationed for 
that purpose. It was desired, however, to install some system of stopping 
cars or trains which might get beyond control on tlie grade, so as to pre- 
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vent damage to the cars, the freight or to the yardmen, and to prevent the 
possibility of collision with trains, etc., in the yard at the foot of the grade. 
For this purpose the sand track was adopted, gantleted with the running 
track as shown. The running tracks have main-line rails laid on thick 
iron tie-plates on wooden ties. The sand track has branch-line rails laid 
directly upon the ties, giving a difference of about 1.05 in. between the 
levels of the rail heads. A guard timber is placed along each side of each rail 
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of the gantleted sand track, and the space between the timbers is filled with 
sand, giving a depth of about 2 ins. of sand over the rail. If a car gets 
away from the gridiron tracks, one of the yardmen throws the switch of 
the sand track, and the car is quickly and easily stopped, while there is 
no difficulty in getting it back again. There is also a sand track on the 
main freight track to this yard, and on one occasion a freight train of 27 
cars (with 55 axles) weighing 417 tons with engine and tender, got beyond 
control on this grade of 1.8%, In spite of having brakemen on eight of the 
cars. It was diverted onto the sand track, while running at about 30 
miles per hour, and ran for 328 ft. over a thin layer of sand and 738 ft. 
over a 2-in. layer of sand. After the train was stopped, the sand was 
cleared away, and the train then ran to the main track through the lower 
switt?h of the sand track, the total length of this track being 1,300 ft. The 
device is also used at derailing switches, a train passing a home signal at 
danger being diverted onto the sand track. 



CHAPTuJR 13.— TRACK TOOLS AND SUPPLIES. 

The tools used in track work are an important item in the proper main- 
tenance of way, and it is bad practice and false economy to purchase 
the cheapest tools obtainable and then to pay no attention to see that 
they are properly and carefully used. First-class tools should always be 
supplied, as they need cost but little more than inferior tools, while they 
do better work and last for a longer time. The use of steel instead of 
iron enables a reduction of weight to be made in many cases, without re- 
ducing the strength or efficiency of the tools, thus increasing the facility 
with which the tools can be handled. Tools with parts subject to wear 
should be bought under a guarantee that the wearing parts are inter- 
changeable. 

Each section gang should have a complete equipment of the necessary 
tools and supplies, and at division headquarters, or other convenient points, 
should be kept those special tools of which only a few are required, such a» 
rail saws, rail benders, etc.» which usually average one to every 50 miles 
of track. A few spare frogs and switch rails may also be kept at these 
points as emergency stock. On the Chicago, Burlington & Quincy Ry. the 
rail-benders, cross-cut saws, wheelbarrows and scoops are kept at yards- 
and sent out to section gangs for temporary use when needed. 
Two extra jacks on the division will usually be sufficient, but it 
is to be noted that the New York, New Haven & Hartford Ry. 
has a special gang to do all work requiring the use of jacks^ 
There will be a velocipede or inspection car for the use of the roadmaster^ 
one for each division roadmaster and one for the engineer. Also, per- 
haps, a ditching car with blades and mold boards for clearing ditches 
and trimming ballast to the required form. There may also be the fol- 
lowing for each division or a certain number of divisions: 1, A steam der- 
rick car of 8 to 10 tons capacity (and hoisting velocity 1 ft. per S€«oiid^ fr- 
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handling stone, lumber, etc., in emergency work or repairs; 2, a flanging- 
car; 3, a snow plow; 4, a wrecking train. At division headquarters there 
should be a repair shop for repairing tools, frogs, and switches; for mak» 
ing guard rails, and for sawing and drilling rails for such work as can be 
done away from the place where it is to be used. 

There should be a good supply of tools maintained constantly in the 
storekeeper's charge, so as to be ready to equip an increase of force in case 
of emergency, such as a flood, washout, snowstorm, landslide, wreck, etc. 
But, on the other hand, an accumulation of odds and ends of old-fashioned 
articles and tools in the storeroom or the section tool house should be vig- 
orously fought against. The cars of wrecking trains should always be 
kept fully equipped. Roadmasters and foremen should see that no un- 
serviceable tools are kept on hand, but that when damaged or broken 
they are sent at once for repair, or requisitions made for new ones. The 
section foreman is' held responsible for all the tools issued for the use of 
his gang, and it is a good plan to have the tools of each gang plainly 
stamped with the number of the section. A close check should be kept 
on all tools issued, and not more issued than are properly required by the 
section, while, except for an increase of force, new tools should never be 
issued until those worn out or broken are returned, their disposal properly 
accounted for, or a satisfactory reason given for requiring the additional 
tools. There should also be some organized system for sending tools be- 
tween the section and the shop or store. The ordinary tag on a bundle of 
tools is likely to be torn off or to have the address obliterated by wet, etc.^ 
and if this occurs on a bundle sent to the shop, the tools are either held 
or are sent out to some other gang, while the foreman of the section to 
which they belong suffers from the delay. A good plan, suggested in Par- 
son's "Track," is to have brass disks or checks, like baggage checks, 
with the number of the section and name of station for that sec^ 
tion stamped on one side, and the address of the shop on the other side. 
Two slots are cut at opposite edges for a leather strap, so that the strap^ 
can be slipped through so as to cover one side of the check, leaving tlie 
other side exposed to show the address to which the tools are to be sent. 
The checks for different divisions can be made of different shapes. The 
carrying out of these check systems and the enforcement of the rule» 
above mentioned, will check carelessness, and result in a greater efficiency 
and economy as compared with the haphazard systems in force on some 
roads. 

Each section should have a full equipment of good tools to supply every 
man, and some extra of such tools as have occasionally to be sent to 
the shop for dressing or repair. The number of these extra tools will 
depend upon the method of handling repair work and the frequency of the 
repairs required. The number of such extra tools should be specified by 
the roadmaster, and the extra tools should not be put in use until the reg- 
ular ones have to be repaired or renewed. For sections having stone bal- 
last it is recommended that there should be two tamping picks at the re- 
pair shops (or on their way there) for every pick in service. A sufficient 
supply of shovels and scoops too badly worn to be used economically in 
ordinary work, may be retained to equip a double force for emergency 
work, as shoveling snow in winter, and a half supply of worn out picks 
and bars may also be kept at the section house for a similar purpose. 
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As a general thing, however, it is best to limit the equipment to the tools 
actually required in every day service. Proper supplies and appliances, 
oil, lamps, etc., should also be furnished, and all appliances not in regular 
use should be kept in condition ready for service at a moment's notice. The 
section house, lockers, etc., should be kept locked when not in use. 

The foreman should see that the tools are taken care of, and properly 
used, not left on or between the rails, and not used for other purposes than 
those for which they were intended. He should also see that all tools and 
appliances are clear of the track well before each train, and that the men 
do not wait until the last moment before quitting work in front of a 
train. Bars should not be thrown aside into the grass, where tliey are 
difficult to find, but should be stuck in the ground. Tools having bearings 
or cutting edges should not be thrown about on the ballast, where they are 
liable to damage by striking stones or other tools. The tools should al- 
ways be taken to the section house at night, and not left out on the road- 
way. At the section house tlie tools should be placed on racks and 
shelves, or in tool boxes, and the sharp-edged tools l^ept carefully separated 
from the others. A little firm exercise of authority in disciplining the men 
as to the care and use of tools will result beneficially to the company. On 
a section where rocks are liable to fall, the equipment should include tools 
to facilitate tlieir removal, such as rock drills or jumpers, stone wedges, 
blasting powder and fuse. AVhen a special watchman is detailed to look 
out for a dangerous rock cut, sliding bank, etc., he should be provided 
with a wheelbarrow, pick, shovel, ballast hammer, two flags or lamps, and 
torpedoes or fusees. 

Such tools as picks, bars, mauls, etc., are frequently made at the com- 
pany's blacksmith shops, although they can usually be purchased ready- 
made almost as cheaply. The cost, however, varies with the skill of the 
men and the shop facilities, and whether the tools are made from new ma- 
terial or from the scrap heap of bridge rods, old tools, eft., always col- 
lected around a railway blacksmith shop. As a general thing, however, 
it is best to keep the scrap pile small and to purchase tools from reliable 
makers. The best design of tool should be aimed at, to secure the best 
service, and it is well to have as few different styles or makes of the 
same tool as possible. Clawbars and other heavy tools are often un- 
necessarily heavy, and of defective shape, while shovels are often too 
beavy and awkward to enable the men to do their best work with them. 
The use of steel instead of iron enables a considerable reduction in weight 
to be made without affecting the strength of the tool. The desirability of 
adopting standard designs of track tools has been recognized by the 
roadmasters' associations, and some standard designs have been officially 
adopted, but the actual adoption of these standards appears to make but 
slow progress, as individual roadmasters apparently still prefer their 
own familiar styles of tools, although they may have voted in favor 
of standard designs on general principles. 

For an ordinary section gang the equipment given in Table No. 15 will 
be generally sufficient, but, as shown, it varies on different roads, ac- 
cording to the ballast and other conditions of the track. Ballast hammers, 
forks, etc., are not needed with gravel or soft ballast. 
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TABLE NO. 15— TOCL EQUIPMENT FOR SECTION GANGS. 



Article. 

Spiking mauls .. 
Ballast hammers. 
Trackwalker's 

hammer 

Nail hammer . . . 

Sledges 

Tamping bars . . 
Lining bars: 

Chisel point .. . 

Diamond point. 

Pinch bars 

Claw bars 

Spike puller .... 

Picks 

Tamping picks . 

Scoops 

Shovels 

Snow 

Long-handled 
Ballast forks . . . 

Axes 

Adzes 

Hand axes or 

hatchets 

Track wrenches. 
Trackwalker's 

wrench 

Monkey wrench. 

Punch 

Ratchet drill . . . 

Brace 

Auger 

Files 

Chisels 

Hand saw 

Cross-cut saw . 
Scythes & snaths 



C.,M. & 
St. P. 
2 to 3 



-Railways- 



3 

{\ 
G 
4 to 7 



1 
1 

1 

2 to 4 



1 
1 
1 



2 

6 
1 
I 
2 to 4 



Erie. 

4 



1 

1 



.3 

m m 

2 
5 

"s 

G 
6 
6 



•> 

1 

G 

1 
1 

"i 
1 

i 

10 

1 
1 

6 



111. 
Cen. 

4 

6 



6 

3 

1 
3 
3 

G 
G 
G 
G 

*i 

6 
1 
2 

2 
G 

1 
1 
1 
1 
1 
1 
4 
8 
1 
1 
4 



N.Y., 
N.H. 
&H. 



I- 



-Railways- 



1 

1 
8 



6 
1 

3 
1 
G 

12 
7 

12 
5 

• • 

G 



1 
a 



1 

1 
1 
1 

• • 

2 

10 
1 
1 
8 



Article. 

Bush hooks .... 

Grub hoes 

Rakes 

Hand car 

Push car 

Track jacks 

Track gages . . . 
Center gages . . . 
Level board . . . 

Spirit level 

Tie square .... 

Rail tongs 

Tape line, 50 ft. 
Ditch line.lUO ft. 
Wire stretcher. . 
Padlock & chain 

Oil can 

Oiler 

Brooms '. . 

Grindstones .... 
Scythestones . . . 
Wheelbarrows .. 
W. pail & dipper 

J. U US ■••> •••••« 

Water kegs . . . 
Whitewash brs.. 

Toolboxes 

Red flags 

Green flags .... 

White flags 

Lanterns: Red . 

Green 

White 

Grn. Imp globes 

Torpedoes 

Shims 

Spike-hole plugs 



C.,M. & 
St. P. 



2 
1 
1 
1 
1 



1 

2 

1 

1 

2 

1 
•> 

1 

2 to 4 
1 
1 



4 
2 



2 
12 
Yes. 
Yes. 



Erie. 
1 



2 
•> 

1 
1 

3 
1 



1 

1 

1 
•> 



4 
1 



2 

1 
4 



111. 
Cen. 

3 
3 
2 
1 

1 
2 
2 

• • 

1 
1 

"s 

1 
1 

« • 

1 

1 

1 
•> 



3 
1 



N.Y., 

N.H. 
&H. 



2 

1 

2 
1 
1 

 • 

1 
4 
1 
1 

• • 

1 

1 
1 

4 
1 
4 
2 
1 



3 
o 



12 
Yes. 

1,000 



12 
Yes. 
Yes. 



3 

3 

3 

4 

3 

O 

« • 

12 
2,000 
1.000 



Chicago, Burlington & Quincy Ry. 



Splk^g mauls 4 

Sledges 1 

Lining bar (diamond pt.) 1 
Pinch bar and lining bar 

combined 3 

Claw bars 3 

Picks 2 

Tamping picks 3 

Shovels 4 

Axes 1 

Adzes 2 

Hatchets 2 

Track wrench 1 

Monkey wrench 1 



Punch 1 

Ratchet drill 1 

File 1 

Chisels 5 

Hand saw 1 

Scythes and snaths 4 

Rake 1 

Hand car 1 

Push car 1 

Track jacks 2 

Track gages 2 

Level ^oard 1 

Tape line, 50 ft 1 

Padlock and chain 1 



Oil can 1 

Oiler 1 

Brooms 2 

Grindstone 1 

Scythestones 2 

Water box and dipper. . . 1 

Red flags 2 

Green flags 2 

Red lanterns 2 

Green lanterns 2 

White lanterns 3 

Torpedoes 12 



Chicago, Burlington & Quincy Ry.— Tliis equipment is for five-mile sec- 
tions on the St. Louis Division, having a foreman and 3 men. Rail-benders, 
cross-cut saws, scoops and wheelbarrows are kept at yards and only sent 
out to the sections for temporary use when needed. Tie plugs are made 
and sawed shims furnished in the winter if needed. For water there is 
made and furnished a square box of 12 gallons capacity; it is made of pine, 
lined with zinc (leaving i/{.-in. air space between wood and zinc), and has a 
close fitting cover. The box costs about $3, lasts from 5 to 8 years,keeps the 
water cool, and is much better than a bucket. A pinch bar makes an ex- 
cellent lining bar, and saves the expense of the extra bars. Hatchets make 
good hammers. There is not much use for a spirit level except on the 
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level board. There should be no tools furnished to the gang, except those for 
use, and the list in the table is sufficient for the small gang above noted, 
the number of tools being increased as more men are put on. 

Chicago, Milwaukee & St. Paul Ry.— This equipment is for single and 
double track sections, with gravel ballast. Where tamping picks are used, 
six are supplied. The monkey wrench is 15 ins. long. The ratchet drill has 
fiix 1-in. bits, and the auger is %-in. diameter. Grass or brush scythes are 
used as required. The oil cans are of 2 gallons capacity. The supplies also 
include 1 box, 1 keg of track spikes, %-keg of track bolts, 100 nutlocks, 5 
lbs. of fence staples, 5 lbs. of fence nails and 8 angle bars. The divisions 
are classified as far as section work is concerned: Class A consists of main 
lines; Class B, main lines of less importance; Class C, branches and unim- 
portant lines where traffic is light. The accompanying list shows the 
equipment for a Class A section, whether double or single track. Sections 
of Class B or C would have only 2 tamping bars, 2 clawbars, 2 picks, 4 to 
5 shovels, 2 track wrenches, 2 to 3 grass or brush scythes. The other tools 
would be nearly the same as on the list. 

Erie Ry.— This equipment is for double-track sections with stone bal- 
last. The sledges weigh 15 lbs. The ratchet drill has four 1-in. bits, and 
the brace three %-in. bits. 

Illinois Central Ry.— This is the average equipment, varying with the 
character of the section. The ratchet drill has three 1-in. bits, and the 
brace two %-in. bits, while the auger is 1^/^ ins. diameter. 

New York, New Haven & Hartford Ry.— This is the equipment for four- 
track sections with a foreman and nine men. No jacks are allowed, as their 
use on the main line is prohibited except in case of emergency, when they 
are handled by an extra gang. The track wrenches are of the double-end 
pattern. The ratchet drill has %-in. bits. The equipment also includes an 
elevation block. 

Wabash Ry.— The equipment is practically the same as that of the Illinois 
Central Ry., but no ballast forks or spike-hole plugs are supplied. 

Descriptions of Tools. 

Spiking Maul.— The Pennsylvania Ry. standard spiking hammer, Fig. 148, 
has a head 13 ins. long, 2x2 ins. square at the middle, and tapering to 
1% ins. diameter at the ends. Its weight is 11 lbs. Another form of head 
has a diamond shaped center with ends of circular section tapering to 1% 
and 1% ins. diameter. Fig. 149. This head is 15^ ins. long, the lighter 
end being 8% ins. and the heavier end 7 ins. long. The head is fitted to a 
straight wooden handle about 3 ft. long, the end of which should be driven • 
in at the small end of the eye in the head, and then properly wedged out. 

Ballast Hammer.— This is for breaking stone ballast, and the Penn- 
sylvania Jly. has two forms of ballast or napping hammers. Fig. 150. One 
weighs 3 lbs., and is 6^ ins. long, with octagonal ends 1^ ins. diameter; 
the other weighs 4 lbs. 3 oz., and is 6% ins. long, 1% x 1% ins. at the 
middle and 1% ins. diameter at the ends. 

Trackwalker's Hammer.— This is shaped like a locomotive coal pick, Fig. 
151. The head is about 12 ins. long and has one end octagonal and the 
other curved to a chisel edge 1% ins. wide. The weight is about 14 lbs. 

Sledge.— This is a short heavy hammer head set on a long, straight 
handle. The head. Fig. 152, is about 7% ins. long, octagonal, with circular 
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«ndB 2^ ins, diameter, and weighs 12 to 14 lbs. It la used for knocking 
out ties and for striking track chisels, and foremen should see that spike 
mauls are not used for such purposes. 

Tamping Bar.— For tamping ballast (except stone or slag) under the ties,- 
a bar ie used about 5 ft. 6 ins. long, and weighing about 13 lbs. Two 
forms are sliown in Pigs. 153 and 154, the latter being the form adopted 




as standard bj the Roadmasters' Association of America. The bar is gen- 
erally of ^-in. round iron, straight, with a flat piece S ins. long and 4 Ins. 
wide, %-ln, thick at the edge, welded on at an angle of 24°, so as to strike 
well under the tie. The upper end should be flattened to a chisel edge 2 
ins. wide. Some bars have the lower end bent, made ^-in. square, and 
having a tamping head SVz ins. wide and %-in. thick. A larger diameter ' 
is sometimes preferred as giving a better grasp for the hand, and 
in some cases a gas pipe handle is used to increase the diameter without 
increasing the weight. 

Lining Bar— The bar used in lining and throwing track is a straight 
bar, Fig. 155, generally about 5 ft. 6 ins. long, weighing 22 to 30 lbs., and 
tapering from 1^ Ins. square at the lower end to ^In. diameter et the 
top. A weight of about 24 lbs. la sufficient in a well made bar. The 
smatler end should be formed with a sharp diamond point, and the square 
(or lower) end should have a l^-in. chisel edge for about 3 ins. In throw- 
ing track the flat end of the bar is driven into the ballast (but not at too 
great an angle or it will raise the track In throwing), and two men can 
take hold of It. In some cases the pinch bar serves as a lining bar, as it 
answers very well for the purpose and thus saves the espense of the extra 
bars. 

Pinch or Raising Bar.— This Is used for heavy lifting and prying up, and 
for raising and holding a tie for spiking or for slight raising of track, rais- 
ing low Joints, etc., although on some roads the track Jack la used even for 
raising track very slight amounts. The bar, in Fig, 156, Is 5 ft. to 8 ft, long. 
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weighing 26 to 40 lbs., and tapering from 1% or 1% ins. square at the 
lower end to %-in. or 1-in. diameter at the top. The lower end is chisel 
shaped for about 3 ins., but sometimes the front face is vertical, only the 
back face of the chisel edge being inclined, while in the lining bar, Fig. 155, 




Fig.lOlA. 



Fig.ieoA. 




Fig.iCi. 




Fig.157. 



Track Tool*. 
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both faces are inclined. The end of the pinch bar is sometimes straight, 
but is more useful when slightly curved outward so as to get a good hold, 
and form a fulcrum when prying. 

Holding-Up Bar.— In spiking rails it is customary to hold the tie up to the 
rail by a bar (or two bars) placed under the tie end, the holder-up either 
pulling up on the bar, or using a block for bait and bearing down on the 
bar. This work is usually very ineffective, as in the former case the bar 
will sink in the ballast, and in the latter case much time is wasted in 
getting and setting the "bait'' block; while the man will allow the bar to 
"give" every time a blow is struck on tlie spike. A handy tool which 
effects a considerable saving of time and labor in this work is a holding-up 
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bar, Fig. 157, This la a pinch-ljar with an Inclined sharp, cblsel-edged 
lower end to fit under tbe tie, or to bite Into its side. To one side of the bar 
is pivoted an angle shaped piece, the horizontal part of which bears on 
the top of the rail, the bar being parallel with tlie rail. When the bold- 
-er-up bears down on the end of the bar (which is parallel wltb the rail), be 
presees the tie np and the rail down, thus holding them firmly for the 
splker. A shovel should never be used for holding up ties. 

Bridge Bare.— Special bars are used for bridge work and two of the forms 
used on the Illinois Central Ry. are shown in Figs. 158 and 159. The for- 
mer is a timber bar, for sounding and moving timber. The latter is for 




rig. Hi2.— Clawbar. 
Stanrlard Forms ol TooIb Recommended by the Roadmaetere' AsBOcistloa ot Amerlea. 

pulling out headless drift bolts, the shackle being slipped over the bolt and 
a bait block put under the heel of the bar to act as a fulcrum. 

Clftwbai-s.— For pulling spikes, a clawbar is generally used, averaging 5 
to 6 ft. In length, and weighing from 25 to 30 lbs. It Is made in a variety 
of patterns, the body of the bar being usually about 1% ins, 
square at the ends, then 1% Ins. octagonal and then of oir- 
cnlar section tapering to 1-ln. diameter at the top. Three forms 
of clawbar are shown In Figs. 100, 161 and 162. Tlie lower end is curved 
outward at an angle of about 45°, and has a broad chisel edge with a notch 
to take the necli of the spike, the edge being struck under the back of the 
spike head. The distance from the point of the claw to the back of the 
bar is about 4 ina,. and a block or "bait" is put nt the back to serve as a ful- 
-crum. Sometimes the back of the bar has a curved projection or heel to 
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avoid the use of "baft," the distance from point of claw to back of heel 
being about 5 ins. Another form of bar, known as the "bull-nose" bar, has 
the lower end curved outward for a height of 6 or 8 ins., the radius being 
5 or 6 ins. and the distance from edge of claw to back of bar being 4 to 6^ 
ins. The "gooseneck" clawbar has the lower end bent backward and then 
forward again in a reverse curve so as to give a long leverage in pulling^ 
but as the claw is then nearly flat or at right angles with the bar, it cannot 
be struck under the spike head so well as a claw of 45**. For this reason 
it is best to use both kinds if much spike pulling is to be done, using the 
straight bar to start the spikes and the "gooseneck" bar to pull them out. 
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In this way two men can do more work and injure fewer spikes than one 
man with a straight bar, and another man to hold "bait." The clawbar 
adopted by the Roadmasters' Association of America, Fig. 162, is 5 ft. long, 
weighs 30 lbs. and has a curved chisel point at the upper end. The claw end 
has a spread of 5% ins. from point to back of heel, 6 ins. above the point. In 
using these bars care should be taken not to bend the spikes, a matter 
which is very often neglected by the foreman. If the spike is so driven 
that it is difficult to get hold of the head with the clawbar, it is better to 
chop away the wood with the sharp end of the bar, than to hammer the 
back of the claw to force it onto the spike. 

Spike Pullers.— For pulling spikes in such places as on elevated railways, 
where the guard rails prevent the use of the ordinary clawbar; or at 
frogs and switches, on bridges and at stations, where these bars cannot 
well be used, a special form of bar or a special spike-puller must be used, 
Fig. 163 shows a bar used on the Chicago & South Side Elevated Ry. 
(whose track cross section is shown in Fig. 94), this bar having a loose 
hinged tongue and being worked parallel with the rails. The Manhattan 
Elevated Ry., of New York, uses two forms of bars, as shown in Figs. 164 
and 165. The shackle bar was devised by some of the employees and 
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works very satisfactorily, the bar resting on the top of the track rail, a8 
shown. The Verona spike puller. Fig. 166, has a rigid Jaw which fai 
slipped under the sides of the spike head, and a vertical stem on the jaw 
has two balls or projections to give a grip for a heeled clawbar, the heel 
of which rests upon the rail. This device weighs about 1 lb. and is manufSiO 
tured by the Verona Tool Works, of Pittsburg. The Prout spike 
puller consists of a heeled bar with two loose claws hanging in front to 
catch the sides of the neck of the spike, while a bearing piece at the bade 
rests on the tie and forms a bearing for the curved heel of the bar which 
rests on the rail head. A spike puller used in India works on the principle 
of the rail tongs, the short handles fitting into holes in the forked end of 
a bent bar which rests on the rail head. These devices are simple and in- 
expensive tools, but effect a great saving of time and labor, especially 
in large yards. 

Chisels.— Cold chisels used for cutting steel rails must be\Of good ma- 
terial, well made and well tempered, if they are to do much work. If 
too hard, they will break in use, especially in oold weather; while if too 
soft, they soon become dull and blunt. In winter it is well to warm them 
before using, and to strike the first few blows lightly. When only slightly 
dulled, and retaining their temper, they may be sharpened on the grind- 
stone, but otherwise they must be sent to the shop. A good chisel should 
cut three or four rails, and the work should be done carefully, so as to 
damage the rail as little as possible. It is very bad practice to notch the 
rail with a chisel and then drop it on a block to break it, but sometimes 
the head is cut with a portable saw and the work finished w^ith the chiseL 
Two forms of chisels are shown in Figs. 167 and 168. The track chisel adopted 
by the Roadmasters' Association of America, Fig. 168, is 8% ins. long and 
weighs 4% lbs. The eyehole is 11-16 x 1%, ins., and the head extend^ be- 
yond this 4% ins. on the cutting side, and 2% ins. on the striking side. The 
cutting edge is 1% ins. deep. The back end is octagonal, with a rounded 
and slightly spherical face 1% ins. diameter. The sides of the cutting head 
are flat, but in some chisels they are curved or swelling. The handle 
should be about 18 ins. long, so that the man holding it will be out of 
the way of the striker's hammer. A properly made and fitted handle 
should be used, and not merely any kind of a stick that is available. 

Axe and Adze.— These are too familiar to need any comment except as 
to the economy of good materials. They should be kept sharp, and should 
be used only for their proper purposes, the axe for splitting and chopping 
only, and the adze for trimming ties or other timbers. 

Saws.— These also are tools familiar to all workmen. Hand and cross- 
cut saws and other edge tools should have their teeth or edges protected 
from damage by striking other metal tools. In using crosscut saws the 
men should stand opposite each other, and pull on the saw, never push- 
ing it. 

Punch.— The steel track or rail punch for hand use, shown in Fig. 169, 
weighs about 4% lbs. The head is usually 8^ ins. long, 1% ins. diameter 
at one end and 11-16-in. square at the other, the latter having a beveled 
face. 

Wrench.— The ordinary track wrench is usually a steel die forging, about 
22 ins. lon^, weighing 5 lbs. The handle is of 1-in. diameter, having one end 
flattened out for the jaw, and the other end shaped to a chisel edge or 
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tapered to %-in. diameter to put through the holes of rails and splice bars 
to bring them together. The jaws should have four sides, to conform in 
shape to a hexagon nut, and to fit a square nut. Figs. 170 and 171 show 
an ordinary and a double-end or S-wrench. Long-handled wrenches are 
sometimes used, but with a handle more than 26 ins. long a careless man 
«an apply such force as to strip the threads of the nut or bolt. 

Rail Fork.— This resembles a long wrench, but with a slot or notch % x 
4 ins. (instead of a jaw) in the flat end. As shown in Fig. 172 it is 2 ft. 9 
Ins. long, with a handle 1 to 1% ins. diameter, and weighs about 14% lbs. 
This tool is used for carrying and handling rails. 

Rail Tongs.— These are used for carrying rails, and have handles of 
1%-in. round iron or steel, with jaws about % x 1% ins., on the ends. The 
tool shown in Fig. 173 is 3 ft. 3 ins. long, the handles 1 to 1% ins. diam- 
eter, and the weight is about 18 lbs. 

Pick.— Ordinary piclis have heads about 2 ft. 2 ins. to 2 ft. 6 ins. long, 
weighing 7 lbs., and are fitted with straight wooden handles about 3 ft. 
long. The best picks have heads of solid cast steel, which will not split 
in the eye, but those made in railway shops are usually of iron, with cast 
steel ends welded on. The best refined iron should be used. For a 
clay pick, the arms are IMj ins. deep and 1 in. wide next to the eye, and one 
end is pointed, while the other end has a chisel edge 1% ins. wide. The 
patent "eyeless" pick (Eyeless Tool Co., New York), is made of a steel bar 
having a malleable iron socket at the middle to which the handle is at- 
tached by a bolt. There should be three picks to every two men in the 
gang, to allow of their being sent to the shops for repair. 

Tamping Pick.— This is used for tamping stone and slag ballast, and 
resembles the ordinary clay pick, except that while one end is pointed 
the other end has a flat piece or tamping head about 2^ ins. long and 4 
ins. wide, with which to drive the ballast under the ties. A steel head 24^4 
ins. long weighs about 8% lbs. Fig. 174 shows the form of tamping pick 
adopted as standard by the Roadmasters' Association of America. In an- 
other form the tamping end has the head gradually widening to shape 
from the eye, instead of having the plain shank with tamping head. 

Tamping Puddle.— This is used for tamping gravel, cinders, sand and 
dirt ballast, and resembles the half of a tamping pick, the weight being 
about 5 lbs. The form adopted by the Roadmasters* Association of Ameri- 
ca, and shown in Fig. 175, is 12 ins. long from center of eye to edge, the 
shank being %-in. wide, and tapering from 1 in. thick at the eye to V2-in. 
at the edge, which is 4 ins. wide for a length of 2^ ins. The eye may be 
circular or oval. 

Shovels.— These are of various patterns, for tamping and ditching, and 
for handling gravel, cinders, snow, etc. A weak point in welded and un- 
weided shovels is a lack of strength in the straps immediately above the 
blade, and a tendency to break from the top of the blade downward. A 
good shovel is made from one piece of crucible cast steel. No. 12 gage, 
properly tempered, and having the straps strengthened by a socket for the 
handle extending about 2 ins. above the blade, making a much stronger 
connection than the straps alone. The top should also be reinforced or 
Btrengtheried to prevent the breaking or splitting of the blade. Tamping 
«hovels. Fig. 176, have blades approximately square and flat, about 10 ins. 
wide and 12 ins. deep. The handle is about 30 ins. long, and the total 
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weight of the shovel about 7 lbs. In sand and gravel ballast the xection- 
men will often tamp with the handles oC their shovels instead of with the 
lamping bare, thus wearing and breaking the handles. The Shaw com- 
bined shovel and tamping bar was invented to provide for this practice, 
and has an iron shield over the wooden handle. Tamping shovels with 
malleable iron heads on the wooden bandies are also used occasionally. 
The St. Louis Shovel Co.'s tamping shovel, Fig. 176, has the socket for 
the malleable iron handle closed at the npper end, thns holding the handle 



firmly in place when used s 



a, tamping bar and lessening the danger of 
bursting the socket when the handle ia 
thus used. The shovel is of cast steel 
with a taper socket strap. 

A worn shovel may have Its edge 
sharpened and be used for cutting 
weeds. Scoops, Fig. 177, are large full 
shovels for handling coai, cinders, 
snow, etc. For digging post holes, 
long-handled shovels are used, having 
straight handles 4 ft. to 4 ft. 6 ine. long. 
Post-hole augers may also be used by 
a fencing gang. Special forms of long- 
handled shovels are used for deep 
holes for telegraph poles, and various 
forms of ditching spades are also sup- 
plied where there Is much work of this 
character. Large flat wooden shovels 
are convenient for handling snow In 
yards. 

Forks.— For handling stone or^ slag 
ballast it Is well to use forks (like sta- 
ble forks), having eight to ten tines or 
prongs, as this will eliminate the dirt 
or fine material which would be put 
Into tlie track if shovels were used. 
Fig. 177. The New York. New Haven & Hart- 

ford Ry, uses elglit-pronged forks, for 
handling stone itallast, furnishing one 
to each sectlonman, an ordinary square- 
point shovel being also furnished to each man for handling the finer stone 
and for ditching, etc. 

Scythes.— For clearing the right-of-way. etc., scythes and special tools are 
necessarj-, according to the uiatprlal to be dealt with. The railway scythe 
for cutting coarse grass and light weeds. Is slightly heavier than the 
common grass scythe, which is too light for this work; and it may be 
tightly fitted to an ordinary snath or handle, or to the bnish snath, which 
has not quite so much curve. The bramble scythe Is still heavier, and Is 
used for cutting brambles and strong weeds, while the shorter and stouter 
brush scythe Is used for brush and young bushes. Both of these latter 
should be fitted to brush snaths. 

Bush Hook.— This is a stout, sharp, straight blade with a curved end, 
used for cutting bushes, and is fitted to a straight axe handle. 
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Hoes.— The grub hoe is a very useful tool in cutting roots, grubbing 
heayy sod, etc., preparatory to new work, and is also handy in ditching 
and for removing tough grass and weeds from the side of the track. It is 
about 16 ins. long, with two 3%-in. cutting edges, one horizontal like an 
adze, the other vertical, like an axe. " The head weighs about 5 to 6 lbs., 
and has an eye in the middle to which is fitted a straight wooden handle. 
Long-handled weed hoes are advisable where much weed cutting has to 
be done, being operated more easily than a shovel and saving much back- 
ache, thus enabling the work to be done quicker and to better advantage. 
This tool resembles a garden hoe, with rather long blade, set at an angle of 
about ISO** with the handle. 

Rakes.— These are ordinary heavy garden or farm rakes for clearing up 
brush on the right-of-way, trimming station grounds, etc. Wooden hay 
lakes may be used if the company makes hay from grass on the right-of- 
way. 

Brooms.— Ordinary flat brooms are used for clearing snow from switches 
and frogs, cleaning ties after adzing for relaying rails, and also for keep- 
ing the section house clean. 

Track Gage.— Home-made wooden gages are used on nearly every road, 
and have the advantage over iron that they are not appreciably affected 
by temperature, and are not liable to become bent (and therefore inac- 
curate). On the whole, however, the iron gage is probably preferable. 
The wooden gage may have a rod of seasoned oak or ash 1% x 1% to 1% x 
2 ins., with iron lugs secured by screws. The Huntington gage, which is 
very extensively used, has a wrought iron tube with a double bracket at 
one end and a single bracket at the other end, these brackets being of 
malleable iron, screwed on with a taper thread and secured by rivets. The 
double bracket is set to the gage rail, and acts as a square to insure the 
rod being set at right angles across the track. In the Cafifery gage, invent- 
ed by Mr. R. Caffery, General Roadmaster of the Lehigh Valley Ry., the 
iron ends are connected to a wooden rod or bar and have lugs 1% ins, 
deep and 1% ins. wide, the distance between the inner faces forming the 
guard rail gage. One of the lugs has on its top a rack with V-shaped 
teeth fitting into recesses in the lower face of the iron end of the bar. 
This lug is held by a thumbscrew and may be shifted to give the proper 
widening or tightening of the gage. The "Circular** gage consists of an 
iron or wooden rod having at one or both ends an iron bracket formed as 
a segment of a circle of which the diameter is equal to the gage between 
the rail heads, so that the gage distance will be correct whether the rod is 
applied at right angles or obliquely across the track. 

On roads having a track circuit for a block-signal system, metal track 
gages cannot be used, as they short-circuit the current and affect the 
signals in the same way as the wheels and axles of a train. This has 
led to a more extended use of track gages with wooden bars, but of better 
construction than many of the old wooden gages used on minor roads. In 
Fig. 178 is shown a gage of this kind having steel ends securely riveted to 
a white oak bar V^ ins. square. To insure greater rapidity and accuracy 
in testing the gage of track than can be insured with a single lug on each 
end, one end of the gage has a steel fork with two lugs, so that by holding 
the fork with both lugs bearing against the gage or line rail, the bar will 
be truly at right angles to this rail, and the other lug will give the accurate 
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gage between rails. The same cut also shows an all-metal gage having 
a bar of 1-in. gas pipe, shrunk upon steel ends and riveted to them. The 
gage with the wooden bar weighs 8% lbs., and that with the iron bar 
weighs 12 lbs. 

Track Level.— This tool is for ascertaining whether the opposite rails are 
in the same horizontal plane on tangents, or whether the outer rail has the 
proper elevation on curves. The ordinary track level or level board is a 
board about 5 ft. 6 ins. to 8 ft. long, and 1^ to 1% ins. thick, 
with a handle or hand-hole, and having a spirit level let Into 
the top or side. One end is made with steps or offsets whose 
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depth is equal to the elevation of outer rail for curves of different 
degrees, the spirit bubble being level on a curve when the bottom edge 
of the board is on the inner rail and the offset of proper elevation is on 
the outer rail. The gage of this style used on the Buffalo, Rochester & 
Pittsburg Ry., is shown in Fig. 179. The board is 5 ins. deep for a length 
of 5 ft. 6 ins., and then stepped off in offsets %-in. high and 2% ins. long, 
giving an elevation of 1 In. per degree up to and including 5°, and then 
%-in. per degree up to a maximum of 7 ins. The offsets and the other 
end of the board are shod with brass. The board is lightened by three 
openings about 12 x 5 ins., and has a spirit level at each end. Mr. Hoyt, 
Chief Engineer, suggests that the board might be 7 ft. long, with seven 
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1-in. offsets 2% ins. long, to be used with a %-in. shim of metal carried by 
the foreman and placed on the rail when the curvature varies by half 
degrees. The McManus track gage and level has a wooden rod with iron 
brackets, and a vertical rod passing through one end is held at any desired 
height by a pin passing through holes spaced according to the amount of 
elevation, the head of the iron rod being set on the inner or lower rail of 
the curve. The Verona combination level and gage has a bar of well sea- 
soned white pine, 1% x 3l^ ins. at the middle and 1% x 2 ins. at the ends. 
The ends are protected by steel straps 3-16-in. thick, the under part of the 
«trap being flat (for a level only) or bent to form the lugs for a combination 
level and gage. A vertical steel rod or bar, % x %-in., passes through one 
end of the bar and is graduated to quarter inches on two sides. This rod 
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Is held by a horizontal thumbscrew in the end of the bar, which has a 
pointed end engaging with holes %-in. apart in the rod. The rod has a flat 
foot 3x1^ ins., to give a firm seat on the rail head. Guard rail lugs can be 
fitted if desired. 

A very excellent form of level board, which is also at once a^ 
track gage, guard-rail gage and track level, is shown in Fig. 180. It is a 
wooden board 1x4 ins., faced with an iron strip 3-16-in. thick extending 
over the bottom edge, gage lugs and ends, and secured by screws. The^ 
length over all is 5 ft. 5% ins. The gage of track and guard rails is meas- 
ured respectively over the outside and inside of the lugs, as shown, the 
lugs being 2 ins. deep and 1% ins. to 1% ins. wide. At the middle of the 
board is a hand-hole, with a spirit le^el tube set in the lower seat. At one 
end of the board is a plate sliding, vertically in dovetailed guides, and 
held at any position by a nut on a %-in. bolt. A graduated scale is marked" 
on the slide, and in testing the superelevation of curves the slide is lowered 
to the amount of elevation required, this end of the level being then placed 
on the inside or low rail, and the outer rail then raised or lowered until 
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Fig. 180.— Track Level and Gage; W. Va. & P. Ry. 



the spirit level-bubble is in the center of the tube. By the attachment of a 
straight rod 3^^ ft. long, held in position at the gage line by a semi-circu- 
lar arc, this tool is a great assistance in lining tangents. By making the 
iron strip in two pieces, separated by a space of about 2 ins. at the 
middle, the tool is sufficiently insulated to enable it to be used on roads^ 
having automatic signals operated by track <jircuits. The device was de- 
signed by Mr. J. W. Galbreath, Chief Engineer of the West Virginia Cen- 
tral & Pittsburg Ry., specially for the use of the track supervisors, but it 
was found to be so useful that it was made in somewhat lighter form and 
put in the hands of all the section foremen. 

Leveling Boards.— These are used for sighting when raising or surfacing 
track or taking out sags in the grade line. In some cases three blocks of 
the same thickness are used, placed on the rail at the point to be raised 
and at the already surfaced portion on each side. A better plan is to have 
a white board (having a black stripe a little above its center), and two- 
blocks, each as high as from the bottom of the board to the top of the black 
stripe. The board is placed across the rails at a point where the track is at 
proper grade. One block is placed on the rail at the point to be raised, 
and the other the foreman places on the rail at a point already at grade^ 
The track is then raised until the middle block is sighted in line with the 
top of the first block and the stripe on the board. 

Rail Benders.— Until recent years, rails have been bent by various rough 
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methods, but there is a growing recognition of the necessity and ad- 
vantages of doing this work accurately and without injury to the rail. It 
is very bad practice to bend rails by hammering them with sledges, or by 
dropping them on blocks, as such methods are more liabje to kink the rail 
than to give it a uniform curve. Rails should never be nicked with a chisel 
for bending or straightening. In bending by the use of a curving hook and 
track lever, the rail is laid on its side, with its ends resting on two ties 
placed across the track rails, and the track lever is placed on the rail with 
its toe engaging a hook placed under one of the track rails. By bearing 
down on the free end of the lever the rail is bent as desired. Rail bending 
machines should be used for all rails to be bent to curves of over S°, The 
ordinary jim-crow rail bender, Fig. 181, has a curved frame with hooked 
arms to hook oveif the rail head or flange, and pressure is applied to the 
rail head between the arms by a screw which is turned by a long handled 
wrench or by a bar fitting into the holes of a capstan-headed screw until 
the ordinate for the required curve is reached, when the screw is 
slackened, the machine shifted along the rail, and the operation repeated. 
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Fig. 181.— Rail Bender. 



These machines are of various patterns, and weigh from 150 to 200 lbs. 
One of the best forms is the roller rail bender and straightener, as shown 
in Fig. 182, having grooved rollers on the arms to fit the outside of the rail 
head, and a third roller on the bending bar to fit against the inside of the 
rail head. The rail is first bent in the usual way, by setting up the screw 
with a long wrench until the middle ordinate for the desired curve is ob- 
tained; then the inner roller is turned by a long lever or a cross-handle 
wrench, causing the machine to travel along the rail, thus giving a uniform 
curve from end to end. To straighten a rail, the machine is put on the 
outer side of the curve. The number of men required depends upon the 
weight of rail and the degree of curvature. In some rail benders the power 
is applied by an eccentric or cam, thrown by a long lever working in a 
vertical plane at right angles to the track. Hydraulic rail benders re- 
semble the jim-crow in general form, but have a vertical hydraulic cylinder 
at the back of the frame operating the ram or plunger, which bears against 
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tbe rail bead. Tbe ram may be run Id nud out for a few inches by hauti, 
without pumping, thus allowing the machine to be readily placed on tin- 
rail and the ram brought up to Its work, when a few strokes of the pump 
bend the rail to Its desired curvature. The pressure is then reduced and 
tlie rail slid along for another application. The ram is graduated to show 
the extent of tbe bend and may have a loose head shaped to fit tbe rail 
bead. The welgbt la from 200 to 275 lbs., and while this is more than the 
common screw tender the machines are compact and readily handled. 
Track Lever,— The track lever. Pig. 183, was the usual means of raising 



Tie- 183.— Roller Rail Banaer. 

' track until track jacks became of general application, and it is still used to 
some extent. It consists of an oak polo 9 to 10 ft. long, about 6x4 Ins. at 
one end, and 2 ins. diameter at the other end, the larger end being fitted 
with an Iron shoe and with a ring for carrying. The shod end Is put under 
the rail or tie and blocking placed under U, and then two or more men bear 
down on tbe free end. The method Is clumsy and inefflcient as com- 
pared with the use of jacks, as it requires several men to work It. raises 
the track by jerks, and makes it difficult to adjust the amount of rise ac- 
curately, and even when the proper rise is obtained at least one man must 
liold the end of the lever until the ties are tamped, and he generally slacks 
up on it In spite of all care. 

Track Jack.— There are numerous varieties of track Jacks, operated by 
ratchets, screws, friction clutches, hydraulic power, etc., and different 



makes of these varieties may be found on most roods, while each roadnins- 
ter and foreman has a. preference for some particular make. A good jack 
must be able to sustain a heavy welRht on the lifting bar, be positive In 
action, durable in design and capable of being relieved quickly of Its 
load and removed almost instantly. For ordinary work they are about 24 
to 30 Ins. high, 7 >; 12-ln, Irase, with a rise of 12 to 15 Ins., capacity of S to 
15 tons, and weigh about 60 to 75 lbs. The lighter they are the better, as 
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long aa they are of eufliclent strengtb. One of the best forms of ratcbet 
Jacks la of the compound lever pattern, with two pawls (one of which Is 
always engaged); li can raise or lower its load half a notch at each 
stroke, while it can be Instantly relieved of Its load. It may lift the 
bead with the down motion of the lever only, or with both up and down 
motion. One form of screw jack has a horizontally revolving handle at tlie 
top, but a better arrangement Is a ratchet lever working either vertically 
or horizontally, like the lever of a track drill. Hydraulic jacks are also 
used, and are generally filled with 2 parts alcohol to 3 parts water In win- 
ter, and 1 part alcohol to 4 parts water In summer. Water or kero- 
sene shonld not be used, as water will cause rust and may freeze, while 
kerosene destroys the packing. As track jacks are too high to go under the 
ties they lift by means of a claw hung from tbe head of the lifting bar, 
the claw being close to the bottom of tbe jack when lowered. The jack 



Fig. 184.— Jenne Track Jack. 

therefore reaches above the rail and may be a dangerous obstruction to 
trains, for which reason It should be made to release as promptly and easily 
as possible. The Pisher Jack, however, is entirely below the rail, and is 
therefore a very safe form of jack. It acts on the principle of a toggle, 
being worked by a lever turning a horizontal right and left hand screw 
(parallel with tbe rail) which passes through the lower ends of the toggle 
arms, while the upper ends (or apex of the toggle) carry a bearing plate 
which forms the seat for the rail or tie. This jack has a base of abont 
16 X SVi Ins., weighs 30 lbs., has a capacity of 15 tons and Is only 7 Ins, 
high at its lowest position. In the Jenne jack. Fig. 184, the link at the 
«id of tbe working lever Is coupled to a friction collar or ring, which gripB 
the bar or stem of tbe lifting claw. The upper ring encircling the bar Is 
knowti as the lifting ring, and the lower one as the retaining ring. The 
holes through them are bored at an angle, so that when horizontal they 
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grip the bar, bin when lowcrfd they release It. These Jacks for heavy 
ballastlDg, surfaciDg and general track repairs, hare a 15-ln. lift, and a 
capacity of 10 tons, the jack being 35 Ins. high when lowered, and weighing 
90 lbs. A smaller size of the same capiiclty for short and heavy lifts In 
anrfaclng has a 7-in. lift, is 22 ins. high, and wejghs 55 lbs. For light sur- 
facing the Jack has a capacity of 5 tons, a lift of 12 Ins., Is 31 ina, high, and 
weighs 60 lbs. The load can be lowered instantly or slowly. These jacks 
are manufactured by Pettibone, Klulliken & Co., of Chicago. 

One of the latest forms of ratchet Jacks put upon the market Is the Ve- 
rona ratchet Jack, shown in Fig. 1S5. which has been designed to com- 
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Fig. IMj.— Verona Traolc Jack, 

bine lightness with strength and easy working. The frame is of malleable 
Iron, with a base 7 x 12 ins., as recommended by the Roadmasters' Asso- 
ciation of America. All the otber parts are of crucible steel, with the ex- 
ception of the loose pipe handle, which can be fitted to the lever. The rack 
bar. A, has a sectional area of IVi sq. Ins.. nnd is operated by the lever B 
and pawl D, while the top calch, C, holds the bar in position at the height 
at which It Is set. The load can be let down one tooth at a time when re- 
quired, and can be dropped Instantly and with certainty by the lower 
pawl, no independent trip being required. The Jack is 21 ins. high, and has 
a lift of 14 Ins. All the working parts are strong and simple In constiTic- 
tlon, and the jack weighs only 51 lbs., while its lifting capacity is 10 tons. 
It Is manufactured by the Verona Tool Co., of Pittsburg. 
Track Jacks are very important, useful and labor-saving tools, and one 
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.mao with a jack can raise track better and move accurately than three 
men with a lerer, while the Jack holds the track Bteadf aod does not 
alack down. When it is once set, the entire gang can be at work taniplug, 
though where there is much traffic it is best to keep one man permanently 
at the Jack, especially on double track (unless the Fisher Jack is used). 
On many roads the jack is now used instead of the raising bar for small 
xlaes, as in surfacing, etc., as well as for large lifts in raising lengths of 
track, while on other roads it is used only at frogs and switches, and for 
rises of over 3 ins. The be^t practice is to raise l>oth sides of the track 
simultaneously by the nee of two Jacks, and in general the claw should 
be placed under the tie and not under the rail, as in the latter case It tends 
to loosen the spikes. The Jack should never be set on the inside of the rail, 
as in such position It is liable to derail a train, as was the case in the 
accident at Quinoy. Mass,., on the Old Colony Ey., In 18»0, in whicli • 
23 persons were killed or fatally Injured, and about 30 were more or 
less injured. The pilot of the engine caught the Jack and threw It across 



Fig. 188.-Ball Track Drill. 

the rail. If set outside the rail the man in chnrge is in less danger. 
and less likely to forget to release and remove the jack when a train ap 
proaehes, while even If the Jack should be in place the engine would 
knock it away from the rail. The rules of some roads require that the 
Jact shall always l>e used on the outside of the rail, no excuse being 
accepted for contrary pi-actiee, while th" New York, New Haven & Hart- 
ford Ry. Roes to the extreme of not issuing Jacks to the section gang, but 
having an extra gang to do all work requiring the use of Jacks. Where 
much lifting is ROinp on, flagmen should be sent out to warn trains to run 
cfl'itiously. 

Track Drill and Punch.— Ratchet drills \s'ltL automatic feed are gener- 
ally used for drilling bolt iioles In tlie rails, and in some of the various pat- 
terns several holes can be drilled at one setting of the clamp, the drill 
sliding along the frame, as In Fig. 186. The clamp should fit 
over the flange and not over the head of the rail, so as not 
to offer any obstruction to trains, and the drill carrier should 
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slide on the frame so that the four or als holes o( a Joint can 
be drilled at ooe setting of the frame. In the Scbuttler contlan- 
ons acting ratchet drill the tool revolTes with the movement of the operat 
itkg lever In each direction, instead of In one direction only, as in tb« 
ordinary drills. The bits or drills should be handled carefully. In using 
the tool, the frame Is put In position, the point of the feed screw put on 
the steel center, and the feed wheel then turned with the pin until the hit 
strikes the rail; then the automatic feed is turned down In place, feed- 
ing the drill positively and regularly as the'lever is worked to and fro. 
Portable hydraulic punches are used to some extent, the Jaw fitting over 
the rail and having at its back a vertical hydraulic cylinder operating the 
horizontal punch. An adjustable guide at the top of the Jaw Insures all 



Fig. lS7.-Bryant Portable Rail Saw. 

holes being punched iit the siuue height In the snnie size of rail. These 
machines weigh from 200 to 3)10 lbs. A vertical hydraulic punch for 
punching spike slots in mil flanges weighs about 90 lbs. 

Hall Saws.— Ralls are generally cut by means of a cold chisel and ham- 
mer, and too often they are partly cut and then broken by dropping them 
on a block, resulting In a rough and irregular tail end. Portable rail aaws 
clamped to the rail are now being more generally used, and do better and 
quicker work, cutting a lieavy rail In from three to ten minutes. The 
Hlgley machine and the Bryant machine have circular saws operated 
by hand cranks and gearing, the saws being 14 to 20 ins. diameter. The 
former weighs l.W lbs. The latter, shown In Fig. 187, Is made by the Q. 
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& C, Co.. and welglis about 290 lbs, A good thin oil, such as lard oil, Is 
recommended for lubricating the saw of the Brj-ant machloe. The Smith 
machine (made by Mannlog, Maxwell & Moore) has a frame about 3 ft. 
high, with a reciprocating saw blade worked by two levers lil(e a Are 
pump or hand ear. Its weight is about 120 lbs., and aoapauda are rec- 
ommeoded for lubricating the saw, no oil being used in any case on the 
■aw. With these machines very clean cuts are made and very thin pieces 
can be cat when necessary. Their nse Is particularly advisable on flrst- 
class track, for heavy rails and in fitting up frogs and switches. The 
Bhrhardt machine has a circular saw driven by a hand crank and gearing, 
but weigha J,100 to 1,400 lbs. Its frame may be fitted also with a drill 
press for bolt holes and mounted on a four-wheel truck. It Is therefore 
more adapted for use in fitting up yards, etc., where rails have to be 
cut to various lengths. The machine Is, however, also designed to be 
damped to the rails In the track, but weighs 1,200 lbs. It is built by Gua- 
tave Bhrhardt, of Pittsburg. 
Hand Cars,— These are sometimes made at the company's shops, but ae 



Fig. 188.— Hand Car. 

a rule it Is better to purchase them from firms making a specialty of their 
manufacture. They should be kept in good order, oiled frequently with a 
little oil, and taken off the track when not In nse. When badly out of 
order they should he sent at once to the shops for repair, so as not to com- 
pel the men to expend unnecessary work in propelling a hard-running 
car. Moat roads forbid their use for carrying rails, except in case of 
emergency. The cars should be as light as possible, consistent with 
strength and durability, may have wooden wheel centers, or pressed steel 
wheels, and should invariably be fitted with a strong brake gear, generally 
operated by the foot. Steel wheels are beat for durability, but wood-cen- 
ters are required on lines where a track circuit Is used, to prevent the 
cars from operating signals In the same way as a train. The ears will ride 
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more easily If one of the wheels (not on the driving axle) runs loose oa 
the axle. Oil boxes should be frequently repacked, as the packing soon 
collects grit and sand, but roller bearings on the axles make the cars easy 
to propel. The average size of car has a platform G ft. to T ft. 6 ins. long 
and 4 ft. 6 ins. wide, with a floor of matched planking and the ends of the 
sills extended to form handles. The axles are about 1^ Ins. diameter, and 
the wheels ordinarily 20 to 24 ins. diameter. The weight Is from 475 to 575 
lbs. The car is generally driven by a lever or walking beam pivoted at the 
middle and having a. cross handle at each end, so that four men can 
work It, the spur-wheel being worked by a crank with a connecting rod 
from an arm on the walking beam. The spur-wheel gears with a pinion on 
the axle, the gearing being usually about 3^ to 1. These cars will carry ten 
or twelve men, with tools, etc. They are sometimes operated by a sail, 
which method is particularly applicable for western roads with long tan- 



Fig. 188.— Track Veloo.pede. fR 

gents, as steady winds usually prevail. In Fig. 188 is shown the stand- 
ard make of the Kalamazoo hand car. This car has 20-in. steel plate 
wheels on l^ln. steel axles, with a 4-ln. bearing roller secured to the under- 
side of each sill. The gears are 2%, 3^ and 4 to 1; the first Is used where 
much power is required on account of steep grades, and the last where high 
speed Is desired on level roads, while the second is generally employed for 
ordinary work. The frame is of oak with four longitudinal sills 2^ x 1% 
ius.; six cross-sills, 2x1^ Ins.; two 7-16-ln. longitudinal truss rode and two 
%-ia. transverse truss rods at each end. The platform Is 6 ft. 4 ins. x 4 ft. 
4 ins. These cars are made by the Kalamazoo Railway Velocipede & Gar 
Co., of Three Rivers, Mich., and their weight Is about 550 lbs. A weed- 
cutting hand car is described under "Clearing Right of Way," In 
Part II. Hand cars should be examined and lightly oiled once 
a week. When not in use they should be taken carefully off 
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the traek and placed clear of trains. It Is best not to leave 
them near road crossings, and it left tbere or at any pince distant 
from the gang the wheels should be secured by a chain and padlock. The 
Arcus hand car hoist consists essentially of a vertical post In the middle 
of the car which can be lowered by a lever so as to bear on the ground 
and raise the wheels from the rails, thus taking the weight of the car and 
enabling one man to turn it round and take it off the track. Mr. Par- 
sons, In his work on "Track," describes a light transffr table sometimes 
used for takiug a biind car o£f the track easily. 

Track velocipedes are light three-wheel or four-wheel hand cars la 
which the operator sits over one rail or over the middle of the track and pri>- 
pels the car by a hand lever, treadle or both. In three-wheel cars the 
third wheel is carried at the end of an arm which is hinged, so that it can 
be folded back against the other wheels for convenience of shipment Id 
a baggage car. The Slieffieid velocipede is shown In Fig. 189. This car Is 
made by the Sheffield Car Co., of Three Rivers, Mich., and weighs about 
140 lbs. Such cars weigh about 120 to 250 lbs., and are used by 
roadmasters, inspectors, foremen, etc., and on some roads by a 
man who rides over the track daily instead of trackwalking. The 
car may be fitted with an odometw- for measuring distances. Som« 



cars of this kind liave been equipped ■with sails and worked 
satisfactorily but caie is required in handling them Hand cars 
fitted with seats aie used for inspection purposes and some of 
these cars are operated by small steam engines while velotipedes 
operated bj gtsoline engines have been built bv the Sheffield < ar Co 
Some recent makes of inspection cart, are built with frames of bicycle 
tubing, and are driven in the same way as a bicycle. 

Push Car and Hall Car. — The push car is a platform car not fitted with 
propelling gear, and is used for carrying rails, ties, gravel, earth, supplies, 
tools, etc. The Buda car, Fig. 190, with a platform 7 ft. long, and 5 ft. 6 
ins. wide, with four 20-in. wheels, will weigh 450 to 500 lbs. It is made by 
the Buda Foundry & Manufacturing Co., of Harvey, III. A rail ear or 
tracklaylng car. Fig. 194, has no platform, but two side sills (about 6>:6 ins., 
or 8x4 ins.) to which the Journal boxes are attached, and three or four 
cross timbers, 6x4 ins. or 8 x 4 ins., faced with iron. At each end are two 
rollers to facilitate unloading rails. A rail car 8x6 ft., with sills 4x8 Ins., 
wheels 16 to 20 ins. diameter, 2%-in. axles, and a carrying capacity of 10 
to 12 tons, will weigh about 1,000 to 1.350 lbs. A plank bottom may be 
nailed to the underside of the middle sills to form a box for tools or sup- 
Wheelbarrows.— These may be of wood or iron, the former being more 
readily repaired on the section, and they should be strongly and sub- 
i6 
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Btantially built. They need little attention beyond occasional oiling of the 
axle. In ditching work, a wheelbarrow with a grooved wheel to run 
on the rail is sometimes used. 

Flags.— The ordinary flag is not reliable as a signal when the staff is 
stuck In the ground, as, if the weather is calm it hangs limp, while a 
breeze or wind may blow it parallel with the track or wrap it round the 
staff. This may be partly remedied by having it hung from a horizontal 
arm, or the staff may be fastened horizontally to a post 4 ft high, 8 ft. 
from the rail. In tbe Tallman device the flag is wound on a roller in a 
cylindrical case, haying a slot for the flag to pass through. This case is 
hinged at one end to the staff and when not in use folds against it (with 
the flag inside), while when in use the case is horizontal and the flag dis- 
played. Some roads require a flagman to hold the flag always in his hand, 
but where a flagman is not stationed, a flag with two staves, or with some 
means of keeping it displayed, should be used. Iron track flags have been 
used. In some cases a special color of flag (blue or yellow) is used to 
protect track work, the red being kept for a danger signal. Flags should 
be kept as clean as possible, and should not be kept in use when so torn 
or dirty as to be unreliable as signals. When not in use they should be 
rolled up and tied with string. Some roads require that when track work 
is being done which obstructs the track, a man must be sent out, in both 
directions (on double as well as single track), and must set two torpedoes 
at a distance of 24 telegraph poles and remain there, holding his flag in his 
hand. In foggy weather the distance should be 24 poles to the flag and 32 
poles to the torpedoes. When sectionmen are working between a steel 
gang or extra gang and the flag of the latter, a flag should be placed in 
the middle of the track, about 100 ft. beyond the section gang, between 
it and the other gang, to warn enginemen that there is a second gang at 
work. 

Lamps.— The ordinary lamps are of use as signals, but not of much use 
for work on the track, giving too poor a light. They should be kept well 
trimmed and flUed, and placed on ^sl shelf out of the way so as not to be 
broken in handling the tools. A few spare globes should be kept on hand. 
The oil cans should be set in a wooden box or tray filled with sand, and 
some oil should be kept on hand when the cans are sent to be refilled. 
Signal oil for switch lamps, which has become thick may be thinned with 
kerosene. 
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<:jhapter 14— organization of the maintenance of way 

department. 

There are two general systems of organization of the track work, or 
maintenance of way department. In the first, it is under the operating 
-department, and in the second it is under the engineering' department, 
the latter being certainly the more correct. Whatever officer is the high- 
est authority in charge of the track department, the best system of or- 
ganization is to put the entire work of every division (maintenance of 
way, motive power and transportation) under the direct charge of the 
division superintendent. He then reports to the chief engineer, the super- 
intendent of motive power and the general superiutendent, while those 
officers transmit all instructions to him, which he in turn refers to the 
proper subordinate officers under him. In this way all authority and re- 
sponsibility for the work of the division are centered with the superin- 
tendent, which arrangement conduces to the economy and efficiency of 
the service. In most cases the chief engineer or the general superintend- 
ent is in direct charge of the track work, but on many large roads there 
is an engineer of maintenance of way or a general roadmaster, who or- 
dinarily acts in the place of the higher officer for all regular work. It is 
well, however, to have as little subdivision of authority as possible, but 
the extent of such subdivision will of course depend largely upon the 
mileage and traffic of the road. On a large railway system it would be 
practically impossible for the chief engineer to attend personally to track 
work details as well as to all the other work of his department, and he 
must therefore deputize some officer to act in his place for all affairs of 
routine. On a smaller road, however, the chief engineer may be in direct 
touch with the roadmasters. The systems of organization in force on 
some of the leading railways are given below: 

Atchison, Topeka & Santa Fe Ry.— Track work is under the general 
superintendent. The engineering force is composed of a chief engineer, 
an. office engineer, a bridge engineer, three resident engineers and a su- 
pervisor of buildings. Roadmasters' divisions vary from 66 to 125 miles 
in length. Sections are about 6 miles long, and the number of men on 
each section varies according to the location of the section and the season 

of the year. 

Boston & Albany Ry.— Track work is under the engineering depart- 
ment. Roadmasters have 50 miles of double track, with not less than 
20 miles of branch on single track, one division having 100 miles of single 
track. Sections are 7 miles long on single track and 4 miles on double 
track, while the section gangs have 4 men in winter ana 10 in summer. 

Chicago, Burlington & Quincy Ry.— Track work is under the operating 
department. Roadmasters have 80 to 120 miles of double track, with 60 
to 80 miles of branch in addition. 
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Erie Ry.— The engineer of maintenance of way has charge of all mat- 
ters pertaining to maintenance worli, including tracli, bridges, buildings, 
water stations, etc. All the division superintendents report to him on 
these matters, and he reports directly to the general superintendent 
Plans for all new buildings, bridges and other important structures are 
prepared by the chief engineer, who either assumes direct charge of the 
construction or refei*s it to the engineer of maintenance of way, and thus 
through to the division officers through the division superintendent, to 
whom all other division officers report. On each division the roadmaster 
has charge of the maintenance of way, and has under him a master car- 
penter, a track supervisor and a small engineering force, which corps is 
in charge of an assistant engineer. 

Illinois Central Ry.— The roadmasters report to the division superin- 
tendents, who in turn report to the two assistant general superintendents 
(one south and one north of the Ohio River). These report to the chief 
engineer upon all mattei*s relating to the physical condition of the prop- 
erty, and to the general superintendent upon matters relating to trans- 
portation. Tlie latter officers report to the second vice-president. A civil 
engineer is connected with each roadmaster's office, either the roadmaster 
or his chief derlv being an engineer, and the roadmasters are assisted 
by supervisors, who have charge of about 100 miles of track. There are 
13 divisions, the shortest (near Chicago, 63 miles), and the longest (along 
the Mi^issippi River), 518 miles. The number of men in the section gangs, 
varies in proportion to the importance of the line. On main line, with 
single track and gravel ballast, an ordinary section gang consists of a 
foreman and (> men to a section 6 miles long, one of these men usually 
acting as trackwalker. This force is reduced on the less important main 
lines with gravel ballast to a foreman and 4 men, additional men being 
employed as needed to put in extra ballast, lay new rails and do other 
important work which cannot be taken care of by the regular gang. With 
earth ballast (which is used only on unimportant branch lines) an ordinary 
gang consists of a foreman and 3 or 4 men, but such a gang is increased 
when it is necessary to do any extensive ditching, general surfacing, etc. 
There are several hundred miles of track with stone ballast, and for this 
the section gangs are composed of a foreman and 6 men to a section 6 
miles long, additional gangs being employed for extra work in ballasting, 
laying rails, etc. 

Lake Shore & Michigan Southern Ry.— Track work is under the engineer- 
ing department, and the roadmasters' divisions are about 1(X) miles long. 

New York Central Ry.— Tlie track work is under the engineering depart- 
ment, in accordance with the following section of the company's by-laws: 
*' The chief engineer, under the direction and supervision of the third vice- 
president, shall have the care and charge of the roadbed and tracks, and 
all buildings and structures appertaining thereto; docks, piers, bulkheads, 
sheds and w^arehouses. Ordinary maintenance of the roadbed, track and 
structures shall be under the charge of the general roadmaster, in accord- 
ance with standard rules, regulations and plans prepared liy the chief en- 
sjinoer, under his supervision and control." The third vice-president is 
the executive head of the operating department. Roadmasters' divisions 
are from 40 to 50 miles long for double track and 25 to 35 miles for four 
track. The standard length of section is 4 miles on double track and 3 
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miles on four track. The standard gang consists of 3 or 4 men on double 
track and 6 men on four track sections; these being in addition to the 
foreman in each case. 

New York, New Haven & Hartford Ry.— Track work is under the oper- 
ating department, and the roadmasters report to the division superintend- 
ents. The length of sections on the New York division (four tracks, stone 
ballast) is 2^^ miles, and the section force consists of a foreman and 9 men. 
One man is detailed to walk the track every morning and evening. 

Northern Pacific Ry.— Track work is under the operating department. 
The roadmasters' divisions are 100 to 150 miles long, and the sections 6 to 
10 miles long. The number of men varies with the season of the year and 
the amount of traffic, but the average is 3 men, with a foreman. 

Pennsylvania Ry.— The general manager is aided by three "cabinet of- 
ficers;" the engineer of maintenance of way, the general superintendent 
of transportation and the general superintendent of motive power. The 
engineer of maintenance of way is represented on each of the grand di- 
visions by a principal assistant engineer, who in turn is represented on 
each of the operating divisions by an assistant engineer. Each superin- 
tendent's division is divided into supervisors' sections, varying in length 
on the different divisions. The supervisor, who corresponds to what is gen- 
erally known as a roadmaster, has one assistant. Subordinate to these 
two officers are the tracli foremen, whose sections are 2^^ miles long on 
<iouble and four-traclt lines. 

Philadelphia & Reading Ry.— Track work is under the operating depart- 
ment. The section men report to the supervisors and the supervisors to 
the division engineers, who in turn report to the general superintendent. 
Supervisors' divisions are from 40 to 70 miles long, and the sections aver- 
age 4 miles on double track and 6 to 8 miles on single track. 

Southern Pacific Ry.— The engineer of maintenance of way acts as as- 
sistant to the general manager, and his duties embrace also those which 
on many roads are attached to the office of chief engineer. He has im- 
mediate supervision of all matters pertaining to the maintenance or re- 
newal of the roadbed, track, bridges and buildings, and also has direction 
of all construction work. He prepares the pay-rolls and keeps the accounts 
of the department, the accounts being rendered to tlie auditor at the close 
of each month. He has under him a superintendent of bridges and build- 
ings, an assistant engineer, and division engineers, who assist the division 
superintendents in all matters pertaining to the maintenance of the track. 
The roadmasters report to the division engineers. 

Wabash Ry.— Traclv and bridge worli are under the operating depart- 
ment. There are 13 division roadmasters, whose divisions range from 
83 to 228 miles in length, all single track. The sections average 6 miles, 
with an average of 6^2 men in the summer and 3 in the winter. During 
the working season the force is about 1 man per mile (single track), and 
this is reduced to 1 man per 2 miles when conditions permit. 

Whatever the system of organization of the department, the track itself 
Is divided into sections, the work on each of which is in charge of a sec- 
tion foreman and section gang. The length of sections varies according 
to the number of tracks, number of yards and switches, and the amount 
of traffic. The average length is about 5 to 7 miles on single track, and 
3 to 5 miles on double track, 3^^ to 4 miles of double track being equiv- 
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alent to 5 miles of single track. On four-track lines the length of sec- 
tions is from 2 to 3 miles. The amount of work does not increase directly^ 
in proportion to the number of tracks, as ditching, clearing right of way^ 
cutting grass, etc., average about the same in any case, the greater amount 
of clearing on a single track right of way compensating for the greater 
care usually required on double track. On double track, however, the 
men know in which direction to look for trains, and can therefore do- 
their work and run their hand-car to better advantage and with greater 
safety. The number of frogs and switches, however, has a material in- 
fluence on the amount of work, and the number of men allotted to the 
sections, as noted later. In Table No. 16 is shown the distribution of 
labor on some leading railways: 



Railway. 
Atch., Top. & Santa Fe 
Boston & Albany 

Chicago ft Northwestern, 



TABLE NO. 16.— ORGANIZATION FOR TRACK WORK. 

Length 
Length of of track 

roadmasters' division, sections, 

« miles. , miles. 

66 to 125 6 

50 of d. track with ^ C 7 



No. of men in 
I — section gang.— I 
Summer. Wint'r 



i: 



at least 20 
track branches 



with > C 
of [ ] 
3he8. 3 ( 



C 80 to 120 on main 

Chicago, Burl. & Qulncy 2 line, plus 60 to 80 

C of branches. 



3 men. 

4 to 7 



Chicago, Mil. ft St. Paul. 



Illinois Central. 



100 main line 

100 main line. 
100 



Lake Shore ft Mich. Southern. . 

Michigan Central 

New York Central 



100 



N. Y.. N. H. ft H. 



40 to 50 
25 to 35 
36 to 148 




2 to 4 



% to 1.1 
per 
mile. 
10 



4 



Northern Pacific 100 to 150 

Pennsylvania 

Wabash 83 to 261 6' 1 6% 3 

^ Roadmasters. 

The position and responsibility of the roadmaster vary on different 
roads. In some cases he is at the head of his department, and in others he- 
occupies a more subordinate position. He is the direct head of the track 
work on his road or his division, being the intermediary between the ex- 
ecutive officers and the working force. He should therefore carefully cul- 
tivate a spirit of good feeling between himself and his men, and let then> 
feel that he is friendly and just to their interests and just in his dealings- 
with them. 

It is being more and more generally recognized that engineering knowl- 
edge and experience are required in track maintenance work, and that 
a roadmaster on an important road should be something more than a high 
grade of section foreman. As to the question whether or not the roadmaster 
should bft a trained engineer or what is vaguely called a "practical man,**" 
promoted from the ranks of the section foreman, a little consideration will 
make it very evident that the former is the best fitted for the duties and 
responsibilities of the position. He must, however, be not only familiar 
with railway work in general, but must also be thoroughly familiar with 
the practical details of track work, for otherwise his subordinates and 
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the laborers will have little respect for him. The "practical man" is apt 
to have a contempt for instrument work (based on his ignorance of such 
work), and to rely upon getting his switches in and making his curves 
easy riding by means of his eye and "trial and error." He is also liable 
to be inefficient in the handling of men. It has been pointed out by Mr. 
B. Reece, in a paper on "Railway Track Repairs" (Transactions, American 
Society of Civil Engineers, 1884), that the practical man is apt to rely 
more upon special rules and instructions, and upon personal direction, 
than upon general rules and written orders; although this latter plan is 
the better in directing large bodies of men, leaving the former to the 
subordinate officers. Besides this, the education of the section foreman 
is often too limited to fit him for higher responsibility, while being un- 
familiar with general principles he is likely to be won over to the approval 
of any track device, etc., submitted to him by an enthusiastic inventor or 
a glib-tongued salesman. His lack of knowledge of operating conditions 
and of railway economics also makes it hard for him to understand how 
and when it is best to expend labor and money. Neither is the foreman, 
as a rule, likely to be familiar with instrument work, while a roadmaster 
(if in responsible charge) should be able to take levels, set out curves, and 
do other work of this kind without calling upon the engineering' depart- 
ment. 

In regard to the details of the work of the roadmaster, he is responsible 
for keeping the track, roadbed, bridges, culverts, telegraph line and every- 
thing pertaining to the roadway, in repair and in proper condition for safe 
use. The rules and regulations which govern him differ on all roads, in 
accordance with local conditions and organization, but the following gen- 
eral outline of his duties, which is compiled from the rules contained in 
the instruction books of a number of railways, will give a very good idea 
of the scope of his work and responsibilities. Where there are division 
roadmasters, or supervisors, their duties and responsibilities are prac- 
tically the same, but on a smaller scale. Of course much of the work 
noted below has to be attended to by the foreman, but it is all included 
in the roadmaster' s responsibility. 

The roadmaster (under ordinary systems of organization) is held responsi- 
ble to the official directly superior to him for the maintenance and condition 
of the track on the division, for the safe keeping and proper use of all 
track material and tools, for the condition of the tool houses, section board- 
ing houses, tanks, pumping stations, etc., and for the proper supply of 
water for trains. He is also responsible for the condition of yards, cul- 
verts, trestles, bridges, grade crossings, cabins, platforms, turntables, fences, 
cattle stations and all minor structures. He must spend mueh of his time on 
the road, but must not neglect proper attention to office duties, such as the 
checking up of time-books, pay-rolls and records, the preparation of requi- 
sitions and reports, and the answering of letters from other departments. 
He is usually allowed a clerk to see to the correspondence and general office 
work. He must be frequently and systematically out on the track, not 
merely looking at it from the engine or the rear platform of a train, but 
walking over the sections, personally interviewing the foremen, and care- 
fully inspecting all new work. He is usually required to pass over a part of 
his division every day, except when engaged in checking up time-books at 
the end of the month, and to pass over the whole of the division on foot or 
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on a hand-car at slow speed at least once or twice a month, or oftener on 
mountainous or dangerous divisions. He must record the dates on which he 
goes over the division, noting whether the trip was made on foot, by hand- 
car or by train; and must record all important work and its progress. He 
should be thoroughly posted as to the physical condition of the road and 
the daily disposition of his forces. 

- During his trips he must look closely into details of work, and talk fre- 
quently with the foremen, calling their attention to defects or bad prac- 
tice, give them instruction and advice (but not "nagging" them), and 
being prompt to award either praise or blame. He should see that his 
orders are thoroughly understood and properly executed, particularly on 
special or important work; and should enquire of the foremen as to their 
plans for doing coming work. He should never issue orders directly to the 
men under his subordinates, as that tends to injure proper discipline and 
the respect for the foreman's authority, and he must remember that the 
foreman (and not the roadmaster) is in charge of the gang. 

He must see that the foremen are properly supplied with time-books, 
time-tables, blank reports, etc., and that they properly use and return them; 
and also that they make proper reports of accidents, cattle killed, fences 
burned, etc. He must frequently and closely inspect the track to see if it is 
kept in proper condition as to line and surface, accurate gage, alinement 
at tangent points, superelevation on curves and widening of gage at 
curves. Frogs and switches must also be carefully examined as to condition 
and position. The accuracy of the foremen's gages and levels must also be 
occasionally tested. He must see that the proper expansion shims are used 
In laying new rails, and that new ties and ballast are properly used. Also 
that all frogs, switches and fixed signals are placed in accordance with 
standard plans. The car and tool equipment, lamps, etc., must be in- 
spected, to see that they are in efficient condition and properly used, and 
that all supplies are accounted for when new ones are requisitioned for. 
Engineers' curve and distance stakes must be looked to, to see that they 
are not disturbed, and when they need renewing he must either set them 
out or report to the engineer. He must see that traclv signs, bridge tell- 
tales, mail cranes, etc., are in good and proper condition, and that all 
printed notices at farm crossings, etc., are properly posted. Fences, gates 
and gate fastenings must be looked to, and reports made of cases where 
farm gates are habitually left open. 

The roadmaster has authority over the pumping station men, and must 
see that they keep the machinery clean and in order, and that the fuel is 
neatly stored and cared for. On the failure of water supply at any station, 
telegraphic notice, followed by a written report, must be sent to the 
superintendent. In winter he may also order the foreman to detail men to 
look after the stoves to prevent freezing up of the water stations. 
He must see that all buildings and their surroundings are tidy 
and in good repair, that section boarding houses are kept neat 
and clean and that proper food and accommodation are provided 
for the men. If this is not done it will not be easy to keep good men on the 
road, and track work will be expensive in consequence of being always in 
the hands of new men. He must also see that telegraph linemen, fence 
gangs and bridge gangs are afforded proper facilities and assistance in 
making repairs. Whenever any structure is being built or work is being 
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done on the company's property by other than employees of the company, 
the facts must be reported, unless it is positively known that proper au- 
• thority has been obtained. The roadmaster must exercise a general over- 
sight of all work performed on the division bj^ contractors, bridge car- 
penters, telegraph gangs, etc., in case anything should interfere with the 
safety of the track. A special inspection of all waterways should be made 
before the winter or rainy season, any necessary repairs being then made 
to trestle bents or banks of streams, and all obstructions removed. 

Arrangements must be made for the proper execution of all new work or- 
dered, and the roadmaster will obey instructions issued in regard to such 
work, including ballasting, re-laying rails, putting in switch or interlocking 
work, laying additional tracks, rearranging yards, reconstructing bridges, 
«tc., and the execution of the work should receive close attenti3n. The 
roadmaster has full charge of all construction trains on his division, and 
must lay out the work for them. He must also see that comfortable quarters 
and wholesome and suflScient food are provided. All orders for work done 
by construction and material trains are given by him, except in cases of 
■emergency. InsuflScient motive power on work trains must be at once re- 
ported, as construction trains are very expensive and require the best 
motive power to insure their economical operation. 

The roadmaster should annually inspect all the ties which the sec- 
tion foremen mark as needing renewal, and from this personal examination 
prepare a requisition for ties needed in the coming year, clu^cking the fore- 
men's counts and requisitions. This estimate must be sent in to the proper 
officer by a specified date each year. No ties must be removed without his 
approval, and those removed should not be disposed of until he has seen 
them. He must carefully examine the requisitions made by the foremen, 
and ascertain if tlie articles are really needed and in the quantities aslied. 
Bequisitions must be made in writing and sent by mail, the telegraph being 
used only in emergencies or when delay would result in loss to the com- ' 
pany. He must personally receive all materials contracted for, such as 
ties, ballast, wood, etc., and must strictly enforce the printed specifications 
for the same, and arrange for handling and unloading or storing. Ties must 
be properly piled so as to facilitate inspection and marking with a hammer 
or brush. Woo<f ricks must not be more than 60 ft. long, and 6 ft. high, with 
5 ft. between riclvs to admit of proper inspection. Each rick must be 
thoroughly marked witli whitewash or lampblack so that anj^ misappro- 
priation of wood can be checked. No material must be piled within 8 ft. of 
the rails. He must also supervise the storing and shipping of scrap, and its 
disposal at the scrap yard or pile. He must not permit old material to be 
sold or given aw^ay or otherwise disposed of by the men, and must see that 
foremen do not allow laborers to remain at the section boarding houses to 
chop wood or do ocW jobs for the boarding master. 

The roadmaster is expected to investigate and keep himself posted as to 
the wear of traclv material, rails, splice bars or special joints, ties, etc., 
reporting results from time to time, especially in regard to material under 
experimental trial. He should marli on his rail profile all the new rails 
laid from time to time, giving the date, brand, and exact location with 
reference to the nearest mile post; this being in addition to the monthly 
written reports of rails laid. This enables the chief engineer to keep a 
correct account of the wear arid life with reference to tonnage. All cases 
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of broken rails should be carefully investigated in detail, and full reports 

made. Whenever a broken rail is found in the main track, a report should 

be made by the roadmaster after careful invesfigation, and about a foot of 

the rail on each side of the break should be cut off, labeled and stored 
awaj'. 

The roadmaster is authorized to discharge any supervisor or division road- 
master, section foreman, road watchman, conductor of construction train, 
or other subordinate, for neglect of duty; he suspends him and makes re- 
port to his superior oflBcer in case of accident resulting from such neglect. 
Changes of foremen should always be made at the beginning of the months 
except in case of emergencies. In reporting the discharge of a foreman the 
cause should be stated, so that a record of the man's standing can be kept 
for future reference. A record of all foremen (and sometimes trackwalk- 
ers also) employed, discharged, resigned, transferred, promoted, mar- 
ried, deceased or sent to hospital, must be sent in monthly. When a 
foreman leaves the service the roadmaster must see that all tools and other 
company property are properly accounted for and must examine his time 
books to see that all accounts are correct. New foremen must be care- 
fully instructed in their duties, and must be closely questioned to ascer- 
tain if they correctly understand them. 

The roadmaster -must see that section foremen, foremen of extra gangs 
and conductors of- work trains are supplied on the first day of each month 
with the necessary blanks, such as check rolls, time-books, diaries, reports 
of work and materials, board bills, etc., and that the use of these blanks is 
explained to all new foremen. During his trips he should examine these 
blanks to see that they are being properly filled in. These returns should 
be handed to him or sent to his office by the first train on the night of the 
last day of the month. On receiving these returns he should examine them 
carefully, making the mark "Voucher" opposite the names of all men on 
the check rolls to whom he has issued time vouchers. The several reports, 
check rolls, diaries, board bills and time checks, together with the road- 
master's journal, must then be sent to the proper officer. 

While passing over his division he should always carry a book of blank 
time vouchers, so as to be able to issue a voucher to any trackman who 
presents a properly filled time check. In issuing the vouchea: he should in 
all cases require the man to write his name in the blank space provided for 
that purpose, so that the voucher may be used as far as practicable to iden- 
tify the holder. Receipts on standard forms or blanks must be taken for 
every issue of time cards and for instruction books. These receipts are to 
be pasted in alphabetical order in a book for preservation and reference. 

The roadmaster is required to keep a journal or diary, in which he must 
enter the location and the dates of beginning and ending of all work under 
his charge, such as grading and laying sidings, changes of line, laying new 
rails or ties, ballasting, experimental ties or joints, etc. He has also a 
pocket notebook, in which he records how each trip is made (whettier on 
passenger or freight train, on handcar or on foot), and also any points of in- 
terest for record or of use in making up his returns, such as material deliv- 
ered or required, the number of men employed, etc. As a check on the time 
of the section men he should note here the number of men in each gang as 
he passes. These books should be of a uniform standard size, supplied by 
the company, and sent to the superior officer each month. Memorandum 
books and all blanks are obtained from the superior officer regularly or by 
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requisition. He should have his watch inspected once every three months 
and should compare it with standard clocks and with the watches of the 
foremen as often as possible, seeing to it that the foremen tsike his time 
as correct. To the roadmaster should be made all applications for detail- 
ing men from the section gangs to assist fence gangs, telegraph repair 
gangs, or bridge gangs, or to clear stations grounds and yards. No author- 
ity should be given to foremen of such gangs or to station agents to em- 
ploy section men for any worls without the permission of the roadmaster. 

The roadmaster is responsible for the proper handling of gravel and con- 
struction trains, and all orders for running them must be made by him. 
He must be familiar with the train rules, special orders, etc., and keeiv 
himself at all times in communication with the transportation departments 
Disregard of signals by trainmen must be promptly and invariably re- 
ported. He must see that the track and roadway are in proper condition for 
the winter. In times of storm he must keep the superintendent fully ad- 
vised of the condition of the road, and he must see to the proper distribu- 
tion and work of trackmen to help the snow gangs on their sections. 

The roadmaster must closely investigate every accident that occurs on 
his division, and make a full written report in the proper form, giving^ 
the cause of the accident and all information possible. He must be ready 
at all times, both day and night, to render any assistance that may be 
called for in case of accident or detention to trains. On receiving notice 
of a wreck he must proceed to it at once, take charge of the track forces not 
required in removing the wreck, and put the track in condition fqr the 
passage of trains, or build a temporary track around the wreck, all with 
the least possible delay. Such material as broken rails, axles, etc., which 
may be of use in determining the cause of the accident, must be preserved* 
When cars are broken up or burned for removal at a wreck, he should note 
the style of car, and the number and initials of each car thus destroyed. 

Section Foremen. 

The section foreman is the most important of the men in the working^ 
force, and should be a man of good judgment and firm character, so that 
he can rule his men and get on comfortably with them. He should be able 
to read and write and keep simple accounts, so as to keep the necessary 
records of labor, supplies, etc. For this clerical work he should have a 
desk and oflftce in the section tool house. He is usually required to walk 
over his section every other day, or at least once a week, this depending, 
of course, upon the length of the section, the condition of the track and the 
amount of traffic. He has also to make a monthly inspection of and re- 
port upon all culverts, trestles, bridges, tunnels, etc., on the section, and 
must also inspect any such structures at times when they are liable to be 
damaged by floods or otherwise. He should be subject only to the orders 
of the roadmaster. Train dispatchers, station agents, qlaim agents, bridge 
foremen, tie inspectors, etc., should not be allowed to give orders direct 
to the section foreman, or to call upon him to supply men for any purpose, 
except in case of emergency. Where two or more gangs work together 
on emergency work, as in case of accident, the senior section foreman is 
In charge, subject to the direction of, or until thfe arrival of, the wrecking 
foreman, roadmaster, engineer or superintendent, as the case may be. 

As to section foremen working with their men, it may be said that with 



246 TRACK WORK. 

small gangs, up to, perhaps, five men, the foreman can very well join in 
the work and still keep a general oversight of it. With a large gang of 
eight men or more, or with extensive work in progress, he will, as a rule, 
have all he can do to see that the work is being done properly, especially 
when there are new men to be broken in. A foreman, however, who 
works regularly as one of the gang is not likely to have their respect or 
to get the best work out of them. This, of course, depends partly upon the 
character of the work. Putting in switches or lining pp track will require 
much watching, while in cutting grass, or in general trimming up, the 
foreman can well work with the men, even if he has a large gang, but at 
the same time keeping an eye on the progress of the work as a whole. It 
is his duty to direct the operations, and to see that they are carried out 
properly, and to supervise the track work generally, being careful to have 
the work done systematically and not at scattered points on the section. 

Where large gangs are worked it is a good plan to permit the foreman 
to appoint an assistant foreman, who, ordinarily, works with the gang, 
but takes charge in the absence of the foreman. In promotions to the rank 
of foreman, the assistant foreman should be given the first choice. The 
foreman should have power to appoint and dismiss his assistant, making 
the necessary report of the circumstances, and being, of course, responsi- 
ble for his ability and for all the work done by him, the roadmaster hav- 
ing nothing to do personally with any trackman below the grade of fore- 
man. The assistant foreman should be selected not only -for his technical 
or practical skill, but also for his executive ability in directing the work 
and handling the men. He may be given a slight increase in pay over that 
of the regular laborers. 

The foreman employs and discharges the men of his gang, and also the 
bridge and other watchmen on his section, and keeps proper records of all 
the men and their work. He must treat his men properly, without fear or 
favor, and without the use of profane or abusive language, endeavormg 
to promote harmony and good feeling among them, and checking any ten- 
dency to idle or loaf. When the men do not live at a section house, he 
should know their addresses, and arrange a system by which one man can 
call others in case of accident or emergency at night. He should have au- 
thority to employ extra men temporarily during heavy snow, and should 
have a few extra men assigned him when any extensive switch work, etc., 
has to be done. 

He has charge of all repairs on his section, and is responsible for the 
proper inspection and safety of the track, bridges and culverts. He must 
sev> that ditclies are clear, and that drainage is not obstructed, that weeds 
and grass are kept cut along the right-of-way and around trestles; also 
that ties are tamped, rails properly spiked and jointed, and track in line 
and surface and in good condition generally. He attends to the fences and 
telegrapli lines, resetting poles when necessaiy; and also sees that water 
stations are in order and water barrels at trestles, etc., kept filled. He 
must also see that the gang has the proper equipment of tools and supplies, 
and that this equipment is kept in good condition, properly used, and 
properly arranged in the section house. He must have a reliable watch, 
and must daily, if possible, compare it with and regulate it by the clock 
in the telegraph ofllce at a station or signal tower on his section, so as to 
keep standard time, and so be prepared for regular trains. He must be 
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familiar with train rules and schedules, and look out for signals on and 
messages from passing trains. 

The foreman is supplied with time-books, pay rolls and diaries, and car- 
ries them with him, ready for inspection by the roadmaster at any time. 
All entries must be written up in the time-book, etc., every night for the 
day just closed, and then all footed or totaled up together at the end of the 
month. The books, board bills, etc., must be properly entered up and cer- 
tified, and must be sent to the roadmaster by a night train on the last day 
of the month, or by the first available train on the first day of the 
new month. On some roads he is furnished with duplicates of these re- 
ports, so that he can retain copies of the returns made to the roadmaster. 
On the check rolls or time-book he enters daily the time worked by each 
man, and on the diary he records the total time made by the gang. En- 
tries of materials used in construction or repairs must be made daily and 
footed up at the end of the month. He also makes reports of material 
used and o>n hand, of work done, fences or other property burned, cattle 
killed by trains, and makes requisitions on the roadmaster for material 
required. The time-book entries must show not only a correct report of 
the time worked by each man, but also the kind of work upon which he 
was engaged each day. The character of the weather should also be noted. 

Should a man leave or be discharged before the end of the month, the 
foj'eman gives him a time-check (showing the amount of time he has 
worked) which he can present to the roadmaster, who will take it up and 
issue in its place a time-voucher, which is payable by any agent of the 
company having funds for this purpose. The foreman must require the 
man to sign his name on the back of the time-check if he can write, and 
the man can, if he wishes, retain this check, which can be used to identify 
him to the roadmaster or in the pay office. To secure payment to the sec- 
tion-house keeper and others furnishing board and lodging to track and 
bridge men, the foreman supplies such persons on the first of the month 
with blanks lor "board due," which they are required to properly fill out 
and have signed by the men from whom the amounts are due. These 
blanks are returned to the foreman on the last day of the month, and 
from them he enters the amount due by each man in the "board" column 
of the check-roll, opposite the man's name. Different railways have dif- 
ferent styles of time-books, blanks, etc., and particulars of these will be 
found in the chapter on "Records." 

Trackwalkers and Watchmen. 

In addition to the regular work on the track, the section must be in- 
spected at least once a day (except Sunday) by a trackwalker. On most 
important lines this man is in addition to the regular section gang, and he 
usually starts out in the morning in the opposite direction to that taken 
by the gang, while on roads having much night traffiq he must also go over 
the section in the evening. The time of starting out can usually be ar- 
ranged so that the man can go over the section shortly before the princi- 
pal trains, and can, perhaps, return by train. In the afternoon he may 
w^orli for a few hours with the gang, and then go over the section again, 
retiu'ning by train. On double track, he may make a round trip over each 
track (one by day and one by night), and on four track lines he passes 
once over each tracli. In summer, and in fine settled weather, the track- 
walker can join the gang in the afternoon, but in stormy weather, or when 
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there is liability of such dangers as washouts, the blowing of trees or tel- 
egraph poles upon the tracls, etc., he should spend all his time patrolling 
the section. After a very heavy storm the trackwalker and one of the la- 
borers should go over the section and look out for any damage requiring 
immediate attention. 

On the Erie Ry. the trackwalker works under the direction of the fore- 
man. In summer he makes one trip daily over that part of the section 
which is not covered by the foreman on his way to and from work. In 
winter or in stormy weather he covers the section twice daily. When tie 
renewals are being pushed he works with the gang for the remainder of 
the day, and in the spring and autumn he spends the remainder of the day 
in tightening bolts and replacing broken spikes. At all times he gives im- 
mediate attention to any necessary light repairs of frogs, switches, etc. On 
the Illinois Central Ry. one of the section men acts as trackwalker, ex- 
cept that on some portions of the line where traffic is unusually heavy an 
extra man is employed as trackwalker. The Chicago, Milwaukee & St. 
Paul Ry., and some other railways, only employ trackwalkers at certain 
seasons of the year when it is made necessary by reason of heavy rains or 
something of that kind. Other roads do not employ regular trackwalkers, 
but send a man over each section on a velocipede, leaving all repair work, 
etc., to the section gang. The foreman is sometimes required to act as 
trackwalker, but this interferes with his charge of the gang, except that on 
roads with light traffic he can go over the section after he has first started 
the gang at work. On branches or lines with light traffic, one or the labor- 
ers may act as trackwalker, making one trip and then returning to work 
with the gang. Where there are many switches or signals to be attended 
to, the lamp man may act as trackwalker, making two round trips over 
the section; the first in the morning to extinguish the lamps; the second in 
the afternoon to fill, trim and light the lamps. In such case the. foreman 
or a laborer should make an extra trip in bad weather. 

The trackwalker is ordinarily equipped with a track wrench, a light 
hammer (having one end pointed), 2 red fiags, 4 torpedoes, and a few bolts, 
nuts and spikes in a bag, while sometimes he also carries a tamping pick. 
On sections with dangerous rock cuts he may also have a few sticks of 
giant powder or other convenient and safe explosive to shatter rocks that 
may have fallen upon the track. It is sometimes recommended that he 
should also carry a pair of short pieces of plain splice bars, with one hole 
in each, so that he can bolt these to any broken rail, putting the bolt 
through the open space of the fracture. 

In walking over the track he looks out for broken rails and burnt ties, 
raises low joints, picks up loose material and places it at the side of the 
track, tightens loose bolts and spikes or puts in new ones, examines frogs, 
switches and switchstands, and in warm weather throws stub switches 
to see that they work freely, reporting them if stiff. He must see that cars 
on sidetracks are clear of the fouling points. He also has to look out for 
broken or defective signals, to look out for and repair fences, close farm 
gates (reporting any that are habitually left open), look out carefully for 
fire on bridges and trestles, and see that the water barrels on wooden 
structures are kept full; he must also see that culverts are clear and cattle- 
guards safe, drive stray cattle off the right of way, and in general "do 
.anything and everything to protect the railway from accident." Aftet a 
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heavy storm he must be specially observant, and look out for evidences of 
washouts or of slides of banks or cuts. In winter he must also clear snow 
where it is packed about frogs, switches, guard rails and the flangeways 
of crossings. The night trackwalker is only expected to walk the 
section and see that the track, etc., is safe; he is usually provided with 
a lantern and torpedoes. When the trackwalker finds any place unsafe 
for the passage of trains he must place a red flag in each direction (or 
against the traffic on a double-track line) at a distance of 90 rails or 15 
telegraph poles, and place a torpedo on the rail. The torpedo should be on 
the rail on the engineman's side of the track, and the flag on the same 
side of the track, 3 ft. from the rail. 

It will be seen that the trackwalker has an important and responsible 
position, which should only be filled by an experienced and trustworthy 
man. It is sometimes assumed that his work is principally to look after 
loose bolts, but in the main the amount of track walking is independent of 
the work done in tightening the bolts, and while some roads do not permit 
the trackwalker to touch the bolts unless he sees something wrong,, yet no 
reduction in the trackwalking would be justified, even if there were no 
bolts to tighten. Too much care can hardly be taken in guarding the track, 
and in watching it in time of storms to prevent accidents as far as possible 
and at least to prevent accidents to trains. 

Any particularly dangerous spots, such as tunnels, loose rock cuts, slid- 
ing slopes of cuts or banks, rock cuts in winter, and culverts and trestles 
in time of flood, should be guarded by a watchman. This man should be 
provided with lamps, flags and torpedoes, and, if necessary, with tools (a 
pick, shovel, ballast hammer, wheelbarrow, etc.), and some sticks of giant- 
powder to break up rocks that may fall on the track. Where watchmen 
are station^ permanently at such places, cabins similar to gatemen's 
cabins should be provided. These men must be of sufficient experience to 
appreciate the responsibility of the post and to be relied on in case of 
emergency. 

With track of average condition, the trackwalking usually costs more on 
curves than on tangents, unless more attention is given to the mainten- 
ance work on the latter. Watching also costs more, as an engineer cannot 
see ahead on a curve, and in case of a storm or flood, it may be necessary 
to station a watchman in a cut on a curve, when it would not be necessary 
if the track were on a tangent. 

Where the block system is in force, the trackwalker's beat may be be- 
tween certain block towers, and he may be required to enter the tower 
and sign his name and the time in a record book, the signalman also sign- 
ing the record. Watchmen at special points may also be required to report 
at a block tower at stated times. On some roads, including the Erie Ry., 
the watchmen on rocky divisions are supplemented, by a special "rock 
gang," composed largely of quarrymen, who are experienced in climbing 
and in detecting loose or dangerous rocks, the removal of which is done 
by them. This gang is in charge of a special foreman. 

Grade-crossing watchmen or gatemen have usually nothing to do with 
the track, but should be instructed to see that the flangeways are clear 
and that the crossing planks are securely fastened to the ties. Bridge 
watchmen must see that water barrels are kept full on wooden bridges 
and trestles, and must follow every train and extinguish any hot cinders 
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that may have fallen from the engine, and at the same time look for signs 
of sparks from the engine smokestack which may have lodged In the 
upper part of the structure. They must keep all combustible material 
cleared from the vicinity of the bridge, keep abutments, copings and 
bridge seats clean, and report any bulging or sign of cracking of the 
abutments or masonry. They must also watch for any evidence of under- 
mining of piling or abutments; examine the structure and report to the 
section foreman any decay or defect, slackening of nuts, loose rivets, etc., 
and must observe the structure during the passage of trains, noting spe- 
cially if trains cross at too high a speed. Every train must be signalled by 
a white flag or lamp if all is safe. They should prevent all persons, other 
than employees, from walking over the structure. Drawbridge tenders 
must look after the locking and other gear and the signals or gates, re- 
porting promptly any sign of defect in the structure or in the oi)erating, 
turning or locking machinery. Bridge watchmen and drawbridge tenders 
may be set by the foreman to do incidental work when not engaged in 
their special duties. 

Force and Labor. 

The number of men employed upon each section depends upon the finan- 
cial conditions of the company, the condition of roadbed and track, the 
season of the year, and the amount of traffic. This latter is one of the 
most important considerations. On the Illinois Central Ry., with wide 
extremes of track and traffic (700 train movements per day on the eight 
tracks of the Chicago terminal, and one local train each way per day on 
the Dolgeville branch), the number of men varies from 1 1-10 man per 
mile on busy double-track sections to % man per mile on branch lines 
where the traffic is light. The maximum gang is about 10 men and a fore- 
man in summer on single track. The minimum is reached oa some West- 
ern roads with light traffic, where the foreman and one or two laborers 
are required to look after 6 to 10 miles of single track for 4 to 6 months of 
the year, and under such circumstances the question of appearance of the 
track must be left out of consideration. The average, however, as shown 
by the table already given, is 5 to 7 men on single track in summer, and 
2 to 4 men in winter. With a small gang, the section should not be too 
long, as in case of finding a broken rail, etc., there may not be time to 
flag both ways or to notify the men of the adjacent section to -help make 
repairs. 

As an average, it is estimated that 1 man per mile of single track, or 1% 
men per mile of double track, with a foreman and trackwalker to each 
section, will be force enough to maintain the track in proper condition if 
the material is good. Where sidings exist it is usual to take two miles of 
important siding or tliree miles of unimportant siding as equivalent to 
one mile of main track. As a rule, it is not economical, thougn sometimes 
necessary for financial reasons, to reduce the force below about a man to 
two miles on ordinary sections, as such a reduction leads to deterioration 
in track, with consequent injury to the rolling stock, discomfort and dan- 
ger to passengers, and eventually an inevitable heavy expenditure for 
repairs due to insufficient expenditure in maintenance. The number of 
men is increased in the spring and reduced just before winter sets in; 
but the number should be reduced gradually, so that work in hand can be 
safely and thoroughly finished and cleared up, and not hurried over. In 



ORGANIZATION. 251 

the winter, when the rails, ties and ballast are in good condition, and in a 
locality where no large force is necessary to clear snow, the number of 
men may be cut down to two or three, besides the foreman, keeping just 
'enough to do watching, clearing and occasional shimming. For handling 
snow extra men must be engaged, and the foreman should have authority 
to employ such extra men on emergency. 

The number of switches and frogs on the section has a considerable 
influence on the amount of work to be done and the number of men re- 
quired, varying, of course, with the amount of traflSc. The New England 
Roadmasters' Association in 1895 adopted a report to the effect that 15 
switches and frogs on an ordinary section would necessitate the employing 
of an extra man in the gang. This refers to both main track and yards 
under conditions of moderately heavy trafllc, and the number of switches 
and frogs requiring an extra man would be less than 15 in the case of a 
busy yard or terminal. Where yards occur the section must be shortened 
or the force increased, but with large yards it is best to have a separate 
gang or gangs under a yard foreman, with assistant foremen if necessary. 

Many railways employ extra or "floating" gangs to do fencing, relaying 
rails, ballasting, general surfacing, etc., and sometimes new switch work 
is- also entrusted to them. It is far better, however, to have all work on 
the section done by the regular gang, and a good foreman and gang ought 
to be competent to do all ordinary switch work on the section, with the 
occasional assistance of a few extra men when extensive work is to be 
done. The extra gang aims to get its work finished as quickly as possible 
and has not so much regard to the permanence of the work as has the 
gang which is in permanent charge of the section. Besides this, the fre- 
quent appearance of the floating gang spoils the discipline and the self- 
reliance of the regular gang, so that the men and foreman get in the 
habit of expecting to have any little work out of the ordinary line to be 
done for them, which is an idea not conducive to good work. It is, there- 
fore, well to have as little work as possible done for the regular gangs, 
and then they will be more capable and self-reliant, while the foreman 
•cannot escape the responsibility for work done or neglected by him. 

About once a year the track must be surfaced, lined and gaged, have 
new ties put in, and low joints raised, etc. This work can best be 
-done in the spring, so that as soon as the frost is well out of the ground 
the gang should be filled up to the full number that the foreman can han- 
dle, say 10 to 15 men. The work can be done to best advantage by com- 
mencing at the end of the section and working back. All heavy work can 
thus be done in time for the increase of trafllc in the summer, and the 
track will then be in such condition that the force may be cut down when 
farm work and harvesting begin to take the extra men away. If the heavy 
work is thus promptly disposed of, the track can be maintained during the 
summer with a force of about 1 man per mile, which is the lowest econom- 
ical average for ordinary work. In the autumn there is ditching and clear- 
ing to be done, and the track to be put in condition for the winter. When 
this is done, the force can be cut down to the winter allowance. The work 
of the sectionmen should be reduced to a routine, and nothing outside of 
their regular work required of them, without the authority of the road- 
master, through whom should come all orders to the foreman, as already 
noted. It is bad practice, and no economy, to allow the track to get in 

17 



252 TKACK WORK. 

bad condition in summer for want of enough men to maintain it, as a 
larger force tlian usual must then be employed in the winter or late 
autumn, when worli cannot be done to good advantage. 

There is too often a tendency to leave anything a little beyond the 
ordinary work to be attended to on Sunday, but this is a most reprehensi- 
ble practice, spoiling the men's temper and generally resulting in a loose^ 
kind of work. Men need, and should have, a day of rest, for its physical 
as well as moral effect, and If they are required to work for 13 days they 
will not do a fair day's work during each of the last 6 days. In case of 
emergency or accident, etc., the men should, of course, go to work at once,, 
but it is entirely unnecessary to put them at switch work or relaying rails- 
on Sunday. Such men as Charles Latimer (Chief Engineer of the New 
York, Pennsylvania & Ohio Ry.), James Furber (General Manager of 
the Boston & Maine Ry.), and Col. W. H. Paine, were prominent in 
their advocacy of Sunday rest on railways, and Mr. Latimer stood easily 
at the head of American roadmasters in his day. If the roadmaster has- 
properly instructed the foremen and laid out the work properly for them, 
it will be possible to get the work done on week days, except in special 
cases on busy suburban lines, terminals, or where the traffic is exceedingly 
heavy. Consequently the work should never be done on Sunday without 
good reason. It is an expensive practice to spend 6 days in preparing for 
a large amount of work to be done on Sunday, with all the section gangs^ 
that can be conveniently got together, as the work is generally done with 
a rush, and the best work can never be done where a number of foremen 
are working on some other man's section. Besides the question of economy 
it must be remembered that the sectionman has few opportunities of 
spending time with his family and friends, and to deprive him of these 
even on Sunday is not only unfair, but is opposed to the permanent inter- 
ests of his employers. The man (whether foreman or laborer) who is best 
to be depended upon is the man who gets fair treatment and a fair day'& 
pay for a fair day's work. 

Another bad policy which is frequently found in track service is that of 
employing the lowest and cheapest grades of labor on the track. Good, 
permanent results are not to be expected from such a class of labor, and 
the employment of foreigners who cannot speak the language, but have to 
be communicated with by signs, is certainly not conducive to good work. 
Inefficient and careless men should be discharged without delay, whether 
foremen or laborers. The improvement in the grade of labor rests almost 
entirely with the railway companies, for good men are always to be had 
at reasonable wages. It has, however, been pointed out by the author (in 
a paper on "The Relations of Track to Train Service" In "Engineering 
News," June 15, 1893) that railway companies, including more especially 
the directors and the higher officers of the financial departments, very 
generally fail to recognize the importance of the track, and to realize the 
economy of proper maintenance of track and road. Not only are renewals 
delayed, old structures patched up and repatched, and safety equipment 
dispensed with, but track forces are reduced and their wages kept down. 
There is a strong and widespread sentiment of discontent among section 
men and foremen at the lack of remuneration and encouragement; and it 
is hard to keep a permanent gang, except on roads where a more enlight- 
ened system is in force than that of considering any tramp or laborer as 
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good enough for trackwork. The trackmen's work is little regarded; yet 
if these men relaxed their vigilance or failed in their duty, not all the 
skill and faithfulness of the enginemen and train crews, or the elaborate 
equipment of the trains, could give a satisfactory train service or prevent 
accidents. A little inattention to a weak spot in the track, a neglected 
loose joint, a defective switch or frog, an overlooked broken rail, or 
spikes not properly redriven, and the "lightning express'' goes into the 
ditch with more or less disastrous results, and involving more or less ex« 
penditure for damages, repairs and compensation. Trackmen who under* 
stand their work are valuable, and the railways should endeavor to retain 
their services by encouragement in the line of promotion. Unskilled labor* 
ers may be employed from time to time for extra work; but it is as false 
economy to have a constantly changing gang of green sectionmen as It 
would be to follow the same practice with enginemen, trainmen or 
machinists. These green sectionmen will use more time and material in 
doing bad work than experienced men will use in doing good work. And 
yet, perhaps, the road which is thus foolishly saving cents in trackwork, 
and giving its trackmen just cause for complaint, is spending dollars on 
elegant palace cars, increasing train speeds and advertising its fast trains 
and elegant equipment, ignoring the destructive effect of such Service on 
a weak and insufficiently maintained track. 

On some Southern roads there is an "apprentice gang," in charge of a 
foreman, and the green men who join the service are given proper instruc- 
tion in this gang, instead of having to pick up their knowledge as best 
they can while -working with a regular gang. Men trained in this way are 
men worth having, and will make good foremen afterwards. It has 
already been noted that in large gangs it is well to allow the foreman to 
appoint an assistant foreman, who will work with the gang while 
the foreman is present and take charge of it when he is absent. A system 
of rewards, either as premiums for work or as an increase in pay to the 
better and older foremen, is employed to advantage on several railways. 
Further particulars of this are given in another chapter. 

Men should not be employed who are under age, elderly, weak or inca- 
pacitated, or who suffer from deafness, consumption or other diseases. 
The foreman must not excuse habitual neglect of duty, but should 
promptly dismiss or suspend unfaithful employees. No man should be dis- 
charged without cause or for the purpose of making place for another, 
but all the men should understand that they are in line of promotion, 
their advancement depending upon faithful discharge of duty and capacity 
for increased responsibility. On most roads the use of intoxicating liquors 
by the employees on duty is strictly forbidden, and this rule should 
be most rigidly enforced, while men who habitually drink too much when 
off duty should be dismissed. It may not be amiss to refer here to the 
admirable "white button" temperance movement which was originated 
among railway employees of every grade of service by Mr. L. S. Ooffln. It 
is a good plan to have a rule prohibiting the offer of testimonials or pres- 
ents to superiors, or the acceptance of such by the superiors. 

Work-Train Conductors. 

The conductor of a work train is usually appointed by the roadmaster, 
subject to the approval of the division superintendent or other officer of 
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the transportation department. He must see that all ditching, ballast and 
boarding care are in good running order, that the boarding cars are clean 
and neat, and that good, substantial food is furnished to the men. He 
must be familiar with train rules, and study the rules and instructions 
issued to track and bridge men, and also familiarize himself with all 
kinds of work pertaining to the maintenance of track. Ditches must be 
cut according to the direction of the section foreman. He must see that 
care is taken in unloading material, that new ballast is cleared to leave a 
proper flange way along the rails, and that skids are used in unloading 
rails. In distributing new rails, he must note in a book the initial and 
number of each car, and the number and lengths of rails on each car. 

He must notify the division roadmaster when ordered by the roadmaster 
to distribute material, such as ties, rails, ballast, etc., so that the division 
roadmaster can notify the section foreman and be with the train while 
working on his division. He makes a weekly report of work done, mate- 
rials used, delays to work, insufficient power of engines furnished, etc. 
When the train is delayed and likely to be held for some time, he must 
put the gang at work ditching, weeding, or clearing station grounds and 
yards. He must understand that his desire to get the work done and his 
train out of the way must not lead him to do hasty or careless work. 

The foreman of the work-train gang should be the conductor, sharing 
responsibility with the engineman, as in regular train service, for a con- 
ductor who has no other duties outside the train is apt not to work in 
harmony with the foreman, who is interested in and held responsible for a 
fair day's work. A foreman who acts as conductor gets a good knowl- 
edge of the trains, which enables him to arrange his work to the best 
advantage (especially in the smaller items of work, which consume so 
much of the time), so that it can be done within the working limits as- 
signed. He should be an expert track foreman, and be provided with an 
assistant foreman, and also with a timekeeper, if he has a large gang. 
Further particulars are given in Chapter 22, under the heading of "Bal- 
last and Work Trains." 

Minor Track Officials. 
Master Carpenters.— These usually report to and receive orders from the 
roadmaster. They have charge of the repairs of buildings, bridges, tres- 
tles, stations, water tanks, pumping stations, etc. When making ordinary 
repairs they must see that the main tracks are unobstructed, or if it is 
necessary to obstruct these tracks they must obtain an order from the 
superintendent and must protect themselves by flag in the usual way. 

Yard Masters.— These report to and receive instructions from the divi- 
sion superintendent (and also from the trainmaster or other officer in 
charge of transportation), afid they also comply with instructions from 
the station agents. They usually have only to do with the handling of 
cars, but sometimes are also in charge of the track work of the yard. 

Switch Tenders.— These report to and receive instructions from the sta- 
tion agents, while in yards they report to and are under the direction of 
the yard master or station master. 

Bridge and Building Department. 
This department is frequently connected more or less closely with the 
maintenance-of-way department. It has charge of the construction, main- 
tenance and renewals of all structures, and one of the important occu- 
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pations of its superintendent should be the study of means for promptly 
rebuilding wrecked or damaged structures, and for replacing trestles, 
wooden bridges, etc., with solid banks and culverts or new iron structures. 
Turntables, track and stock scales, ash pits, water tanks, wells, pumping 
plants, mail cranes, coal handling machinery, etc., are frequently in charge 
of this department. There is usually a general yard for lumber and piles, 
while emergency stacks of timber are kept by the master carpenters at 
points on the divisions. This is a better arrangement than having a large 
stock on each division. 

The department is generally in charge of a superintendent of bridges 
and buildings, who must inspect all the bridges once in three months, and 
all other structures under his charge once a year. He also tests and certi- 
fies as to the accuracy of all scales. He may report to the roadmaster or 
general superintendent, or to the division superintendent, the latter being 
the better plan, especially if the division superintendent is an engineer. 
Under the superintendent of bridges and buildings are the bridge foremen 
and their gangs, and sometimes the master carpenters. Further particulars 
of the work will be found in Chapter 21, under the heading of **Bridge 
Work." 



CHAPTER 15.— TRACKLAYING AND BALLASTING. 

The engineer in charge of tracklaying and ballasting has nothing to do 
with the location, but merely follows along upon the already completed 
roadbed, with the stakes already set, or he may have to put in the stakes 
for the tracklayers. He has to see that arrangements are made for keep- 
ing the contractor supplied with the proper amount of material, and also 
to see that the materials are properly used, and that the work is properly 
done. He should specially look after matters of detail, except, perhaps, 
in these now rather rare cases when a long line of track has to be laid with 
the greatest possible rapidity. As a rule the railway company supplies 
all material, and a supply train for delivering this material at the end of 
the completed line, ready for the contractor, who is in charge of the entire 
work of tracklaying (including the distribution of the material from the 
stated points of delivery), subject to the supervision of the company's en- 
gineer. Similar arrangements are made when the company does the work 
wilh its own men. It is to be noted that tracklaying is a work which re- 
quires a clear head, or good judgment, and a faculty for handling large 
bodies of men and keeping them all at work together without driving them 
or causing them to interfere with one another. This applies to the fore- 
men as well as to the engineers, and it is further to be noted that track- 
laying trains (like work trains) should be handled by powerful engines in 
good condition, and not by old engines which have outlined their efllciency 
for regular service. 

The engineer is furnished with a copy of the field notes locating the 
position of each intersection, P. C. and P. T., the stakes by which these 
are referenced, and notes of the curvature and length of curve. In many 
cases he finds that the curves will not fit, and the P. 0. must be moved 
back until the P. T. falls on the given tangent. Center stakes are driven 
at intervals of 100 ft. on tangents and 50 ft. on curves. Grade stakes are 
set opposite the center stakes, and at all changes of grade and at the 
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beginning and end of every curve. They are set on a line at right angles 
to the center line, two stakes being used on double track (each set at a 
distance from the center line equal to half the gage of the track), and one 
on single track. They are set on the inner side of curves. The roadbed 
must be properly leveled off to the grade stakes and have any hollows 
filled up before the ties are laid, this work being best done by the railway 
company, though very generally left to the contractor. The work should 
be done by a small grading gang, working ahead of the tracklaying 
gang, forming a compact and level surface for the ties, and working to 
the orders of an engineer, who can set out or check the center stakes, etc., 
not leaving this to the eye of a foreman. In some cases the roadbed is 
inclined on curves to approximately fit the superelevation, but this is not 
often practised. 

The material train, with a properly arranged quantity of track supplies, 
is run to the head of the track, and the work is usually begun by hauling 
the ties by teams and distributing them alongside the roadbed. The tie gang 
then places the ties at right angles to the track (or radially on curves), 
spaces them accurately, locates the joints by a 15-ft. pole, picks out the 
large ties for joints where this is required, and then lines up the ties on 
one side of the roadbed by means of a cord stretched between stakes set 
half a tie length from the center line stakes. On curves this rope is first 
stretched as on tangents, and then curved by measuring the middle and 
quarter ordinates for the degree of curve. The ties should not be laid too 
far ahead of the rails or the joint spacing may be found to be incorrect, 
requiring rehandling of the ties under the rails, which is troublesome. 
The full number of ties should be laid at once, and not a few ties to each 
rail length, leaving the other ties to be slipped in under the rails, as the 
rails are likely to be kinked by the running of the material train over such 
a track. The ties should, if necessary, be adzed to give proper seats for 
the rails. 

Rails are then run to the head of the track on a push car or horse car. 
The rail gang takes off two rails, half bolts them at the head joint, sets the 
head ends to gage at the front end by a grooved track gage, and secures 
them by a few spikes. It is usually specified that the rails must be laid 
with the maker's brand on one side (usually outside) of the track. If the 
rails are bent or kinked in handling they should be straightened before 
being laid, and all rails curved in a rail-bending machine for curves of 
over 2° or 3°. Care must be taken not to let the joints run ahead, but to 
keep them truly square, or else exactly opposite the middle of the opposite 
rail, according to whether track is laid with square or broken joints. To 
maintain this even spacing, some of the inner rails must have pieces cut 
off. A good plan is to have a number of rails cut to a length of 29 ft. 6 ins. 
at the mill, these short rails having their ends painted so that they can be 
readily distinguished. These rails are kept separate from the regular 30- 
ft. rails, and a certain supply of them is carried on the material train. 
The foreman of the tracklaying gang should then be provided with a list 
of the curves and the number of short rails required on each curve. 

The joint or splice gang then bolts up the rail joints, and the spiking 
gang sets the rails to gage and completes the spiking. In this latter work 
the rails on the line side of the track should be spiked first, and used as the 
gage rail, and in all cases the outer spikes should be driven in the forward 
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«ide and the inner spikes in the rear side of the tie. The engineer should 
see that the proper widening 'of gage is given on curves (see "Gage" in 
Chapter IS). In bolting up the joints the specified spacing must be strictly 
4idhered to, and only iron spacing shims should be permitted. The width 
of such spacing will be found in the chapter on "Ralls." During this 
worii care should be taken to see that spikes, bolts and other small mate- 
, Tial are not lost or wasted. 

Any necessary tamping or filling under the ties is then done, and the 
"ballast trains are then run upon the track and unloaded, and the ballast 
is put in place and tamped. Then comes the final lining, surfacing and 
"dressing (descri])ed more fully in the chapter on "Maintenance Work,") 
the amount of care bestowed upon which depends upon the character of 
the road, but for first-class track, of course, all this will be carefully done. 
As few trains as possible should be run over a partly ballasted track, so 
as to prevent surface kinking of the rails, a defect which it is almost im- 
possible to remedy subsequently. For this reason, the full tamping of the 
l)allast should be carried on as each train load of ballast is distributed. 

At sidetracks the switches and turnouts must be carefully laid out, 
and substantially supported on a good bed of ballast. The center stakes 
-should be set for sidetracks, and the positions of head blocks indicated. 
The turnout curve may be laid out with a transit, or by means of a tape, 
with calculated offsets from the main track, as described in the chapter on 
"**Switch Work." On bridges and trestles, where the ties are drift-bolted 
or otherwise secured to the stringers, the track centers may be marked 
l)y tacks at intervals of about 20 ft., and offsets made at the distance to 
the edge of the rail flange. A chalk line is then struck between these off- 
iset points, and in tracklaying the gage rail is first laid, with its edge set 
to the chalk line, and is then securely spiked, the other rail being set In 
position by the track gage. 

For tracklaying by hand a convenient arrangement is to have a gang of 
^5 men in charge of two foremen, and equipped with three rail cars, one 
Tiorse and two portable turntables. One turntable is placed at the loading 
and the other at the unloading end of the track. An ordinary load for the 
Tail car is six rails, and a full supply of ties, splice bars, bolts, nuts, 
washers and spikes for that number of rails. If the driver reaches the 
front before the unloading gang has unloaded all the material from the 
first car he puts the turntable in position ready to haul the car off when 
empty, but if the gang finishes unloading before he arrives it runs the 
•empty car off, ready to be hauled back. On returning to the loading end 
with the empty car, the driver puts the turntable on the track, and runs 
the car off onto a pair of ties. He then hitches the horse to the loaded 
car and goes to the front, while the loading gang runs the empty car back 
into position for loading. With such a gang of good men under a smart 
foreman a mile of track may readily be laid in two days. The distribution 
of the men is as follows: 

9 men loading truck from construction train. 
8 " unloading truck at head of track. 
1 " with horse hauling the truck. 
4 " spacing ties and lining them with a cord. 
6 " splicing joints. 
^ " spiking (3 sets of 9 men each). ^ 
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The cost of tracklaying and surfacing (exclusive of ballast and ballast- 
Ing) varies, of course, with the locality and the character of the track, but 
on Western roads it has averaged $250 to $500 per mile. One of the low- 
est records was that of the Atchison, Topeka & Sante Fe Ry., in 1888^ 
("Engineering News," May 25, 1889), when tracklaying tit the rate of two- 
miles per day was done with a gang of 164 men, at $170 per mile for track- 
laying labor proper, and $60 per mile for surfacing, with a gang of 84 
men; the total cost per mile, including expenses for engineers, engine and 
train crews, etc., was $247.77. Tracklaying on the Western Division of the- 
Canadian Pacific Ry. was commenced June 1, 1882, and by Dec. 1 there- 
had been laid 388 miles of main track and 30 miles of side track, west of 
Brandon. The greatest length laid in one day was 4.1 miles, and on three- 
occasions four miles were laid in a day. The best speed on record was- 
half a mile of track laid in 35 minutes. The rate of progress is given in the 
following table, from the Proceedings of the Institution of Civil Engineers^. 
1883-84: 

Working 
Month. days. 

June 26 

July 26 

August 27 

September 26 

The tracklaying gangs on the Canadian Pacific Ry., where fast work- 
was done, were composed as shown in Table No. 17. 

TABLE NO. 17.— TRACKL.AYING GANG; CANADIAN PACIFIC RY. 

Unloading rails from cars* 12 Teams hauling ties 33- 

Loading rails on trucks* 12 Unloading and distributing ties S> 

Unloading and laying down rails* 24 Spacing ties 4 

Bolters 15 Readjusting displaced ties 2: 

Spikers 32 Rail truck boys (to 6 horses) 4 

Nippers 4 

Spike peddlers and tie loaders 32 Total 182: 



Miles 


Miles. 




Working 


Miles 


Miles, 


laid. 


pr day. 


Month. 


days. 


laid. 


pr day. 


68.70 


2.64 


October 


26 


59.38 


2.28- 


63.56 


2.44 


November . . 


26 


38.30 


1.47 


88 86 


3 22 










71.25 


2.74 


Total 


157 


388.05 


2.4r 



*Eight men in each of these gangs were handling Joints, bolts, etc. 

The following is a detailed description (taken from an article written by^ 
the author and published in "Engineering News," New Yorii, Nov. 14^ 
1895) of the train and methods of work employed in 1892-1893 itt 
the construction of the extension of the Minneapolis, St. Paul & Sault 
Ste. Marie Ry., from Valley City, N. Dak., northwest across North 
Dakota, 263 miles, to connect with a branch line which the Canadian Pa- 
cific Ry. was then building southeast from Pasqua (on the main line) to- 
Portal, on the United States boundary, 160 miles. 

The track is laid with 30-ft. rails, weighing 72 lbs. per yd., spiked to 
cross-ties 6 ins. thick, 7 to 10 ins. wide and 8 ft. long, spaced at the rate ot 
2,816 to 2,992 per mile, or 16 to 17 per rail length. The rails have square- 
three-tie supported joints, spliced by 40-in. angle bars with six %-in. bolts, 
spaced 6, 6%, 7, &^ and 6 ins. c. to c. The engineer did not approve of this: 
joint, and questioned the utility of any splice bar exceeding 22 to 26 ins. in 
length. On the older track, south of Valley City, the track has suspended 
joints, with joint ties 7 ins. apart between faces, and the rails spliced by 
23-in. Samson angle bars, with four bolts spaced 4^4, 7 and 4^ ins. c to c. 
The width at subgrade is 16 ft. The tracklaying and surfacing were done^ 
by the railway company. 
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The entire construction train waa made up of 32 care, aa followe: 

1. Pioneer car. 

2. Store car. 

3. 4. Dining and sleeping cars. ' 
5. Kitchen car. i 
S. Dining and sleeping car. 

7. feed car. 

8, Water car, 

9 to 16. Flat cars with rails and spikes. 
Locomotive. 

17. Telegraph material. 

18 to 32. Box cars with ties. 

Cars No. 1 to 8, both inclusive, foi-med the boarding or wort train, which 
was always kept at the bead of the track. The material train, composed of 
ears Nos. 9 to 32, both Inclusive, was brought up during the night from 
the last side track, and stopped so that the interval between cars Nos. 8 
and 9 was about 400 ft. The tie cars, Nos. 18 to 32, were then cut off at 
the coupling between Nos. 17 and 18, and the rail and telegraph cars were 
moved up and coupled to the boarding train, making the train a^ described. 

Work commenced at 7 a. m., the teams then beginning to haul ties 
from the five rear cars onto the grade (which had a top width of 16 ft.). 
Where the tie men helped to unload, place and space them. The tie wagons 



are shown in Fig. 191, and the chutes for loading them with ties from the 
box cars at'e shown in Figs. 192 and 193. One hundred rails and the 
necessary fastenings were unloaded from both sides of cars Nos. 15 and 16, 
dropping onto the soft earth of the roadbed, and the train then moved back 
400 ft. The rails were handled by means of rail forks, Fig. 172. The 100 
rails were then loaded on two iron cars, Fig. 194, each carrying 50 rails, 
and being "trimmed" with splice bars, bolts and spikes. The Iron cars 
were then hauled to the end of the track by horses. Ten men on each side 
of the leatiing iron car ran forward with a rail and dropped It in place, 
together with a pair of splice bars and six bolts for each joint. Immedla- 
ately the rails were dropped, one man threw a hook gage, Fig. 195, over 
them, near their outer ends, and the horse then pulled the car forward 30 
ft., one man on each side stopping and blocking the car wheels with an 
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Iron stop block, Fig. 196. Two more rails were then quickly run out and 
dropped, as before. At every fifth and sixth rail length, alternately, a 
200-lb. keg of spikes was thrown off, containing about 375 spikes 9-16 x 5% 
ins. These kegs were broken open by the two spike peddlers, who took 
100 lbs. of spikes in their car boxes. Fig. 197, and placed two spikes on 
-each tie where it was crossed by a rail. 

The tie-wagon. Fig. 191, was a four-wheel wagon, with two V-shaped 
supports to hold the ties, the capacity being about 25 ties. The tie chute, 
Fig. 192, was a plank platform with three rollers; the inner end was 
Attached to a transverse bar of 2-in. gas pipe, placed at any desired height 
across the car door and secured by turning the pointed screw at one end; 
the outer end was supported by an iron sling and chain from the roof of 
the car. Fig. 193 shows the method of attaching and using the chute. The 
iron car, or rail car, Fig. 194, had two longitudinal sills and four transverse 
sills, with planks nailed across the bottom of two of the latter to form a 
box for splice bars and bolts; the wheels were 20 ins. diameter and 7 ins. 
wide on the tread, and two rollers were fitted at each end in the usual 
way; each car could carry 50 rails of 72 lbs. per yd. The hook gage. Fig. 

195, was used to hold the free ends of each pair of rails as laid, while the 
iron car was run onto these rails and stopped by the block shown in Fig. 

196. The spike peddlers* car, Fig. 197, was a handy little device, running 
on one rail and carrying about 100 lbs. of spikes, so that the spike 
peddlers could distribute the spikes very rapidly. The double-deck dining 
and sleeping cars were 34 ft. long over the body with a 3-ft. platform at 
one end; the width of the body was 12 ft., out to out, and the dining room 
and sleeping room had each a clear headway of 6 ft. 3 ins.; the sleeping 
room had two rows of berths on each side. The kitchen car. Fig. 198, 
was of similar dimensions, but had only one floor. In both of these cars 
the bodies could be removed by unbolting the four comer bolts, X X, 
which secured the end floor beams to the outer sills of the car frame. 

The two "front strappers" put on the splices, adjusted the expansion 
spacing by metal shims, and fastened the two center bolts, the other strap- 
pers following and completing the joints. Four "front spikers" with a 
gage followed close on the front strappers, and spiked the track at joints, 
centers and quarters, while 12 other spikers finished the spiking. For each 
two spikers there was an assistant, called a "nipper," who held the tie up 
to the rail with a nipping bar, using a block as a fulcrum. When the rails 
on both iron cars were nearly all in place, the train was agaiiv run forward, 
and 100 rails and the necessary fastenings thrown off as before, and the 
train again run quickly back out of the way. The iron-car gang would 
"drop" 100 rails (1,500 ft. of track) in from 25 to 30 minutes. Tie cars were 
brought forward at about fevery second move of the train, or of tener if the 
nature of the ground required it. 

At about 11:30 a. m. the ties remaining in the box cars were thrown out 
on the ground, to be picked up and loaded on the wagons, while the empty 
cars, Nos. 9 to 32, both inclusive, were run rapidly back to the nearest side 
track and exchanged for loaded cars arranged as before, these being 
brought to the front in time for work at 1 p. m. An additional locomotive, 
pushing at the rear of car No. 32, was employed when the grades re- 
quired It. 

Telegraph material was thrown off car No. 17 at each forward movement 
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of the train. The poles were of cedar, 6 ins. diameter at the small end and 
25 ft. long, set 5 ft. in the ground, and these were spaced 30 to the mile. 
The wire was stretched from a reel placed on a small hand wagon^ pushed 
by men. Tents were carried on the boarding train to be set up at night for 
quarters for extra men, or to shelter the horses in cold weather. Detach- 
able feed boxes were slung on the sides of the boarding cars. The gen- 
eral foreman had control of all trains and employees working at the front, 
and in cases of emergency could at any time communicate by telegraph 
with the superintendent of construction, a few miles at the rear. Material 
tracks from 2,000 to 2,500 ft. long were laid at intervals of about 10 miles^ 
unless regular stations were to be provided at shorter distances. 

Surfacing gangs, w^ho lived in boarding ears set off on temporary side 
tracks, followed the tracklayers, and surfaced the track from the shoulders 
of banks or sides of cuts, so as to make a safe roadway and prevent bend- 
ing of the rails or splices before the ballasting was done. These gangs^ 
usually numbered 40 to 45 men under a foreman and sub-foreman. About 
250 men were required, and they went to and from work on hand cars. 

Mr. Rich, the Chief Engineer, states that the company has laid much 
track with several of the tracklaying devices in use in this country, and in 
swampy, very hilly, or timbered regions they were very serviceable, but 
in a dry, open country like North Dakota the method above described en- 
abled the work to be advanced at double the speed and at no greater cost 
per mile. The average advance was three miles per day, and on one or two 
occasions in 1893 over four miles of track were laid in 10 hours with the 
force named below, and by increasing the force without regard to strict 
economy, five or six miles might be laid in a day. 

The entire work was in charge of a Superintendent of Construction^ 
stationed at the siding nearest to the "the front," or the head of the tracks 
who ordered and forwarded material and gave general instructions. He had 
a business car, a clerk, who was also a telegraph operator, and a cook* 
The telegraph line was in working order at the end of the track every 
night, the instrument and operator being located in car No. 1. The track- 
laying force was as given in Table No. 18. 

TABLE NO. 18.— TRAOKLAYING FORCE; M., ST. P. ft S. S. M. RY. 



Fore- 



La- 
bor- 



men. ers. 



General foreman, on horseback.. 1 
Iron car g^ang (who dropped rails 

and fastenings) 1 

Strappers (adjust ft bolt splices) . . . 
Spike peddlers (distribute spikes) . . 

Tie-spacing gang 1 

Men lining ties (rope and stakes) . . 
Men spacing Joint ties (with 80- 

f t. pole and tie pick) 

Men leveling grade cut by tie 

wagon 

Splkers 

Nippers (hold un ends ties for 

splkers with blks ft nipping bars. . . 

Tracklining gang 1 

Teamsters for tie wagons 1 



22 
6 
2 

12 
2 



4 
16 

8 

6 

40 



La- 
Fore- bor- 



Men unloading ties from cars 
(3 to each car) 

Men unloading rails and fasten- 
ings from cars 

Telegraph gang 

Telegraph operator 

Drivers of iron-car horses 

Blacksmith 

Night watchman 

Cooks 

Baker (who worked only at night) 

Waiters and helpers 

Storekeeper 



men. ers- 



Total 



15 

4 
?? 
1 
2 
1 
1 
2 
t 
5 
1 



6 161 



All baking of bread and pastry was done during the night by an extra 
force of cooks. The cooks, baker, waiters, helpers and storekeeper were 
employed by a contractor, who boarded the men for $3.50 per week, fur- 
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nishing all supplies and bedding. The amount for board was deducted 
from the wages of the men and paid to this contractor. 

Returning to the details of the train and equipment, the make-up of the 
entire train has already been described. The equipment and capacity of 
the boarding train, kept at the head of the track, was as follows: 

No. 1. Pioneer car, double deck. This contained a blacksmith shop, 10 x 
12 ft.; storeroom, 8x12 ft., for heavy tools, harness, etc.; office for general 
foreman, 12x14 ft., with three sleeping berths and telegraph office; two 
4Bleeping apartments on the upper floor, and a tool box under the car. In 
front of the car was a platform supported by rods from the top, carrying 
extra splice bars, bolts, and spikes, and under the platform was fastened 
an extra iron car for emergencies. 

No. 2. Store car, double deck. This had a storeroom for clothing, shoes, 
tobacco, etc., and another for provisions; sleeping berths for the cooks, a 
sleeping apartment above and a tool box underneath. 

No. 3. Dining and sleeping car, double deck. On the lower floor were 
two dining rooms, one for the foremen and guests, the other for teamsters 
and telegraph gang. Above were separate sleeping apartments for the 
teamsters and the telegraph gang, and underneath was a tool box. 

No. 4. Dining and sleeping car, double deck. On the lower floor was the 
laborers' dining room, and above was a sleeping apartment, with berths 
for 32 men. Underneath was a tool box. 

No. 5. Kitchen car. This had a kitchen and provision room, 12x32 ft., 
with two cooking ranges. Underneath was a water reservoir supplied by 
hose from the water car (No. 8), while pumps in the sinks delivered the 
water as needed by the cooks. This car has no upper deck. (Fig. 198.) 

No. 6. Dining and sleeping car, double deck. On the lower floor was a la- 
borers' dining room, and on the upper floor was a sleeping apartment with 
berths for 32 men. Underneath was a box for wood for fuel. 

No. 7. Feed car. An ordinary box car, 8x34 ft., carrying feed for the 
horses and coal and wood for the use of the cooks. 

No. 8. Water car. A flat car, having at each end a wooden tank of 
2,000 gallons capacity, the tanks being connected by a pipe. 

No. 9. An ordinary flat car, loaded with rails, bolts and spikes. 

No. 10. (Oar No. 17). An ordinary flat car, loaded with telegraph material. 

Tracklaying by Machinery. 

While tracklaying machines have been very extensively used on large 
railway contracts, mainly in the western states, comparatively little is 
known by engineers generally of their operations. The common system 
of tracklaying is to have the ties hauled onto the grade by teams, and the 
rails run forward on small hand cars. For long stretches of work, how- 
ever, and in difficult country- (rugged or swampy), especially where teams 
cannot be used to distribute the ties ahead in the usual way, machine 
tracklaying is very extensively employed and permits great rapidity, with 
a saving in cost over the ordinary method. The title "tracklaying ma- 
chine" is rather an incorrect one, since the machine does not lay the track, 
the general principle of the system being that the ties and rails are run to 
the front of the supply train on rollers or tramways laid along the cars, 
and are delivered to the tracklaying gang from a frame projecting in front 
of the flrst or pioneer car, this car or "machine" forming the head of the 
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material train, whlcb <8 pusbed forward as fast as the track 1b laid, moTliv 
one or two rail leDgthe at a time. Tbe supplies for a day's or half a 



day's work are carried on the material train and delivered right where 
wanted, the train being moved up 30 or 60 ft. at a time, according to 
whether tbe rails are laid eingly or In two-rail lengths. It is not nncommon 
practice to lay only half the number of ties to a rail lengtbabeedof the train. 
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leaving the rest to be put in by a tie gang following the train, thus some- 
what reducing the close wortt of a large gang, but while a single train may 
perhaps not do very much damage to a half -tied track, it is, as a rule, bet- 
ter practice to put in the full number of ties before the train runs over the 
track. 

The quality of the work depends upon the speed of operation and the 
method of working. In some cases the whole number of ties for each rail 
is laid ahead of the train, while in other cases only half the number are 
laid, and the balance are slipped in endways by a rear gang following the 
train. As a general principle it is always best to get the full number of 
ties laid ahead, as a better track is obtained in this way, and there is less 
liability to injure the rail by surface kinking. Descriptions of three forms 
of tracklaying machines, with details of the methods of operation, are 
given herewith, taken from an article by the author in **Engineerlng 
News," New York, of Jan. 3, 1895. 

The Holman tracklaying machine. Fig. 199, is composed of a series of 
tramways 30 ft. long and about 20 ins. wide, fitted with heavy iron rollers, 
and these tramways are attached to the sides of ordinary flat cars, without 
any changes, being supported by adjustable iron stakes that ^t into the 
pockets on the sides of the cars. The sections are connected and operate 
the full length of the train, as continuous inclined tramways. The ties and 
rails on the supply cars are thrown upon these tramways and rolled down 
to the front, where men receive and place them in position on the roadbed. 
The ties come down on one side of the train and the rails on the opposite 
side. The tie tramway ends in a chute, supported by a wire cable, which 
runs out 35 ft. in front of the train, so that the men handling the ties are 
one panel ahead of the rail men, and consequently the gangs are out of 
each other's way. As each rail comes down the chute it is seized by the 
rail men, placed on the ties and pushed back against the end of the last 
rail, the expansion spacing being arranged by the joint gang. 

The pioneer or pilot car at the head of the train is fitted with 
an elevated frame or trestle, from which the chutes forming the 
end of the tramways are suspended, and on this frame rides 
a brakeman who signals the engineman when to push ahead, and attends 
to the brakes on this car. The splice bars, bolts, and spikes are carried 
on the pilot car. A train of ten cars (six cars of ties, three cars of rails, 
and the tool car) will carry all the material required for a half -day's work 
and from half to three-quarters of a mile of track. From 1% to 1% miles 
of track per day can be laid with this machine, or even two miles with 
from 40 to 60 men, provided the railway company can deliver the material 
at the front fast enough, and in proper shape. This includes the full sup- 
ply of ties, laying the rails in position; joint, quarter and center spiking; put- 
ting on the fish-plates or angle-bars, and putting two bolts through the 
same. This leaves the track in safe condition for the construction train to 
pass over, and the balance of the work is finished behind the train without 
reference to or use of the train. As fast as the panels or rail lengths are 
laid, the train moves forward 30 ft. at a time, carrying all material with 
it, leaving nothing scattered along the line. The main objects of the ma- 
chine are to dispense with the use of teams in the distribution of material 
and to reduce the cost of railway building, both of which it does effectually, 
and it is claimed that from $50 to $200 per mile can be saved by its use. 
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The patents on this machine are owned by Mr. D. F. Holman, of Chi- 
cago, 111. 

The engineer's report of tracklaying done with one of these machines by 
Mr. Nelson Bennet on the construction of the Cascade Division of the North- 
ern Pacific Ry., on. March 30, 1886, showed that the amount of track laid 
was 8,400 ft. Actual time occupied in laying, 8 hours. The track was laid 
in strict accordance with the specifications, full tied, full bolted, full spiked, 
ties accurately spaced, the track properly lined to center, and expansion 
spacing attended to. The working force comprised tracklaying machine, 
1 foreman and 66 men, distributed as follows: In front of the machine: 
1 tie man, 8 tie carriers, 2 bolters, 4 spikers, 1 chute man, 6 rail carriers, 
-and 2 nippers. On the train: 2 men unloading rails, 2 men pushing rails, 
16 men handling ties. Behind the train: 2 spacers, 8 spikers, 3 bolters, 4 
nippers, 4 liners and 1 spike peddler. On this day the boarding train was 
about five miles in the rear, two hours were consumed in going to and 
from work, and making up train, leaving 8 hours actual working time. 
Experience with the tracklaying iruicnme showed that good work could be 
done as cheaply and speedily as poor work. Where the grade was freshly 
trimmed, a gain of 1,500 ft. per day in tracklaying could be made. He was 
satisfied that under favorable circumstances 100 stations could be laid in 
a day of 10 hours. 

Another of these machines was used on the Pacific extension of the 
Great Northern Ry., and during the short days of the winter of 1890-91 the 
contractors laid with it in 82 days an average of over 1% miles of track 
per day, and in 25 days laid within 1,000 ft. of 50 miles. The most of this 
work was done in November and December, and under the usual disad- 
vantages attending work at that season of the year. Mr. N. D. Miller, Chief 
Engineer of the Great Northern Ry., stated that in timber or broken 
country, where it is difficult to get in with teams to lay ties, the work can 
be done cheaper with the Holman machine than it can by handling the 
ties. The machine can be used to advantage to lay from 1% to 2 miles per 
day. If necessary to lay more than this (which would be exceptional) as 
a general thing, it would be cheaper to lay by hand, using hand or rail 
cars, although on this road they have laid as much as three miles per day 
with one of these machines, but the track was not fully spiked or tied. To 
lay from V/z to 2 miles per day about the following force would be re- 
quired: 

48 tie men, 12 wrenchers, 16 men handling iron on the 

8 iron men, 1 shim peddler, cars and carrying it to 

9 nippers, 16 spikers (or 18 if there is the front. 
8 spike peddlers, much curvature). 

They would require about nine cars of ties and six cars of rails. On the 
light grades one engine could handle this outfit, a supply train bringing the 
material to the nearest siding to where rails are being laid. This is only 
a general estimate, varying according to the ground and the kind of road- 
bed. On ordinary work he considered it cheaper to lay with the machine 
than with iron cars, while the roadbed is in better shape for the track 
than it would be where ties are hauled by team. 

The Burlington & Missouri River Ry. has laid its own track for the last 
eight years, and its last contract for tracklaying by hand, before that 
time, was let at $300 per mile, which included loading track material and 
higher wages than these now ruling. Both the Holman and Harris track- 
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laying machines have been used, and the former was used on the Billings 
extension, built in 1894. According to Mr. I. S. P. Weeks, Chief Engineer, 
the speed of the Holman machine, with a force of 85 men, was 1% miles 
per day, which is the most convenient speed, and the cost at such rate was 
about $100 per mile. For this rate there was a morning and an afternoon 
train, each made up of four flat cars of rails and four flat cars of ties ahead 
of the locomotive, and four box or flat cars of ties behind the engine. On 
the Billings extension the track was laid with 65-lb. rails, and 18 ties to a 
rail, or 3,168 ties per mile. The track was half -tied in front of the engine, 
the balance of the ties being put in by lifting the rails and dragging the 
ties into place endways. Curves of 1° to 10° were laid without any special 
arrangement. Mr. Weeks stated that, if it should be desirable to lay 2^ 
miles of track per day, it could be done by working two shifts of men 
with the Holman machine, laying 1% miles each in the morning and af- 
ternoon. With the Harris machine, he has laid 2Y2 miles per day on a 
spurt, when ties were distributed ahead of the track. This machine has 
been used with very satisfactory results, and at about the same expense 
as the Holman for a rate of 1% miles per day. With the Holman machine 
there were 86 men, distributed as shown in Table No. 19. 

TABLE NO. 19.— TRACKLAYING GANG WITH HOLMAN MACHINE; B. & M. R. RY. 

43 Men In Front of the En- 1 line man, 43 Men Behind The Engine, 

gine, 1 pole man and marker, 1 straw boss, 

1 foreman, 4 tie carriers, 2 tie unloaders, 

1 heeler, 2 tie spacers, 2 tie placers, 
4 spikers, 1 tram tender, 4 tie spacers, 

2 nippers, 1 bolt trimmer, 2 rail lifters, 
1 rail thrower, ^ bolters, 12 spikers, 

1 spike peddler, J strap carriers, 6 nippers, 

1 gage carrier, 8 tie pushers, 2 spike peddlers, 

1 expansion driver, 2 tie loaders. 4 bolters, 

2 fork men, 1 gage carrier, 
4 rail pullers, 1 water boy, 

1 water boy, 2 spike pullers, 

4 liners. 

With the Harris tracklaying machine ordinary 34-ft. flat cars are used, 
with four or five bridge ties, 6x8 ins. and 11 ft. long, laid across the 
floor, at proper intervals, and bolted to place. Ordinary 30-ft. rails are 
spiked to these at about 8 ft. or 8 ft. 6 ins. gage. Fish-plates are attached 
to the ends of the rails by a single bolt through the end hole in rail, and 
end holes in plates, thus causing the plates on adjacent cars to project 
toward each other as far as possible. The gap in the track between cars 
is then filled by short rails, having 18 ins. of the base .cut off at each end, 
to permit of dropping the web into the slots formed by the projecting 
plates attached to the ends of the fixed rails on each car. These connect- 
ing rails are cut short enough to avoid jamming when all slack in car 
couplings is closed up to the minimum. Ten pairs of the short rails will 
equip a train of material, and they are always retained at the front, for 
use on each train while unloading. Along the middle of each car carrying 
rails are four or five iron rollers. 3^ x 10 ins., attached to the cross-ties 
along the deck of the car, forming a runway for conveying rails to the 
front. The rails are loaded in two neatly made piles, one on each side of 
the car, so as to clear the rollers in the middle and the tram rails 
on the sides of the car, the middle runway being about 24 ins. wide. 
Each car carries the proper complement of splice bars, stored in the open 
spaces between the cross-ties, while spike and bolt kegs are loaded in the 
runway between the rail piles and are afterwards moved to the end of 

18 
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the car, preparatory to unloading when the train reaches the front. The 
cars for the ties have the tramway, but no rollers. The front or "pioneer" 
car, besides being fitted with the rail rollers and tie tramway, has a frame 
of long stringers attached to the front end, to extend the tram track 
about 15 or 20 feet ahead of the car. The front ends of the stringers are 
supported by truss rods, extending over a light trestle 10 ft high, near the 
middle of the car, and securely fastened at the rear end of the car. A 
stout cross-beam on the front end of the stringers has a short timber ex- 
tending downward in middle, to support a double-ended roller about 2 
ft. below the level of car declt. Two portable "dollies" are used at inter- 
vals of 15 ft. ahead of the car, placed in the center of the roadbed. These 
are light trestles or towers, about 3^2 ft. high, with a roller about 4 x 18 ins. 
on top of each. The 8-f t. gage truck or tram, for conveying the ties for- 
ward along the tram and dumping them at the front, has a platform about 
5 X 9 ft. and is fitted with a double frame, so arranged that the top frame 
is permitted to slide forward on rollers about 3 ft. when the wheels strike 
the chock block on the front end of the dumping frame in front of the 
pioneer car. This shifts the load forward, causing the car to tip down- 
ward in front, so that the load slides off onto the roadbed, after which 
the car tilts back level, and the men slip the top frame back to its nor- 
mal position, while returning for the 'next load of ties. Owing to the 
width of this ti-am the men on the rail cars have to move back onto 
planks laid on the ends of the 11-ft. ties to let it pass. Another truck 
with a plain single frame is used to good advantage in conveying ties 
part way from the tie cars to the front, the load being transferred to the 
dump car at the meeting point. This second car is a little higher than 
the dump car, to permit of transferring the load by simply sliding the 
ties from the higher car to the lower one. These tie trams and the pioneer 
car are always kept at the front end of the track. Material for a mile of 
track is loaded on 15 cars behind the pioneer car, as follows: 5 flat cars 
carrying 72 rails each, 5 flat cars carrying about 300 ties each, and 5 
(sometimes 7 or 8) box cars with a total of about 1,500 ties. The engine 
is placed at the rear and the train pushed to the front, with the cars ar- 
ranged in the order named. After coupling to the pioneer car, the short 
connecting rails are adjusted in the tie-tram track, spike and bolt kegs 
are taken from the runway and stored on the ends of the cars, and the tie- 
tram is run back to the cars and loaded. One man with a rail fork throws 
two rails from each of two of the rail cars onto the rollers, when four men 
pull these four rails forward to the pilot car, where two more men on the 
rear end put on the splice bars and two bolts, and put in the expansion shims. 
The man on the rail car also throws off the splice bolts and spikes, as re- 
quired. Meanwhile 16 to 18 ties (for two rail lengths) have been loaded 
on the tram and the rail men step aside to let it pass, as it runs out onto 
the frame beyond the pilot car and dumps its load onto the ground, when 
the tie men distribute them over 60 ft. of the subgrade. When the tram is 
run back, the four rails bolted together are run forward over the dumping 
frame rollers onto the portable "dollies," until the rear ends are clear of 
the car. The rails on the line side are then lifted from the rollers and 
dropped on the ties, thrown back against the rails already laid, and 
fastened to the latter by one bolt through the splice bars previously 
bolted to them. While the gage rails are being laid in the same way 4 
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imen are spiking the line side at 3 or 4 ties per rail (quarters and centers), 
^nd 4 more follow with gages and spike the gage rail. At the same time 
2 men are putting expansion shims at the heel joints of the two-rail sec- 
tion and half-bolting up these joints, and 2 more are putting the splice 
bars on the front end of the section, while others are moving the dolllee 
^head. A flagpian near the front end signals the engineman when to stop 
■and start, and the train is now moved ahead 60 ft., bringing the front end 
of the pilot car about 8 ft. from the end of the last rail, when another 
load of ties is dumped as before. 

Meantime, a few men in two of the box cars at the rear of the train 
drop off eight or nine ties per rail length at each move of train, while a 
man on the ground alongside sees that the ties do not go down the em- 
bankments« and also that no more or less than the proper number are 
-dropped off. A few men with picks and four quick- working ratchet jacks 
follow immediately in the rear of the train, putting in the back ties, and 
those are followed by the back bolters, spikers and lining gang, who com- 
plete the work in the rear as fast as it is strung out at the front. In other 
words, track is only half-tied, half-bolted and quarter-spiked in front of 
train. Material to complete the work is distributed from tlie train as it 
4idvances, and the baclv gang keeps the work completed close up to the 
rear of the train. This machine is operated by the Harris Co., of Chicago, 
111. For laying track with broken Joints, the ties are carried 15 ft. further 
ahead, and the four rails (two lengths of two rails each) are run out as 
usual. The line rails are dropped into place. The gage rails are run out 
15 ft. further on the rollers of the dollies, then dropped into place and 
heeled back into the angle bars of the rails already laid. This is done 
while the line spikers are spiking their first tie, so that no time is lost, as 
the gage spikers start their work as soon as the gage rail is in position. 

For quick work two tie trams may be used when the front cars of ties 
are unloaded, the front one being the dump tram, and each load being 
transferred from one tram to the other. This plan, with a long train, is 
said to save two hours a day and to enable 2,(X)0 ft. more track to be laid 
than with one tram. With this system of working, as above described, 
the organization of force for laying two miles of track per day on the 
•Chicago, Kansas & Nebraska Ry., in 1887, was as follows: 

On the train: 2 bolters. 4 or 6 rail pullers, 1 man throwing rails on rol- 
lers and dropping off bolts and spikes, 6 men handling ties and running 
the tram (or 8 men with two trams); 13 to 17 men in all. In front of the 
train: 8 spikers, 4 nippers, 12 rail men, 2 bolters, 2 men moving the 
"dolly," 1 handling the tie line, 1 handling the 30-ft. pole and marking the 
ties, 1 spike peddler, and 1 water boy; 31 in all. Behind the train: 4 
bolters, 12 to 14 men with two track jacks and some picks, pulling in and 
spacing the additional ties, 16 to 20 spikers, 8 to 10 nippers, 5 liners, 2 
«pike peddlers, 1 tie marker and 1 water boy, or 49 to 57 in all. • The com- 
plete crew would consist of 1 general foreman, 1 heeler acting as fore- 
man of the front gang, 1 foreman in charge of the back spikers, 1 foreman 
of tie gang. 1 sub-foreman lining track and 100 to 115 laborers. The tie 
markers carry a measuring board, which they place on the line end of 
•every tie and strike a chalk line across, 16 ins. from tlie end of the tie, to 
fijuide the spikers in keeping ties in line. 

With four quick bolters in front, easy-fitting bolts, and a well-trained 
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front gang, a 60-ft. section, or "set-out," was often laid in 2% minutes for 
hours at a time, the train being moved up as fast as the men could handle^ 
the material. Owing to delays in switching and running to and from, 
work, the force never worked 10 hours consecutively, but over two mile»- 
of track were usually laid in 9 hours' steady work, and some of the re- 
cords were as follows: 1,300 feet in 30 mins., 5,600 feet in 4 hrs. 5 mins.^ 
11,100 ft. in 8 hrs. 30 mins., and 11,000 ft. in 8 hrs. 55 mins'. It was esti- 
mated that over 12,000 feet could be laid in 10 hours, at a cost of $240 for 
g&ng and foremen; adding to this the cost of motive power and trainmen. 
and the expense of loading cars, the cost was estimated to be somewhat. 
less than $150 per mile. The half-tieing is, of course, a disadvantage. 

The Chicago, Rock Island & Pacific Ry. constructed about 1,300 miles of 
track with the Harris machine in 1886 and 1887, the results being satis- 
factory in point of cost, speed and quality of work. Mr. D. Sweeney,. 
Division Roadmaster (who was in charge of the work on the C, K. & N^ 
Ry., above noted), has given the following detailed particulars: 

"It requires not fewer than 100 men to work this system to its full capac- 
ity, which is a little upward of two miles per day. The front bolters must 
be sufficiently expert to splice a joint with two bolts moderately snug in 
every 2% minutes; failure on their part will delay the entire work. Rail 
pullers and tie-tram men must be lively workers, but the men on other 
parts of the work can keep up by moderate effort. The average cost of lay- 
ing two miles of track per day by this method is about as follows: 

1 general foreman, av. rate, $5.00 $5.00 1 eng. and tr'n crew, av. rate, 20.00 20.00 

2 assistant foremen, " " 3.00 6.00 

109 laborers, average rate.. 2.00 218.00 Total for two miles $249.00 

"To this must be added a small amount per mile as royalty for use of 
the 'machine,' and about $10 per mile for preparatory work in transferring^ 
material to the cars in the yard, all of which will bring the actual cost to 
about $140 per mile where work is properly handled and not subject to 
much interruption or delay. 

"The Chicago, Rock Island & Pacific Ry. has also constructed about 20O 
miles of track with the Holman machine during the past few years. Thi» 
was done in a leisurely way and in short patches that did not justify equip- 
ping cars for the Harris system. The general work of the Holman system 
has already been described, but on the C, R. I. & P. Ry. the track was not 
full-tied ahead of the train. After 8 or 9 ties were delivered and spread on. 
a 30-ft. section of roadbed, the rails were heeled to place, one at a time,, 
and spiked to four ties, the train being then moved forward 30 ft., and the 
process repeated until material runs out. The back tieing and finishing up 
were done in the same manner as with the Harris machine. The average 
capacity of this system was about one mile per day with 60 to 70 men,, 
which is about as many as it will employ to advantage. Following is ap- 
proximate cost of work per day: 

1 general foreman $5.00 $5.00 1 engine and train crew. . 20.00 20.00 

2 assistant foremen, each 3.00 6.00 

70 laborers, each 2.00 140.00 Total for one mile $171.00 

"It will be seen here that it cost as much for train and foremen in lay- 
ing one mile with the Holman as it does to lay two miles with the Harris. 
Still, the Holman is the more economical for short stretches, or in cases 
where tracklaying is subject to frequent delays awaiting material, or the 
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-completion of grading and bridges. The gang is comparatively small, has 
few places requiring specially-trained men, and would be subject to little 
loss or demoralization in changing from tracklaying to surfacing, and vice 
^ersa. It is probable that the capacity of the Holman machine could be 
largely increased by malting slight changes in the machine and method of 
worljing it. But either of these machines will lay track more economically 
than it can be done with iron cars. The system does away with the 
heavy expensive team work and cutting up of the roadbed incurred In 
hauling ties ahead of the track. It also prevents leaving large piles of sur- 
plus material scattered behind the tracklayers to be afterwards picked up 
rat considerable expense, or else wasted. 

"A considerable saving in time and expense cfen be effected in any sys- 
tem of tracklaying by only half tieing in front of the construction train 
:and having the balance of ties dropped systematically from the train, 
^o as to place opposite each rail length the exact number re- 
'<iuired for completing each panel of track. This lightens the work 
and increases the headway of the front gang, and materially speeds up the 
•entire work. People who are accustomed to laying the full complement of 
ties and bedding them under a straight edge before rails are laid, will fiear 
that this method would lead to the rails becoming surface bent, etc. I used 
to feel that way myself until convinced by experience that with a smooth 
roadbed, ties of fair average size, and a steel rail of not less than 60 lbs. 
per yd., there is no danger of material damage to the rails by the method 
suggested. Of course, an occasional exceptionally thick tie should be laid 
aside by the front gang and bedded in by the back gang. The track should 
also be surfaced as soon as possible after it is laid. Tracklaying machines 
-do not work as well on curves as on straight track, and I would not recom- 
TQend them for work on very crooked or very hilly roads. Nor is it advisable 
to adopt the Harris system for less than 100 miles, or the Holman for less 
i;han 50 miles of work. The following is an approximate estimate of force 
and expense in laying track at the rate of two miles per day by the old style 
iron car method: 

1 general foreman $5.00 $5.00 1 team hauling iron cars. 4.00 4.00 

5 assistant foremen .... 3.00 15.00 1 engine and train crew.. 20.00 20.00 

160 laborers 2.00 320.00 

22 teams hauling ties. . . 4.00 88.00 Total for two miles $452.00 

"Of course the expense in all methods will vary in accordance with the 
rate of wages allowed to employees, and each method must have sufficient 
"force to work it to its maximum capacity in order to attain the best results." 
As to the questions raised in regard to half -tieing and to work on curves 
and hilly work, it is by far' the best practice to put in the full number of 
ties at once, and the evidence from other roads seems to indicate that the 
machines are adapted for work in rough country, with sharp curves and 
steep grades. 

The special feature of steam tracklaying machines Is that the ties and 
rails are run to the front on tramways having rollers operated by steam 
power. In the Roberts machine, made and openited by the Roberts Steam 
Tracklayer Co., of Seattle, Wash., there is a series of chutes or tramways, 
^ith live rollers, extending along each side of the train. These tramways 
-are in sections about 32 ft. long, the alternate rollers being driven by a 
"Shaft extending the whole length of the train and fitted with universal 
-couplings so as to allow for the motion and curvature of the train. The two 
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shafts on the front or pioneer car are driven by gearing by a vertical en- 
gine near the front of tbe car, and having powerful friction clutches, which 
will give, and so prevent fracture in case of any obstruction stopping- 
the shaft. The engine is supplied with steam from the locomotive. The 
rails are sent down on one side of the train, and the ties on the other, the- 
tles being delivered about 60 ft. ahead of the car, so that the tie gang- 
is out of the way of the rail gang. The rollers of each tramway can be 
operated separately or together. The live rollers of the tie tramway have- 
corrugated surfaces so as to bite the tie and force it along, the inter- 
mediate rollers being dead rollers about 1 in. below the live ones. The end 
chute of the rail tramway projects about 6 ft. beyond the car, so that the- 
bolting up of the heel joints is not interfered with by the car. The tram- 
ways are carried by brackets inserted from the bottom of the stalie pocls- 
ets of ordinary cars, so that ties projecting beyond the edge of the car 
do not interfere with the tramways. The rail cars are placed in front of, 
and the tie cars behind, the locomotive, and braises are partly set on the 
front and rear cars, so as to take up the slack of the train. A small 
whistle on the stationary engine serves as a signal to the man on the lo- 
comotive. 

Only a small portion of the front part of the pilot car is occupied by 
machinery. On the extreme front are laid splice bars and bolts, within- 
easy redch of the strappers or bolters, while the rear part is used for- 
tool boxes, track tools, and short rails. Seven men are employed on the- 
train, as follows: 4 men behind the engine loading ties into one tramway, 
2 men loading rails into the other tramway, and 1 man at the stationary- 
engine. 

These machines were used on the Northern Pacific Ry. in 1890, where 
the work was obstructed by bridges, etc., so that they could not be worked 
continuously forward, and they averaged from 4,000 to 5,000 ft. as a half- 
day's work, while a rate of 9,000 ft. in six hours was frequently made- 
with 28 to 32 men with the train. They have also been used on a number 
of other roads, mainly in the far West, but below is given a report or 
operations on a road in Illinois: 

The Roberts steam tracklaying machine was used in 1894 on the Chi- 
Cago, Paducah & Memphis Ry. between St. Elmo and Mount Vernon. 
111. Mr. F. P. Read, Chief Engineer, stated that the average speed was- 

TABLE NO. 20.— TRACKLAYING GANG WITH ROBERTS' MACHINE; C, P. & M. RY.. 

86 Men With the Train, 44 Men Behind the Train, 

3 foremen, 4 men distributing splices and spikes, 

1 engineman on machine, 4 back strappers, 

4 men loading ties on trams, 16 back spikers, 

2 men loading rails on trams, 8 back nippers, 

7 men placing rails, 1 oiler, 

8 men placing ties, 5 lining track, 
4 head spikers, 6 spacing ties. 

3 head nippers, 

3 head strappers, 
1 tie liner. 

two miles per day, and the record-breaking time was one mile in 2 hrs. 50' 
mins. The rails weigh 60 lbs. per yd., and there are 2,815 ties per mile. 
The train was made up with the pioneer car (having a small engine sup- 
plied with steam from the locomotive) and five cars of rails in front or 
the locomotive, and twelve cars of ties behind the locomotive. These sup* 
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plies were for half a day's tracklaying. There were 80 men required to lay 
and finish two miles of track per day. The gang with the train operated the 
machine, took all material from the cars, put it in place, and full tied, half- 
bolted, and quarter spiked the track. The gang following the train com- 
pleted the work. The distribution is given in Table No. 20. 

Ballasting. 

For a new line, the ties are laid upon the subgrade, and when the rails 
have been laid, the ties are tamped with earth and the track is lined and 
surfaced to make it safe for the ballast train to run over it without injur- 
ing the rails or splices. In some cases, however, the track is jacked and 
blocked up above the subgrade before the ballast is distributed. The 
ballast is hauled upon the track in trains of gondola or flat cars, from 
which it is shoveled or plowed, but the ballast should not be distributed 
until the banks are properly completed and the roadbed is finished to the 
standard cross section, so that the ballasting material will not get mixed 
with the earth and clay of the roadbed. In reballasting, if the original 
material is very old and dirty it should be removed, as it will be so 
choked up as to prevent proper drainage. Old broken stone ballast may 
be shoveled out and then handled and put back with forks, being thus 
freed from dirt and small matter. On roads having a good supply of 
gravel available, it will be found economical to have ballast trains at work 
to keep the track well ballasted, as this will much reduce the work in wet 
weather, or in winter when the frost is in the ground. On the other 
hand, it must be recognized that ballast is usually somewhat expensive 
and should not be used for filling in sags, or wasted doyrn the sides of 
banks. Slag, however, being usually very cheap, may be used for filling 
and for ballast. 

When the ballast is distributed, the track is raised by jacks (both sides 
at once) for a distance of about 100 ft., and lined by bars. The ballast 
is then shoveled and tamped under the ties. Two lifts are usually made, 
and the inclined parts approaching the raised portion must be made solid 
enough to prevent Injury to the rails and joints by passing trains. The 
grade stakes should be suflSciently close together to allow of the use of 
a 16-f t. straight-edge, as the ties are put up to grade better in this way than 
when the stakes are further apart, and intermediate ties are sighted in. 

If much work is to be done, it is economical to use a steam shovel for 
loading the cars and a plow for unloading them on the track. Hand 
shoveling from gondolas is expensive work, unless for small jobs or 
where small quantities have to be thrown off at various points. Small 
side-dump cars are occasionally used, but the most general practice is to 
have trains of fiat cars, with low sides of loose boards supported by short 
stakes in the stake pockets, while iron aprons between the cars serve to 
keep the ballast off the rails. On the rear car is a heavily weighted plow, 
guided by the side stakes or by a longitudinal timber along the middle of 
the fioor of each car. To the nose of this car Is attached a steel cable 
extending over the cars to the locomotive, and being led through pulley 
blocks on chains attached to the sides of the cars if the unloading is done 
on a curve. When the train reaches the place where the ballast is to be un- 
loaded, the train is stopped, the car brakes are set, and the locomotive Is 
then uncoupled and run slowly ahead, hauling the plow along the cars and 
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plowing the material to one or both sides, according to whether a side or 
a center plow is used. One of the best plows is the Barnhart plow of the 
Marlon Steam Shovel Co., which has a front and rear guide hinged to the 
plow to lieep it steadily in the center of the car, the cable being at- 
tached by a hinged joint to the front guide. With loose gravel, the en- 
gine can be run at about 4 to 6 miles per hour. When the plow has been 
drawn the length of the train, the cable is unhoolsed and thrown to the 
side of the tracls for the use of the next train. In filling and ballasting 
on the four-tracls worls of the New York, New Haven & Hartford Ry., 
when the cable had been hauled the length of the train it was thrown to 
the side of the tracl^ and its end was hitclied to a stand or derrick resem- 
bling a mail crane. The next train, running slowly by, picked up the 
cable, placing the end on the first car, while the stand held it in position 
over the cars until laid the full length of the train. The cable was thus 
handled by one man, while in ordinary practice it- takes several men a 
considerable time to place the heavy steel cable on the ballast cars. 

When distributing ballast in this way, the entire train load must be 
plowed off at one place. A very convenient arrangement, however, by 
which the distribution can be regulated, is by the use of the Lidgerwood 
"rapid unloader," which consists simply of a winding engine mounted on 
a car between the engine and the first ballast car, steam being supplied 
from the locomotive or from a boiler on the car. With a train made up 
in this way all the material may be dumped in one place, or any desired 
quantity can be unloaded and distributed by the locomotive moving the 
train along while the plow is being hauled along the train. 

An ordinary ballast car, 33 ft. long and 9 ft. wide, with side boards 10 
ins. high, can be loaded with 15 to 20 cu. yds. of ballast. 

The ballast being thus distributed at the sides of the track has to be 
shoveled into place between the rails, but such rehandling is obviated by 
the use of a train of the Rodgers ballast cars. These are hopper-bottom 
cars, 34 ft. long, of 18 to 22 cu. yds. (or 50,000 to 60,000 lbs.) capacity. 
The hopper opening is narrow, and so arranged as to deliver the ballast 
in the middle of the track and not pour it over the rails. The hopper 
doors are opened to any desired width by a man walking along the cars, 
the quantity delivered per yard of track being governed by the speed of 
the train and the width of hopper openings. At the rear of the train is 
the plow or spreader car, which is a flat car fitted with a double mold 
board steel plow, with fiangers fitted to the edges. This plow can be 
raised or lowered by a screw and rides on the rails when in use. The bal- 
last delivered in a ridge between the rails is plowed down between the 
ties and out over the rails (the rails being cleared by the fiangers) so that 
it lies between and outside the rails ready for the tamping, as soon as 
the track is raised by the jacks. The train can be run at the rate of 3 to 
5 miles per hour while delivering the ballast. These cars are built by 
the Rodgers Ballast Car Co., of Chicago. Other forms of ballast plows 
and spreaders are used, and where ballast is plowed off the train 
for double or four-track work, the rear car is sometimes fitted with an 
inclined spreader which projects from the side of the car and spreads 
ipe dumped material for a width of about 15 ft. from the ballast train 
track, either on one or both sides, according as to whether a side or cen- 
ter plow is used. 
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The Pratt ballast dump cars used on the New York, New Haven & Hart- 
ford Ry., are of 25 cu. yds. capacity, being rated at 60,000 lbs. carrying 
■capacity. They are 28 ft. long inside, are carried on ordinary freight car 
trucks, and weigh 25,000 to 26,000 lbs. empty. The sides are made in two 
parts, divided horizontally. When the train stops, the upper half of the 
side of the car is swung down, and half the load dumped. The train then 
moves on a train length and the lower half of the side is swung up, dump- 
ing the rest of the load. 

In building the additional tracks for the four-tracking of the New York, 
New Haven & Hartford Ry., between New York and New Haven, a tem- 
porary track of old material was first laid on the subgrade, and the bal- 
last then hauled in and the temporary track raised by jacks to the proper 
grade. After this the old track was replaced by the material for the 
permanent track, which was thoroughly tamped, surfaced and lined. 
The ballast was of broken stone, carried on low, drop sideboard cars, 
each holding 10 cu. yds., and the unloading was done by hand. From 
this first new track the ballast for the two adjoining tracks was then un- 
loaded, and was leveled off to the bottom of the ties by means of a leveler 
or spreader. This consisted of a heavily-loaded fiat car fitted with wings 
^0 ft. long, these wings having plate iron scrapers, adjusted by means of 
two ratchet jacks. When not in use the wings are folded against the 
«ide of the car, and the car can then be hauled over the road in any freight 
train. On the bed thus prepared the new tracks were laid, and were 
ready for slow-running trains as soon as the spikes were driven, there 
Toeing no danger of bending the rails. It will readily be seen how the bal- 
last may be distributed and leveled for any number of parallel tracks 
after the first track has been laid. 

When gravel ballast is to be put in on a track ballasted with earth, the 
earth between the ties should be dug out and placed at the side of the 
roadbed. A train load of gravel is then dumped, giving about 15 cu. yds. 
per car length, and this is then packed down to make room for another 
load, filling it in level with the tops of the ties. The track is then raised 
by jacks, and the gravel shoveled under the ties, after which an- 
other load of ballast is deposited. The track is then again raised, the 
ties are spaced properly, the final tamping done, the track lined and sur- 
faced, and the ballast finally dressed to the required cross section. 



CHAPTER 16.— DRAINAGE AND DITCHING. 

The question of the drainage of the land traversed by a railway is an 
important one, but comes more properly under the head of construction 
or engineering work than of traclv work or maintenance; and it is not in- 
tended to consider this question here, but rather to consider the drainage 
of the railway as constructed. There are, however, some general points 
Tvhich it may be well to briefly mention. The necessity of providing ample 
waterway at all bridges and culverts is insisted upon in nearly every 
T)ook on railway work, but it is not always observed as closely as it 
-should be. In the maintenance work, therefore, the engineer, superintend- 
ent, roadmaster and section foreman should have in mind what culverts or 
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waterways are occasionally found to be of insufficient capacity. Until in- 
creased capacity can be obtained they must take care that the opening is free- 
f rom drift and obstructions, that no fencing is placed across it and that the 
sides of the stream or the slopes of the embanlsment, etc., are protecte(f 
from wash. This protection may be in the shape of rip-rap, brush, rougl> 
cribbing of trees and logs, or trees laid on the slope with the trunl^s point- 
ing up stream, and the branches weighted down in the water. 

It is now generally recognized that as every opening on the railway is- 
to a certain extent a source of danger, these openings should be reduced 
to a minimum, and therefore the common open culverts are on many" 
roads being rapidly replaced by culverts of iron or vitrified clay pipe (one 
or mone lines of pipe according to the waterway required), stone box 
drains, or masonry arches, with a solid banls filled in over them. Such^ 
culverts, of proper capacity, and with ends properly protected from scour, 
are, of course, much less liable to washouts or undermining than pile- 
culverts. Rectangular or box culverts of masonry should have a water- 
way not less than 2^ x 3 ft. The abutment walls should be at least 2 f t^ 
thick (or two-thirds the length), resting on a paving of 10-in. stone, set on 
edge, the ends of this paving being protected by curbing and broken stone 
aprons. The covering should be of stone 12 ins. thick, with 10 ins. of 
bearing on each abutment wall. 

Portable culverts of steel plate construction have been proposed, and 
have been used to a limited extent for highway culverts. They are of 
trapezoidal section, the sides being strengthened by angle irons, and the- 
ends having steel plate portals and wing walls. It is claimed that they can 
be built at the shop and sent out ready to be placed on a prepared con- 
crete foundation. The steel is painted with a non-corrosive protective paint. 
These culverts are being introduced by Mr. W. A. Nichols, of Philadelphia. 

The method of draining the water from the track and from the land on 
each side will depend upon the character of the soil and the amount of 
water to be dealt with. In some exceptionally bad cases, special treat- 
ment is necessary to prevent slides, particularly where quicksand, gumbo, 
or clay overlying rock are encountered. In Europe, heavy permanent 
works of masonry are sometimes undertaken for dealing with slides, or 
for the drainage of wet or unstable material traversed by a railway. 
Valuable articles on this class of work will be found in "Engineering 
News," New York, Sept. 22, 29; Oct. 6, 13, 1877; in the "Journal of the As- 
sociation of Engineering Societies," 1894; and in the "Annales des Ponts 
et Chausjsees," October, 1893. 

In all cuts there should be a good ditch on each side of the roadbed, and 
the distance of the ditch from the rails should vary ^vith the material of 
the cut, for in rock or hard material the water may be safely carried 
closer to the ballast than in wet clay or earth, when the water will seep 
into and tend to saturate the roadbed. From this it follows that cuts io 
soft material should be wider at subgrade than those in hard material, al- 
though in practice the cuts are often made too narrow to allow of proper 
ditches and expense Is incurred in subsequent widening or in constant 
maintenance and in cleaning ditches. The slopes, also, are often left too- 
steep, thus preventing the construction of proper ditches, and increasing^ 
the liability of slides in wet material, or causing a constant falling of 
material into the ditches. Some of the wet gumbo cuts on the Canadiaa 
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Pacific By. have had to be cleaned out and deepened with a steam shovel 
and then two rows of piles. 8 ft. apart, driven on each side of the track. 
Sills laid under the roadbed kept the inner rows from moving, and in- 
clined braces were put in between the inner and outer rows. The mud 
was dug out and coarse gravel filled in around and behind the piling 
.through which gravel the water drained to the track ditches. In a case 
mentioned by Mr. H. W. Reed, formerly of the Savannah, Florida & 
Western Ry., a clay cut, about 20 ft. deep and 300 ft. long, at a point that 
was formerly the head of a small natural drain, gave a great deal of trou- 
ble during wet weather by the slope on one side sloughing off and fallings 
in, causing the track to rise suddenly, sometimes as much as 3 ft. in one 
night. Tons of this earth were removed as it fell in, until the earth from- 
that side of the cut had been removed some 70 ft. from and to a level with 
the track, still the difficulty was not overcome. Open ditches were power- 
less to reduce the saturation of the semi-liquid mass. Tile drainage was 
proposed, and a drain 6 ins. diameter was carefully laid parallel with the- 
track, 4 ft. from the ties and 3% ft. below the level of the track, on the 
side where the sloughing occurred. An open ditch was dug on the oppo- 
site side of the track. The first wet spell after this the track again began 
to rise and had to be cut down, and the open ditch reopened repeatedly. 
The tile drain was broken up by the movement of the earth, and parts of 
it found to have passed entirely under the track into the ditch on the oppo- 
site side. Soundings indicated that the soft mass extended about 30 ft. 
below the track, and was apparently slipping over a strata of hard clay 
with an inclination toward the track. A row of round sheet piling was^ 
driven about 8 ft. from the track and 20 ft. deep. It was intended to- 
brace this piling by means of struts under the track and against the oppo- 
site wall of the cut, which stood immovable; but a season of heavy rain^ 
coming on prevented the execution of this part of the work. It was ex- 
pected that the earth would force the piles toward the track, and that the 
old difficulty would again reappear. Such was not the case, however r 
for, notwithstanding months of heavy rains,- the piling and track stood un- 
moved, and the problem was solved. 

Round or sheet piling is also sometimes necessary in the slopes or at the 
toes of cuts. In soft cuts deeply gullied by rain, cribs of old ties are some- 
times used, but are very unsightly and generally of only temporary value. 
If such cribbing is used, the pile of ties should be higher at the track end, 
the ties sloping back to the bank, so as to afford greater resistance to dis- 
placement of the cribbing, while the edge forms a convenient platform- 
from which to shovel the sliding clay into the cars until the angle of re- 
pose has been reached. It has also been found in cuts through clay with an 
overlying stratum of earth, that if the material is excavated to a vertical 
face at about the middle of where the ordinary slope would be, when the 
face sloughs off the earth will cover the clay and protect it from the 
weather. Where slides occur or are liable to occur, and it is difficult to 
keep the ditches clean, some additional means of drainage should be pro- 
vided. Wooden box drains, pole drains, or trenches filled with saplingrs 
may be used in wet cuts. If a slide occurs in winter or in bad weather, 
ditching it out will often keep it sliding or make it worse, and in such 
cases, as long as the material does not encroach on the track, it is often- 
best to leave it and cut cross drains through the ballast to carry the 



278 



TRACK WORK. 



water to the ditch on the other side of the track. If the proper width for 
slopes and ordinary ditches cannot be obtained, as in cuts through valu- 
able property, masonry retaining walls may be built near the traclt, and 
the slopes commenced from the tops of these walls. 

One of the great troubles with heavy rainfalls, is the gullying out of the 
slopes and the breaking down of the comers of cuts and banks, for which 
reason it is a good plan to round off the top and bottom corners, as in the 
section shown in Fig. 200. Mr. D. J. Whittemore, Chief Engineer of the 
Chicago, Milwaukee & St. Paul Ry., has advocated this course, together 
with the paving of ditches and the sodding of slopes. The washing of 
slopes, especially in sidehill cuts, may be checked by cutting a berme or 
surface ditch at some little distance from the top, so as to intercept the 
surface drainage. The ditch should be at least 3 ft. from the cut, with the 
earth thrown out on the side next to the cut. It may be about 18 to 24 
ins. deep, 12 ins. wide at the bottom, the size varying with the amount 
of water to be dealt with. The ends should be curved out, or led into the 
berme ditch of the adjacent bank, so that the water will not wash the 
face of the bank. If the earth is very soft or porous the ditch may be 
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Fig. 200.~Cutting and Embankment with Rounded Corners. 



lined with plank or even concrete. Another method is to have blind 
■drains cut diagonally along the slope and filled with bundles of brush or 
saplings, broken stone, or semicircular tile. In still other cases, drains 
are constructed, consisting of trenches about 2 ft. wide and 2 ft. to 3 ft. 
deep, cut straight up the slope and filled with broken stone. The distance 
l)etween these trenches depends upon the amount of water and the char- 
acter of the material. Where springs break through the slope, drain pipes 
may be inserted, and a gutter or an apron of stone rip-rapping laid from 
the outlet down to the track ditch. In such cases, subdrainage may be 
reauired. 

A sodded slope will prevent washing, and largely prevent sliding, except 
with very wet material and a continuous heavy rainfall. In England, 
great care is taken with the sodding and grassing of slopes of banks and 
■cuts. The cost of sodding may be about 7 cts. per sq. yd. On the Cape 
<3od Division of the New York. New Haven & Hartford Ry. (Old Colony 
Xiine), the slopes of sandy cuts and banks are protected somewhat from 
rain and wind by encouraging beach grass to grow on them, but as this 
will not grow so well on the slopes of cuts, old ties are sometimes laid on 
the latter. The roadbed of the Southern Pacific Ry. on the south side of 
the San Gregorio Pass (in southeastern California) was originally com- 
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posed of sand, and sometimes suffered during high winds. This was^ 
checked by embedding dry brush in the embankment, with tops and 
branches outward. Where the Siberian Railway crosses sandy plains, the 
roadbed is protected by rows of low scrub bushes, which serve partly to 
prevent the sand from being blown away by the wind, and partly to con- 
solidate the soil by their roots. 

Banks may be drained by berme ditches not less than 3 ft. from the 
toe of the slope, and the men should never be allowed to take material 
from the intermediate berme or level for filling the bank or raising sags. The 
bottom of the ditch should slope slightly away from the bank. If there are 
springs underlying the bank, tile drains may be laid from the springs to 
the side ditches, or the earth may be dug out, broken stone and rock filled 
in, and rock filled trenches made from the hole to the ditches. Special 
care should be taken with the drainage on sidehill work to keep the bank 
itself and the ground upon which it rests well drained. In some cases 
benching and extra side filling or dwarf retaining walls are required to 
keep such a track in line. Trackmen should never be allowed to use the 
material from the top of the bank for ballast. 

Swampy ground requires special treatment of the roadbed, and the 
Canadian Pacific Ry. has built some sawdust banks across swamps where 
gravel would break through the surface crust. The slopes are covered 
with earth to protect the material from fire. The Minneapolis, St. Paul & 
Sault Ste. Marie Ry. crosses a number of swamps in Wisconsin, many of 
which show soundings of 15 to 30 ft. Upon these is made a roadbed about 
2% ft. high from ditches cut at a distance of 15 to 30 ft. from the foot of the 
slopes. The material is mostly peat, which, when dried out, makes a very 
light bank. The track was laid on small poles (3 to 4 ins. diameter), three 
under each end of the ties, and only enough ballast was used to bring the 
track to a good surface. These swamps gave some trouble from the track 
crawling under the heavy consolidation engines (120,000 lbs. on the driving 
wheels). In some places ties 10 and 12 ft. long were used, and in some in- 
stances angle bars were bolted to the middle of the rail and spiked to two 
ties. A 12-in. foundation of logs, about 6 ins. diameter, is sometimes built 
across swamps, being covered with bushes and a little ballast. Ditches 
are usually dispensed with in such construction. 

Suburban and Tile Drains. 

Subdrainage is frequently necessary where the roadbed is in damp or 
wet ground, and where trouble is caused by heaving. Tiles and broken 
stone are used for this purpose, the tile being the better. The tile drains 
are usually laid under the ditches on one or both sides of the track, and 
2% to 3 ft. from bottom of ditch to bottom of tile is generally sufficient, 
but in any case the tile should be below the frost line to protect the tile 
from heaving or breakage. The ends of the drains discharge into culverts 
or waterways. Good track cannot be maintained in wet and soft places 
without subdrainage, and there are many spots in cuts and undey banks 
(especially in sidehill work) where water seeps through badly, and where 
nothing but subdrainage will afford substantial relief. In wet cuts the 
tile may be laid in diagonal lines at a depth of about 3 ft., and 6 ft. to 20 
ft. apart. A track with tile drainage is shown in Fig. 6. 

The best and cheapest material for subdrains is the common porous 
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red clay drainage tile, without collars, though glazed tiles with open joints 
^re used in some eases. The smooth surface of the tile gives a rapid 
flow for the water and consequent reduction of saturation of the roadbed. 
It should be not less than 5 ins. diameter, and of ample size to carry off 
all the water freely, as there is little difference in the cost of laying 5-in. 
or 10-in. tile. Great care should be talcen to lay it properly, getting tight 
Joints and uniform grade with all the fall the outlet will allow (the grade 
to be not less than 3 ins. to 100 ft. in any case). It should be covered with 
slough grass, if possible; although hay or straw are better than nothing. 
The trench is then filled with cinders, gravel or other porous material, if any 
<,*an be had. Otherwise stiff joint clay may be used, but not sand or 
loam, as they will work into the pipe. The trench, however, may be filled 
with such material. In laying in quiclisand or mud it may be necessary 
to use a planl^ bottom or trough covering as fast as laid, to prevent 
displacement. When putting in tile on only one side of tracic, it should 
be laid on the upper or higher side. Where a spring underlies the roadbed 
in a cut, tile cross-drains may be laid at intervals, sloping slightly towards 
the sides and connected at each end with the tile drains under the 
ditches. The outlets of all drains should be loolied after and kept free, 
especially in winter, as springs may keep water running in cold weather. 
Some loose stone should be laid up around the ends to keep out small 
animals, or wire netting answers admirably for this. Both ends of the 
drain should be kept open and free to allow circulation of air through 
the drain. The cost of laying tile will vary from 25 cts. to 60 cts. per 
rod, according to material, or even more in quicksand cuts. In general 
the drains, if of any extent, are laid by men experienced in this particular 
work, and not by the ordinary section gangs, as the former can usually 
do the work quicker and cheaper. In laying the drains, the tiles or pipes 
are kept in line during tamping by stringing them upon a pole or rod 
about the diameter of the pipe, this being left in place until a length of 
backfilling and tamping is done, when it is pulled ahead for another set of 
pipe, its heel remaining in the pipe already laid as a guide. 

Ditches. 

The proper construction of roadbed ditches has already been referred 
to, and on all roads in districts where much rain falls, one of the 
important items of track work is that of keeping the ditches clear and 
properly graded, for well-drained earth may make a better roadbed than 
badly-drained gravel. Earth from the slopes and ballast from the roadbed 
fall into the ditches and gradually form obstructions which choke the 
waterway, while in soft material the ditches will gradually close up. In 
the spring, therefore, as soon as the frost is out of the ground, every 
section foreman must have his ditches properly cleaned and improved; 
and in the autumn he must again overhaul them, clearing out leaves and 
rubbish, and putting them in condition for winter. In doing this work, 
attention should be paid to getting even grades, proper dimensions for an 
ample waterway, and a uniform direction, cutting away stumps, boulders 
or rock edges which interfere with the course of the ditch, as twists and 
bends around small obstructions are liable to catch floating objects and 
to cause a choking of the ditch. Attention must also be paid to getting 
a good discharge for the ditch at the end of the cut, so that the water will 
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not wash the adjacent bank. The ditch should be commenced at the lower 
<end of its grade, so that the work will drain Itself as it progresses. 
Sections of ditches are shown in the chapter on Roadbed Cross Sections, 
Part I. On curves it may sometimes be necessary to carry the water 
along the inside of the curve to prevent washing of the roadbed or 
l)allast, and for this purpose the outside ditch is dammed at intervals and 
-an open box drain of wood laid across the roadbed to carry the water to 
the inside ditch. When ditching in yards, the foreman should arrange 
"With the yardmaster and do the work at a time when the sidetrack next 
the ditch can be kept clear of cars. 

Ditching is usually done by hand, the earth being shoveled into a push 
-car, which is then run to the end of the cut and dumped over the bank, 
£i flagman being sent out to protect the car. The earth should never be 
thrown upon the slope of the cut, or on the top of a shallow cut, as it will 
only wash or fall in again. If the earth can be loaded, hauled and dumped 
by a car, as above described, without interfering with trains, this is the 
l)est way to work. In many cases, however, wheelbarrows are more con- 
venient, a wheeling plank being laid on the inside of the near rail, care 
being taken that the planks are not so thick or warped as to interfere with 
the flanges of car wheels. Wheelbarrows having grooved wheels to run 
on the rail head are sometimes used, and are claimed to be specially useful 
where the traflSc is heavy and two flagmen would have to be sent out if 
a car was used. In wheelbarrow work, the foreman should put one of his 
best men in front and a second best man at the rear of the wheeling gang, 
so as to get out to the dump and back again as quickly as possible. If the 
work is extensive, a work train and extra gang may be assigned to it, the 
earth being loaded on flat cars and hauled to any convenient place for 
deposit. Whether it is best to employ trains, push cars or wheelbarrows, 
will depend upon local conditions, the length of cut, number of trains 
during working hours, extent of work to be done, number of men in the 
gang, etc. 

Ditching Machines. 

• 

On railways running through low-lying, damp and swampy districts, 
and having the grade line but little above the normal surface of the 
country, the question of drainage is a very important one in the main- 
^enance-of-way work, and a considerable amount of money and labor must 
be expended in making and maintaining ditches in order to keep the 
roadbed and bank in proper condition. This is especially the case where 
the ballast is poor, and where the natural soil is used for ballast. A com- 
bination of the above conditions exists on a large mileage of railways in 
the Southwest, and there is consequently a good field for the application of 
ditching machines in order to expedite the work and reduce the cost for 
labor. A very handy and labor-saving device is a ditching car, which 
consists of a flat car with a derrick from which is slung a scoop of about 
1% cu. yds. capacity. The scoop is guided by chains, and the car is run 
slowly by a locomotive. The car may also be fitted with mold boards or 
scrapers for dressing the ballast to proper contour. The ditching machine 
made by Pettibpne, Mulliken & Co., of Chicago, consists of a heavy fram- 
ing mounted on a flat car and supporting two derricks at the side (or two 
derricks on each side for single track work). The derrick chains support 
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the front and back bails of a ditching scoop or scraper, while a chain from 
a horizontal bail in front of the scoop is fastened to the frame at the front 
of the car. This chain does the pulling, the others regulate the depth of 
cut, and the derrick regulates the distance from roadbed to ditch. There 
is a man at the winch of each derrick, and the crew consists of 8 men in 
all, the crew being sheltered by a roof over the framing. The machine will 
work in dry cuts when they have been plowed, but it works best in wet 
weather, when the material is soft. The car should be strong and well 
braced, and have the spring hangers duplicated or reinforced, as it is sub- 
jected to severe strains. There should be no slack between the engine and 
car, so as to prevent jerking. Cars of this kind are used on a number of 
railways, and such a car can be rigged up on any division, and fitted with 
a ditching plow, a ditching scraper, or a mold board for dressing ballast 
slopes, as noted under "Clearing Right of Way," in Chapter 17. 

A very completely equipped car for heavy work of this kind is used on 
the St. Louis Southwestern Ry., having been built by the American Steel 
Foundry Co., of St. Louis, to the designs of Mr. W. B. Doddridge, General 
Manager of the Missouri Pacific Ry. The car is 46 ft. long, having plate gir- 
der side-sills connected by angle iron transverse bracing. The end sills are 
heavy steel castings, and have extended cui*ved ends to serve as attach- 
ments for the draft chains which pull the outer end of the scraper and the 
beam of the ditching scoop. At tb.e middle of the car is a steel derrick post, 
9 ft. high, seated in a frame below the fioor and carrying a crane arm or jib 
having a reach of 14 ft. The crane can be turned through a complete cir- 
cle. The car is carried on two four-wheel trucks, having diamond frames- 
and cast steel bolsters. All operations of the handling of the various 
parts are effected by means of compressed air. The air supply is stored 
in three cylindrical reservoirs, 22 ins. diameter and 10 ft. long, at a pres- 
sure of 80 lbs. per sq. in., and is supplied by the air-brake pump of the loco- 
motive of the work train. These reservoirs are placed underneath the car, 
and there are also placed the following operating cylinders: One cylinder, 
12 ins. diameter and 14 ft. 7 ins. long, for the derrick hoist; one cylinder, 12 
ins. diameter and 9 ft. 5 ins. long, for swinging the derrick, the piston rod 
having a rack attachment for swinging the mast through a complete circle; 
four cylinders, 8 ins. diameter and 5 ft. 4^ ins. long, for the side guides. 
All the pistons are cushioned by air, and the cylinders take air pressure 
from either end. The various pipes are brought together to a "switch- 
board," mounted on the car, and all movements are controlled by cocks 
operated by a man standing at this switchboard. 

The main equipment of the car includes the following: (1) A solid cast 
steel plow, weighing 2,500 lbs., which cuts a furrow 20 ins. deep and 3d 
ins. wide; (2) A triangular shaped scraper for cutting material for the em- 
bankment; (3) A mold board for dressing the roadbed to the standard sec- 
tion; (4) A ditching scoop of 3 cu. yds. capacity. 

The general course of operation is as follows: The plow is first used to 
cut one or two furrows, as may be necessary, to lower the ditch to the proper 
depth and furnish sufficient dirt to fill out the embankment to the standard 
section. The necessary beams, guides, etc., are so arranged that the plow 
is entirely under the control of the man handling the air; it can be set at 
any distance from the track that is desired, raised or lowered, or swung 
iu or out to avoid obstructions too large to plow up. The nose of the plow 
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3s braced by a heavy bar attached to the side sill. The scraper is then used 
to bring the dirt from the ditch up toward the track. If the ditch is in a 
:«mall cut, however, with banks not exceeding 5 or 6 ft. high, and the dirt 
is not required on the fill, the scraper can be reversed so as to remove the 
dirt from the ditch, throw it outside and form a bank of even and regular 
tsurface. The mold board or shoulder former is then used to dress up and 
finish the embankment. This tool extends from the ends of the ties at an 
angle of 30^ with the car body, for a distance of 14 ft. As it is braced 
and held rigid with the car, the embankment is shaved perfectly smooth 
And exactly to template, no matter what is the elevation of the track. The 
template is bolted to the lower edge of the mold board. Where the scraper 
has brought up too much dirt, the mold board removes it, carrying 
:a suflacient quantity before it to fill up the low places where not enough 
■dirt has been left. The tool can be readily adjusted as required, and can 




Fig. 201.— Thd Doddridge Ditching Machine. 

,l>e raised easily to allow it to pass cattle guards, bridges, and road cross- 
ings. The track is then ready for ballasting. 

The ditching scoop or excavator is an important part of the equipment, 
when ditching in deep cuts or preparing to lower track. It is attached to 
the car in the same way as the other tools, and is worked somewhat in the 
manner of a drag scraper or the dipper of a steam shovel. The dirt is 
«cooped up and the car run out on the embankment, where it is dumped. 
The whole operation is handled by air, the derrick raising and lowering 
the scoop and tipping it to dump the load. With this tool, cuts can be 
-excavated to any depth desired, from the ends of the ties out to a distance 
of 14 ft. The scraper and the scoop are attached by chains to a heavy steel 
beam, pivoted to the extension of the frame below the sills, and held in 
' position by chains from the side and a rod from the end sill. The mold 
l)oard is hauled directly by a chain attached to the end sill. 

It has been found most convenient to work an entire day on one side of 
the track. When not delayed too much by passing trains there is no trou- 
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ble in ditching and dressing up the embankments on one side of the track^ 
for a distance of 1% to 2 miles per day, leaving a neat, well-drained and 
well-trimmed roadbed. The force required to operate the outfit consists of 
the conductor of the work train (who acts as the foreman of the work), two 
brakemen, one man to handle the air, and two laborers to make and change- 
the various chain hitches. The entire cost of such labor is $18.30 per day. 
The locomotive propelling the machine moves at a rate of about four milea 
per hour, hence it is stated that the amount of work done in a day, at a 
total cost of about $30, would cost $500 to $1,000 if done by laborers. Be^ 
sides this the embankment is left perfectly true to the standard section and 
in better shape than would be possible if the work was done by hand. This- 
machine was illustrated in "Engineering News," May 7, 1896, and its work, 
in plowing is shown in Fig. 201. 



CHAPTER 17.— TRACK WORK FOR MAINTENANCE. 

The maintenance work on track includes the various kinds and details- 
of work required to keep the track in safe and proper condition for traffic* 
It varies, of course, with the climatic conditions, and also varies with the- 
character of the track and the amount of traffic, being specially hard under 
conditions of a light track carrying a heavy traffic. If the road has been, 
carefully located and built, with easy curves, well arranged grades, and a 
good track, then the maintenance-of-way department has an excellent 
chance to maintain a practically perfect track at small expense. If, on the 
other hand, the road has been laid out and built hurriedly and carelessly, 
with a main view to cheapness, and if it has narrow cuts and banks,, 
curves used recklessly and badly put in, and long steep grades used unnec- 
essarily, then there will be trouble with the trains and continual trouble to- 
keep the track in reasonably fair condition. Eventually, perhaps, railway 
companies will recognize more generally the principles of economics, and 
will build, rebuild and maintain their lines accordingly. Then they will 
use rails of ample weight and strength for the traffic, will take means to 
prolong 'the life of ties, and so reduce the frequency of renewals, and will 
purchase material on its merits rather than its price. With such a system a 
great reduction may be expected in the labor and expense of maintenance. 
It is not sufficiently recognized by executive officers that the increased cost 
of maintenance with old rails and ties, worn-out fastenings and poor bal- 
last often exceeds the interest on the investment for new material. 

From 60 to 75% of the damage and wear to track is caused by the engines- 
or engine mileage, and the balance by the trains, with their far greater 
number of wheels. This is due to the greater wheel loads, the closer con- 
centration of these loads, and the destructive effects resulting from bad 
counterbalancing, slipping of driving wheels, use of sand, etc., to say noth- 
ing of the wear of frogs and switches by badly worn driving wheel tires. 
The car is merely a passive rolling weight, and while flat spots in car wheels 
or the general use of very heavy car loads may aggravate the destructive 
effect of the car wheels, it is not probable that the proportion of damage- 
due to the train would approximate that due to the engine wheels. Freight 
trains are usually more severe upon the track than are passenger trains, as 
the engines of the former are more liable to be pulling hard, while the cars 
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of passenger trains have lighter wheel loads and easier riding truclvs, owing 
to the better arrangement of the springs. Heavy sleeping cars weigh from 
90,000 to 112,000 lbs., or 7,500 to 9,333 lbs. per wheel. Freight cars weigh 
from 24,000 to 36,000 lbs. empty, or 64,000 to 120,000 lbs. loaded; giving 
loads of 3,000 to 15,000 lbs. per wheel. The latter is very exceptional, with 
cars of 70,000 lbs. capacity. Freight locomotives have driving wheel loads 
of 12,500 to 20,000 lbs., and have from two to four such wheel loads Im- 
posed on a wheelbase of 12 to 20 ft. A fully loaded 60,000-lb. car, with a 
total weight of 88,000 lbs., has eight wheel loads of 11,000 lbs. on a wheel- 
base of about 25 ft; while a ten-wheel freight engine may have six driving 
wheel loads of 18,000 lbs. on a wheelbase of 12 ft. Besides this the loco- 
motive loads are standard, while the car loads are fluctuating, the maxi- 
mum (as given above) occurring comparatively rarely in regular freight 
service. 

The worli should be done systematically, and not at scattered points 
along the sections. The amount of time and labor which may properly be 
expended on the appearance of the traclj depends largely upon the finan- 
cial conditions. Hand dressed ballast, turfed slopes, etc., can only be ex- 
pected on comparatively wealthy roads, but neatness of work should be 
seen on every road, as neatness involves no expense, but is rather condu- 
cive to economy. The maintenance of way is an endless work, the basis of 
which is surfacing, and its monotony is varied occasionally by more or less 
extensive extra work in the way of relaying track, reballasting, or build- 
ing additional tracks. It may seem trite and unnecessary to remark upon 
the necessity of good work, but how often are seen (even on leading 
roads) rail joints with bolts missing, ties misplaced, old shims left in place, 
etc., and work done to look well. It is not always possible for the road- 
master or engineer to get what he considers to be the best materials, and he 
must then do the best with what he has. Thus many a man considers tie- 
plates to be more effective than rail braces in maintaining gage on curves, 
but if his road will not supply the plates he must use the braces to the best 
advantage. He may also have bad sags in the grade line, causing trouble 
with freight train couplers, but if he is unable to get the material necessary 
for filling in he must do his best to ease off his track at the ends of the sag 
to give a more even approach. In case of any important work being under- 
taken the traffic department should be notified. 

In the general work on the section the roadbed slopes and ditches must 
be maintained according to the standard plans, and if the original con- 
struction does not conform to these standards, then all subsequent work 
should be done with a view to attaining them. In some cases the stand* 
ard dimensions (as for ditches, etc.,) may not be sufficient under local 
conditions, and in such cases they should be exceeded so as to give the 
required capacity. All material taken out in widening cuts or ditching 
should be hauled away and- used for widening banks, being shoveled clear 
of the ties and below the level of the bottom of the ballast so as not to in- 
terfere with the drainage. The ballast must be kept free from weeds an(J 
in proper slope, being promptly restored to shape when broken down by ' 
stock or trespassers. Center and grade stakes should be tested and reset 
every three or four years, and on sharp curves and transition curves the 
center stakes should be tested once a year. 

One of the greatest causes of bad track, bad riding track and damage 
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to rails, is the low rail joint. When a joint has once become low it rapidly 
gets worse unless promptly attended to. If the ballast under such a joint is 
dirty or bad it should be cleared away and good ballast put in and well 
tamped. In many cases rails are badly damaged and bent by hauling over 
them "dead" locomotives (not using steam) with the side rods talcen off, the 
counterbala^nces then having a very destructive effect on the traclc. Rails^ 
frogs and switches are also subject to injury from engines with badly 
worn tires. All such cases of damage should be promptly reported, and 
the transportation department should be requested to adopt strict rules 
as to the speed at which "dead" engines may be hauled. When a broken 
rail is found it should be at once spilted, and, if possible, a pair of splice 
bars placed at the break and bolted or spiked. Trains should be flagged 
until the broken rail has been securely spiked and spliced or a new rail 
put in. An investigation should be made and a report prepared in each 
case of rail fracture. Switches should be frequently examined, to see 
that the switch rails have the proper throw or travel, the switch rods ad- 
Justed to give the proper position of the rails at each end of the travel, 
connecting pins in place and secured, and slide plates greased and free 
from dirt, stones or other obstructions. Spring-rail frogs must also be 
looked after and kept free from obstructions. Particular attention must 
be paid to the telegraph lines. If found broken or on the ground, crossed 
or obstructed, they must be at once repaired in a temporary manner and 
due notice given. Should repairs be impracticable, notice must be sent at 
once to the nearest telegraph office. 

In tunnels and on bridges the work of maintenance is somewhat differ- 
ent from that on the roadbed. Refuges should always be provided at in- 
tervals in tunnels and on long trestles. If there is heavy traffic through 
the tunnel, the maintenance work is specially difficult, so that the men can- 
not work to advantage, as they have to be continually getting on and off 
the track and seeing that their bars, tools, etc., are clear of the rails. Fore- 
men should be particularly careful In such cases, and should put out 
"slow" signals if they are doing any heavy work. Portable electric lights, 
oil lamps or torches, or Wells lights may be used, the latter being of spe- 
cial advantage. The work of renewing ties, rails, etc., under such condi- 
tions, is not only difficult and dangerous, but expensive, and it will be 
economy to make a somewhat large expenditure upon an exceptionally 
heavy and substantial track in such cases, so as to reduce the maintenance 
work. When the track is found out of line or surface at bridges and tres- 
tles, the roadmaster should make an investigation and notify the officers 
of the bridge department. Temporary repairs should then be made, If 
necessary, and "slow" signals put up until the track has been inspected 
and rectified. 

Hand cars must be run with caution, and slowly in foggy weather and 
through towns or near grade crossings. They should not be used in foggy 
weather unless the place where the men are to work is more than a mile 
distant. They must not be run within 20 minutes of the time of a regular 
train, nor in the wrong direction on double track. It is best to start directly 
after a train (care being exercised as to trains following closely), and on 
single track to then run the car at full speed to such a point as a train In 
the opposite direction may be expected. If there are curves and cuts on 
' the line, obstructing the view of the track, a man may be sent ahead aa 
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far as he can see the car and also see further along the line. If he sig- 
nals that there is no train approaching, the car can be run up to him at full 
speed, but if he signals that a train is approaching there is ample time to 
tSLke the car carefully off the track. If the car is left near a road crossing 
while the men are at worli, the wheels should be locked, but it is best not 
to leave it in such a place. Rails should not be carried on the hand car 
except in cases of emergency. 

Before disturbing the track for rail renewals, etc., in such a way as to 
make it unsafe for traffic, the foreman must put out a flag and torpedo 
at a distance of 90 rails or 15 to 20 telegraph poles from the point of work, 
these signals being put in both directions on single track. If trains must 
stop, a red flag and one torpedo are placed; if they are only to slacken 
speed, a green flag and two torpedoes are used. A man should be put In 
charge of the "stop" signal, being provided with tools for doing track 
work in its vicinity, but sometimes this is only done when the flag cannot 
be seen from the place where the gang is working. The man should work 
at some little distance within the flag limit, so as to be ready to attract 
the attention of the engineman if he should fail to observe the signal. 
The same signals are used in case of any obstruction on the track, lamps 
replacing the flags at i^ight. When one gang of trackmen, bridge men, 
etc., passes another, the foreman of the passing gang must ascertain what 
signals the working gang has put out. Except in case of emergency, no 
repair gang must work between another gang and the latter' s flags; if it is 
necessary to occupy the track in such a position, the second gang must 
put out its own flags in the usual way. No work that will obstruct the 
track or interfere with the passage of trains must be undertaken in foggy 
weather, or in times of exceptionally heavy traffic. The foreman must 
have his gang clear of the track, and the track in safe condition 10 min- 
utes before the time at which a regular train is due, except when the 
train is late and the permission is given by telegraph or written order. 
The foreman must be ready for extra trains at any time. He must look out 
for signals carried by the trains, the principal train signals being the fol- 
lowing: 

Train Signals. 

Two green flags by day or two green lights (showing in front) by night 
are markers to indicate the rear of the train, and if these are not shown 
the indication is that some of the cars have broken away or the train has 
parted. 

Two red tail lamps are carried on the rear car at night (these lamps 
having a green lens at front and side and a red lens at the back); also a 
red light on the rear platform of a passenger train and on the cupola of a 
freight train caboose. The engine has, of course, its headlight burning 
at night. 

Two green tail lights are carried on the rear of a yard engine at night, 
except when it has a headlight at each end. 

Two green flags by day (or lights by night) on the engine indicate that 
another section of the train is following on the same schedule time. The 
engine of the last section of any train carries no such markers. 

Two white flags by day (or lights by night) indicate an extra train. 

A white light on the platform of a passenger car, roof of freight car or 
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rear of tender, indicates that the train or engine is backing, the engine 
then carrying a green flag or red tail light on the bumper beam. 

Season's Worli. 

As to the seasons for doing the different kinds of work, it may be said 
that general improvements, tile drainage, reballasting, etc., can best be 
carried on from late spring to late autumn, but all such work should as 
far as possible be planned and arranged for beforehand^ so that the track 
may not be disturbed for reballasting just after the section gang has com- 
pleted a thorough surfacing. Work trains and floating gangs for ditching, 
ballasting, widening cuts, etc., and special gangs on new interlocking 
plants, rearrangement of yards, repairing or building structures, etc., may 
be worked at any time from the end of one winter to the beginning of 
another. For the ordinary work on the sections no set rules or program of 
procedure can be formulated, as the requirements vary in different sec- 
tions of the country. In general, however, the year may be divided into 
four seasons, and the work done during these seasons practically as out- 
lined below: 

Spring.— As soon as the winter is over, all likelihood of snow past, and 
the frost coming out of the ground, the work of reducing and removing the 
fihims should be commenced. The frost will, of course, remain longer in 
the roadbed in cuts than on exposed banks. Low joints must be raised, 
spikes driven, bolts tightened, cattleguards and road crossings cleared and 
repaired, ditches cleaned, fences repaired, portable snow fences taken 
down and piled, rubbish and old material cleared from the right of way, 
and the necessary lining and surfacing done to put the track in good con- 
dition previous to the more extensive work later in the. season. At the 
same time sign posts and telegraph poles are straightened, fences repaired, 
and sidetracks and yards overhauled. The gang (if not already increased) 
is then increased to its maximum number, and the work of renewing ties 
is commenced, the ties having previously been distributed on the section. 
About four days a week should be spent in putting in the ties, all ties be- 
ing fully tamped as soon as they are in place. The other two days* are 
spent on other necessary work. On some roads the tie renewals are done 
quickly at the beginning of the season, while on others this work is spread 
out through the season. The former is by far the better plan, as the con- 
tinued disturbance resulting from the latter plan is very detrimental to 
the maintenance of good track. When the ties are all in, the work of 
thorough lining and surfacing preparatory for the heavy summer trafllc 
is commenced. The lining is done first, on account of the bad line result- 
ing from the tie renewals, but the surfacing should follow very closely. 
The gaging is done at the same time. Ballasting is done after the new 
ties have been put in. In surfacing, care must be taken not to raise the* 
track too much, but only to give a uniform surface, the track being raised 
out of a face only about once in four or five years. 

Summer.— Besides the work of surfacing, rail renewals may be done at 
any convenient time between spring and winter. The new rails are some- 
times laid before the ties are renewed, but it is better to put the ties in 
first and have them thoroughly tamped up, especially if there are many 
bad ties. A general inspection of spikes, bolts, nuts and nutlocks is then 
to be made. All worn, bent, broken or improperly driven spikes are re- 
moved, the holes plugged, and new spikes are driven. Broken or loose 
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"bolts are made good. Switches and switch connections, frogs, guard rails, 
-etc., need to be carefully inspected and repaired. As fast as the regular 
surfacing is completed, the ballast should be dressed to the standard cross- 
section, and the toe of slope lined to a "grass line" about 5 ft. 6 ins. from the 
Tail. Tile drainage, correction of signs, and general work not interfering: 
with the track itself can best be done during the summer. Spare time 
-can also be spent in trimming up yard tracks, and clearing yards and sta* 
tion grounds. 

Autumn.— Weeds should be cut at least once a year, and the best time 
^or this is Just before seeding. The grass on the right of way should be 
mowed, bushes cleared and trimmed, and In cases where fires cause tron- 
l)le a fire guard may be formed by plowing a narrow strip about 50 ft. on 
-each side from the track. Burnt or decayed trees likely to fall near the 
track should also be removed, and the dry brush, old ties, etc., may now be 
"burned. Old material should also be cleared up. About a month before 
the commencement of the winter or rainy season, a general surfacing, lin- 
ing, gaging and dressing of the track should be done, starting at the far- 
ther end of the section and working steadily to the other end. The track 
itself should be put in condition at the same time, and the spikes and 
joints seen to. When this is done, ditching must be undertaken, the ditches 
being cleaned out and improved where necessary to give the necessary width 
and grade. The more thoroughly this work is done the better will the 
track be during the winter. Trenches should also be cut under switch rods 
i:o prevent water or snow collecting around them and freezing. The cul- 
verts and waterways must then be cleared of brush and obstructions, 
and any signs of scour or undermining looked for, while streams should 
l)e examined above and below the culverts and any obstructions removed. 
After this there is plenty of work to be done in cutting and burning weeds, 
repairing fences, repairing and erecting snow fences and stacking addi- 
tional portable snow fences where they will be needed. Track signs and 
telegraph poles have to be inspected, and cattleguards and crossings 
<;leaned up. Yards and sidetracks may profitably be cleaned, drained, lev- 
•«led up and repaired before the snow falls. 

Winter.— The winter work, with reduced track forces, is largely that of 
Inspecting the track and making small repairs; also looking after the 
spikes, bolts, frogs and switches. Such work will occupy the time between 
«now storms or in fine weather. During snow storms the switches, frogs 
and guard-rail flangeways must be kept elear, as also all signal and In- 
terlocking connections. Salt is used to melt the snow, but oil should after- 
wards may be applied to all moving parts, such as slide plates, bell-crank 
levers, etc., as the salt water has a tendency to rust the iron, making the 
parts move hard. In heavy snow storms the section men must work in clear- 
* ing the track and help the snow gang or shovelers. In the intervals of 
fine weather. rails, ties, lumber, fence material, etc., may be distributed, 
ready for spring work. Heaving of the track by frost has now to be ex- 
pected, and proper precautions must be taken to keep the track in surface 
"by shimming, while in very bad places blocking may be necessary. The 
-ditches should be examined as soon as any thaw sets in, and kept clear 
•of ice or packed snow, so as to allow free passage for the water. 

Lining. 
The true alinement of track is essential for economy of maintenance 
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and for the easy and safe running of trains, as kinlis (even though slight> 
in tangents or irregularities on curves cause an unpleasant side surging- 
motion of the cars, which in aggravated cases may even lead to a derail- 
ment. All kinlss of rails should be taken out with the rail-bending ma- 
chine, and all rails for curves should be bent in this machine, care bein^ 
taken to have the ends bent uniformly with the body of the rail, which !»- 
not always done. 

On new work, stakes are set by the engineer at intervals of 100 ft. on 
tangents and 25 to 50 ft. on curves (according to the sharpness of the 
curve). The foreman sets his gage on the track at each stake, and the 
men throw the track by means of bars until the center mark on the gage- 
is over the center tack in the stake. When this has been done at four- 
or five stakes, the men go back and throw in the intermediate points, the 
foreman lining them in by his eye. When the road is in operation the- 
track centers soon become destroyed or displaced, and the effect of the- 
traffic is to cause the track to shift more or less both on tangents and 
curves, and especially at the ends of curves if transition curves are not 
used. If the foreman's eye alone is then depended upon for lining, there 
will gradually develop considerable changes from the original alinement,, 
•including modifications of curves and swings on long tangents, since no- 
trackman's eye is sufficiently good to run in curves or long tangents un- 
assisted by an instrument. The varying ideas and ability of individual: 
men will thus result in giving a line which is not satisfactorily true. In 
lining tra^k after surf acing, the lining bars must not be stuck in the ground 
at too great an angle, or they will raise the track in moving it, and so- 
spoil the surface. If the track is hard to move, all the bars should be- 
stuck firmly in the ground, so that no one of them will slip, and then alF 
the men should pull steadily together as the foreman gives the word. 

In any thorough realinement of a piece of track, the transit should be- 
used, and the track centers marked by tacks in stakes, as in new work.. 
For double track the foreman may have a special gage for lining the in- 
cide rail of the second track from the track already lined, all measure- 
ments being made from the gage side of rail heads. Center stakes should' 
be set every three or four years, and those on sharp curves tested once a 
year. Iron plugs, 24 ins. long, may be used for curve centers, while in- 
some cases permanent monuments, consisting of granite blocks or posts, 
are set at the P. C. and P. T., or around the curve, from which remeas- 
urements can be taken to checli the alinement. 

For the ordinary lining work on the section the foreman's eye is mainly 
relied on, but a careful man will assist his sight by means of a sighting 
rod or target. For short sights, as in bent rails, he should bring his eye 
close to the rail, but for longer sights he should stand up at some distance- • 
from the work, so as to avoid putting a swing in the track. He may sight 
by means of a rod or target fitted to a track level or gage, a graduated' 
arc on the gage giving the vertical setting of the rod. The target i&- 
screwed into the top of the gage, with its center line directly over the 
gage side of the rail. In all work of this kind, one line of rail is taken as 
the "line rail," and all lining is done on it, the other rail being conformed' 
to the line thus given in the subsequent operation of gaging. After pro- 
ceeding ahead for some distance the foreman should turn and sight backi 
as a check upon the accuracy of his work. 
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If there are many bad "swings,'* the forenlan should get the roadmas- 
ter to have them lined in by a transit. With transit sights of 1 to 5 miles, 
as on long tangents, the center line may be sighted from the transit upon* 
a foresight target made up of a board 36 x 18 ins., painted red and white, 
and placed over the tracli at a water tank, etc., at a sufficient height to 
clear trains. Center stakes and tacks may then be put in at intervals of 
about 750 ft. (or opposite every fifth telegraph pole). The transit is then 
placed over the gage side of the line rail at the starting point, and a fore- 
sight taken on a rod set at the gage side of the rail and attached to a 
track gage, whose center line is over the center tack of one of the stakes. 
Intermediate sighting is then done on a small target on a second track 
gage, which is moved along about 50 ft. at a time. A lining gang for this^ 
work would consist of about three men ahead of and five behind the mov- 
ing target. A useful device to expedite transit work in lining curves, etc., 
in maintenance-of-way, is shown in Fig. 203A (p. 318). It is a small red and* 
white flag or target, us<»d as a backsight flag, being driven into the stake or 
tie just back of the tack marking a point. Its use saves the time otherwise 
lost by the whole party when a man is sent back with rod or pencil to give- 
a back sight. With two or three of these flags ("standard section men," as 
they were locally termed) it is said that three men can make about as much 
time rerunning curves and tangents, as four men can make without them. 
They give a well-defined sight, even at long distances; stand so low that 
passing trains do not knock them out, and are gathered up at night after 
the work is done. A smaller, lighter and cheaper fiag or target is of ^in. 
iron, of triangular form, 4% ins. high (including a %-in, point) and 2%-in. 
wide on top, with top corners of 5-16-inf. radius. It is painted red and white, 
and the point is driven into the ties. 

The foreman should checlc the curves occasionally to* see that the proper 
degree of curve is maintained uniformly. To do this a cord or string i» 
stretched tight with the ends touching the gage side of the head of the 
outer rail, and the distance from the middle of the cord to the rail head 
carefully measured. This distance in inches divided by the middle ordi- 
nate for a given length of chord of a 1** curve gives the degree of the curve- 
tested. The middle ordinate for different chords (or measured strings) for 
a 1" curve are given In Table No. 21. 

TABLE NO. 21.— MIDDLE ORDINATBS FOR CHORDS OP VARIOUS LENGTHS. 

Length of Middle ordinate Length of Middle ordinate 

chord. I for 1°. 1 chord. i for 1°. , 

30 ft %-in. .25 62 ft 1 in. 1.00 

44 ft %-in. .60 100 ft 2% InB. 2.625 

60 ft %-ln. .626 

This table also gives the necessary ordinate for bending rails to a curve 
of given degree, the middle ordinate being % in. for 1% as described under 
"Bending Rails." 

In lining curves in regular section work, the foreman takes a cord 62 ft. 
«r 100 ft. long, and at a part of the curve which seems to be true he meas- 
ures chords along the gage side of the outside rail (or outside of inner raiF 
if the rails are worn), and measures the middle ordinate. Having thus as^ 
certained the middle ordinate, or having obtained it from such a table a» 
Table No. 22 or 25, if he knows the degree of curve, he commences at the 
point of curve (or point of circular curve if there is a transition curve) ancT 
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measures chord lines from each middle ordinate, thus getting chords at in- 
tervals of 31 or 50 ft. The actual ordlnates should be recorded on a slip 
of paper or on the rails, and when the entire curve has thus been checked 
it may be lined to give the proper uniform ordinate all around. 

The outside rail should be taicen as the line rail, beginning some distance 
Tjacli on the tangent, if this is not the line rail on the adjacent tangent. 
This rail should be thorou;?hly spilled, so that it will remain in position 
for lining the gage rail. When the curve has been lined, the ballast should 
T)e cleared away from the ends of rhe ties on the side to which the track 
must be thrown in correcting the line. The lining should be done before 
the surfacing. (See also "Curves" in Chapter 18.) 

Gaging. 

This is done immediately after the lining, and consists practically of lin- 
ing the "gage" rail by measurements from the "line" rail by means of a 
track gage and level. The lugs or stops at one end of this gage are brought 
tiehtly against the latter rail, the gage rail being then moved to bear against 
the lugs at the other end. The gage rail is firmly spiked as fast as it is set 
in position, and as the line rail has already been securely spiked both 
rails are held firmly to the ties in readiness for the work of surfacing or 
raising track, which is the next operation. 

Surfacing. 

This is the most continual work done upon the track for maintenance. 
A common and troublesome cause of bad riding track Is an irregular sur- 
face, with sags, low joints, bent rails, and short depressions and humps 
In the roadbed. These defects are due to light rails, weak fastenings, poor 
Mllast, insuflScIent tamping, rails out of level transversely on tangents, and 
generally faulty or insufficient work of maintenance. The remedy for this is 
surfacing, or putting the rails and track in a uniform plane. In the general 
surfacing done each year, the track should be raised only just enough for 
proper tamping, but great care is required to prevent the sectionmen from 
raising it too much. In stone, slag or coarse gravel, a thorough tamping 
<?an rarely be done without raising the track from 1 to 2 ins. In sand, 
^arth, cinders or poor gravel, a raise of % to 1 in. may be made by tamping 
without disturbing the bed of the tie. This work should be done imme- 
-diately after tie renewals in the spring, and attended to again before the 
winter. It should also be looked to immediately after the laying of new 
tails, so as to prevent the rails from being surface bent by trains run- 
ning over them when they are not uniformly supported, as it is almost 
Impossible to take out such vertical kinks. When new rails are laid the 
track should be raised enough to allow all ties to be tamped to give an 
even bearing. The freezing of water in the ballast or roadbed in winter 
<!auses "heaving," the effect of which Is to raise the track irregularly. As 
the frozen ballast cannot be tamped, shimming or blocking has then to 
l)e resorted to in order to bring the track to surface. 

The track level and gage should be frequently used in surfacing, and no 
foreman should be allowed to work under the idea that his eye is superior 
to any instrument. The track level, however, merely Indicates local de- 
fects in surface, and there is, unfortunately, no Instrument in general 
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use which will show the general condition of the plane of the surface. 
"Certainly no eye can detect a general irregularity in this plane in the 
«ame way that it can detect a general irregularity of line in the shape of 
«wings, etc. The only way is to sight one rail into a uniform plane, and 
then to bring the opposite rail up to the same plane by means of the track 
level. As proper surfacing and superelevation can only be given with a 
•correct spirit level, this tool should be reversed occasionally on a level 
piece of track to see that the bubble is always in the center. If not, the 
level should be sent to the shop for repairs. The best way to put track 
up to surface is to use a sighting board and blocks. The board is about 
10 or 12 ins. wide, long enough to rest across the rails; and it is painted 
T)lack, with a white line, say 4 ins. from the bottom. This is placed on 
the rails at a point beyond the part to be raised, where the track is al- 
ready in proper surface. The foreman has a wooden block, 4 ins. high, 
which he places on one rail at a point three or four rail lengths on the 
•other side of the part to be raised. A similar block is placed on the rail 
Ijetween the board and the first block, this second block being moved from 
point to point and the track raised at each point until the top of the block 
is sighted by the foreman in line with the first block and the stripe on the 
board. The raising is done by bars and tamping; although for a consider- 
4Lble raise jacks may be used. This method fixes the surface of only one 
Tail, however, and the other side of the track must then be brought up 
to the extent shown by the track level. The usefulness of this method of 
-sighting, may, however, be extended by having the two blocks (or tar- 
gets) each mounted on the middle of a track level, the sighting showing 
the longitudinal surface, and the level bubble showing the transverse sur- 
face. , 

In surfacing or raising, the track should never be brought up above the 
level of grade stakes or of bridges in the expectation that the trafllc will 
settle it down to the exact grade. If the raise is at all heavy, the joints 
are raised first, then the centers, and then the quarters; but if it is light, 
the joints are raised first, and then the thirds or "long quarters," which 
will bring the centers up properly. The track level is then used at all 
joints and centers, and the opposite rail brought up as required. The 
raise should extend only over such a length of track as can be tamped 
between trains, and neither side should be fully tamped until both sides 
have been brought to surface. In surfacing on curves, the inner or lowei 
rail is taken as the sighting rail. If there are humps or high places, as 
well as low places, the work of lowering to surface is more troublesome, 
and it may be necessary to shift the ties. In this case the ballast is shov- 
eled out between ties 1 and 2, 3 and 4, 5 and 6, etc., and ties 1, 3, 5, etc., 
are shifted into the spaces thus formed. The beds of these ties are then 
leveled off as required, and the ties shifted back into position; ties 2, 4, 6, 
•etc., are then knocked into the space dug out, and have their beds leveled 
•off in the same way, being then put back into position. The ties should 
t)e well tamped, and the lowered piece of track tested for surface after 
«ome trains have passed over it. 

With earth or mud ballast the section gang has to be continually at 
work surfacing, as the material will not give a uniform support under 
traffic, but parts will go down while other parts remain firm. If the force 
is sufficient the track should be surfaced and tamped in the usual way; 
l)ut if the section Is long and the number of men allowed is small (which 
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is frequently the case on roads having earth ballast), then there is not 
time enough to fully tamp all low ties and low spots to proper surface. In 
such cases the tamping must be done partly from above by the trains, in- 
stead of merely from below by the tamping bar. The jacks or raising bars 
are put under the part to be raised, as far from the finished part of track 
as is possible without causing the rail to sag between the jack and the fin- 
ished track. The low track is then raised above the finished or desired 
surface by an amount varying from %-in. for small lifts to 1% or 2 ins^ 
for lifts of 4 to 5 ins. Earth is then shoveled under the ties and packed 
by the shovel blades, and by bars or shovel handles at the joints. The- 
jacks are then removed, the track sighted for surface, and rectified if 
necessary. The track should be lined up before the first train passes. The 
train will drive the ties down to surface, and after it has passed the sur- 
face should be finally sighted, and the ballast then well shoveled under the 
ends of the ties, leveled and dressed to shape for proper drainage. If one 
man does all the filling, so much the better, as no two men will fill in alike, 
8o that the resulting surface will be better if but one man does this work, 
while the others handle the jack or raising bars and attend to the dressing, 
etc. The foreman is the best man to do the filling, as he should observe 
what parts of the rail require the most raising. In work under such cir- 
cumstances it is simply a question of how to keep the track in reasonably 
good running condition, without much regard to appearances, or as to the 
best possible way of doing the work. In all such cases, however, good 
men who are familiar with the work will devise many useful little plans 
for themselves, while new men, accustomed, perhaps, to good ballast and 
large gangs, will find it difficult to get satisfactory results under the new" 
conditions. Mention may be made of the Patterson surfacing machine 
which has been tried experimentally. It consists of a blower mounted on 
a frame which rides on one rail, and is driven by hand. The machine itself 
has two vertical pipes uniting in a bottom shoe, one pipe being connected 
with the blower by hose, and the other having a hopper on top for the 
gravel, sand or other ballast. The track is raised by jacks, and the ballast 
blown in under the tie. It can make a raise of ^ in. 

Renewing Ties. 

The new ties are usually distributed by work trains at convenient times- 
during the winter, so that all may be on the ground soon after the frost 
is thoroughly out of the roadbed. The distribution is done under instruc- 
tions from the roadmaster or foreman as to the places for unloading and 
the number unloaded at each place. If the ties are distributed in smalT 
lots or during a dull season, the tie car may be hauled in a local or extra 
freight train. In some cases the ties are not distributed along the section- 
from the cars, but are unloaded in lots at certain points and thence dis- 
tributed by push cars. The old ties to be renewed should have been 
previously marked conspicuously by the roadmaster, and only ties so- 
marked must be renewed. The work should be done before or immediately 
after new rails are laid, so as to give a good substantial bearing to the 
rails, all new ties being thoroughly tamped. Old joint ties may be left 
under new rails if they are sound and of suitable size, but all old ties left 
In the track should have open spike holes plugrged. The work of renew- 
ing ties should be commenced as soon as possible after the frost has left 
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the ground, as the ballast is then loose, while the men can work to better 
advantage thp.n in the summer. Then by the time the heavy summer traffic 
begins, the new ties will have become well settled, and the track will 
have a substantial bearing, and will require, but little maintenance. If 
the ties are put in late, and the season is wet, they do not get properly 
tamped, so that they may have to be shimmed in the winter; the renewal of 
shims and fixing up of the roadbed in the spring then delays the new 
work of tie renewals. Whenever the work is commenced it should be 
pushed steadily along and completed as soon as possible, for continual 
renewals of a few ties at a time all through the season prevent the track 
from being well settled and consolidated. This continual disturbance re- 
sults in an increase in maintenance expenses and train expenses. 

For tie renewals in gravel ballast, the ballast is cut away from the ends 
of the ties and loosened along their sides. The spikes are then drawn, 
and the rails raised slightly by jacks, just enough to allow of the old tie 
being knocked out and a new one slipped in on the same bed. The bal- 
last should not be dug out under the tie, unless the new tie is of greater 
thickness (which it should not be), as the less the tie beds are disturbed 
the better for the maintenance of the track surface. This general rule 
may, however, be modified where only one or two ties are to be renewed in 

a rail length,but in this case a loosening of the side of the tie bed will usu- 
ally enable the old tie to be taken out and the new one put in without 

much disturbance of the bed, and without the disturbance of the adjacent 
track which is incidental to raising by jacks. With stone, slag, or 

coarse gravel ballast, which is liable to fall onto the tie bed when the tie is 
removed, it is necessary to dig out the ballast at one side of the tie, and to 
knock the tie sideways into this trench. Some foremen prefer this plan 
with earth or common gravel, but the amount of digging required is lia- 
ble to disturb and loosen the ballast. This plan may, however, be em- 
ployed when two adjacent ties have to be renewed. If the ties are not 
uniform, the larger ones should be selected for the joints and for 
curves; and the wider end should be placed under the outer rail on curves. 
The ties should be properly spaced, placed square across the track (or 
radially on curves), and their ends should be lined at one side of the track. 
It is rarely economical to turn old ties, except where tie-plates are to be 
applied, and then it is probably better to turn the ties than to adze out 
new seats on the old worn faces. 

If the traffic is heavy, each tie should be tamped and have the outside 
spikes driven at once. Otherwise, a number of ties may be renewed in 
succession; one man going ahead to cut the earth or gravel from the ends 
of the ties, two men pulling spikes, and two men raising the track with 
jacks. If only one jack is to be had, the rail first raised should be blocked 
up, and the jack then put under the other rail. When 20 or 30 ties have 
been thus put in, three men are sent back to do the spiking, one holding up 
the ties with a bar and two driving the spikes. The new ties should be 
tamped each day as put in, the tamping being done thoroughly with a bar 
or pick. The ballast is then filled in between the ties and dressed to proper 
shape. If the new ties are shovel-tamped, or only partially tamped with 
bars, and then left to be finished a few days later, the old ties will be dis- 
turbed, and a soft spot probably caused, especially if rain falls before the 
tamping is done. No train should be allowed to pass over untamped track, 
the foreman taking it for granted that it is safe. 
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At the end of each week the ties removed should be properly piled on the- 
right of way, at a convenient distance from the track if they are to be- 
loaded on cars, or midway between the track and the fence if they are to 
be burned. They should not be left in the ditches or scattered about the- 
right of way. Ties may be burned in small piles of 5 to 10, or in large- 
piles of 50, but the former is usually the better and safer plan. The piles^ 
should not be near the track, as the intense heat is injurious to the paint 
and varnish of cars. Large piles should be burned in damp weather to- 
reduce the danger froni fire, and in all cases the burning piles should be- 
watched to prevent fire from spreading to fences, fields, etc. 

Tamping. 

The only way to maintain track in good surface is to have the ties well 
and thoroughly tamped. Tamping picks are used for stone, slag, or coarse 
clean gravel; tamping bars are used for earth, cinders and ordinary gravel. 
In tamping with bars there should be an equal number of men on each 
side of the tie, standing opposite one another and striking in \inison, so- 
as to pack the material fairly and not drive it out at the opposite side of 
the tie. Shovel handles make fairly good substitutes for bars in light 
work, or where the extent of the work and the smallness of the gang 
prevent thorough hard tamping. Shovel blades, however, should never 
be used for tamping, except at the middle of the tie in loose ballast, as- 
the shovel has not the force or weight necessary to pack and consolidate 
the material sufficiently for good substantial work. This may be stated 
very emphatically, though many trackmen working in gravel or eartl^ 
ballast believe otherwise. The joint ties should be tamped first, and some- 
what harder and higher than the others, but not so hard and high as to 
cause the traffic to crack the splice bars. The most thorough tamping 
should be directly under and for about 8 or 12 ins. on each side of the- 
rail, and tamping from the ends will assist in getting a good firm bearing 
under the rail. Each tie should be fully and properly tamped before the- 
men leave it to tamp another. The middle of the tie should not be tamped 
too hard, or the track will have a tendency to rock laterally, and the ties- 
may be broken. When the track has once become center-bound in this- 
way it is difficult to effect a remedy without disturbing the entire tracks 
involving considerable work and expense. The ties at frogs, switches^ 
crossings, etc., should be specially well tamped. 

Raising Track. 

About once in three to five years the entire track will be required to 
be raised out of face or brought up to a new surface. At such a time (as^ 
well as in raising out of sags of any considerable depth) grade stakes should 
be set to give the elevation of the top of the rail. The stakes should be- 
100 ft. apart on tangents, and 25 to 50 ft. on curves, the curve stakes 
giving the elevation of the lower or inner rail. Ballast should then be- 
distributed for raising the track. When in raising track (or changing 
grades), where good expensive ballast is used, there would be 6 ins. 
greater or less depth of ballast under the ties than the standard depth, 
then the roadbed should first be raised by filling (or cut down), so as to 
retain a practically uniform depth of ballast and so prevent the waste of 
ballast as filling. 

In raising, jacks should be used under each rail, and both sides of the- 
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< 
track brought up and tamped simultaneously; it is bad practice to raise 

and tamp one side first, and then bring up the other side by the track 
level. The raise should not exceed 6 ins. at any one lift, the 6 ins. of bal- 
last being well tamped, and then another raise made. The jacks should 
be set about 2 ft. from the Joints, so as to bring the Joints up level and 
avoid bending the splice bars. They should never be set on the inside of 
the rails (see "Tools"). The track should be raised about % in. or % in, 
above grade (according to the quality of the ballast) and well tamped, on 
account of the tendency of new track to settle. Every foreman has hi» 
own ideas as to the proper course to pursue in tamping a raise, but a good 
plan is to first tamp the Joint ties (bringing them a little high), then the 
center tie, the two quarters, and the intermediates; finishing off again at 
the Joints, An incline or "run-off" should be made, connecting the old 
with the new level, this being long enough to allow trains to ride easily 
over it, and to prevent the bending of the rails. If the work is extensive 
and the section gang is assisted by a floating or work train gang, a part 
of the regular gang should follow behind the raising gang, to finish the 
tamping, surfacing and dressing. 

Moving Track. 

In some cases, as in building additional tracks or improving alinement, 
it may be desirable or necessary to shift the existing track to another part 
of the roadbed. This may be done in either of three ways: l,by tearing up the 
track and relaying it on the new location; 2, by sliding the track bodily in 
sections; and, 3, by throwing the track with bars. Considerable work of 
this kind has been done in the four tracking of the New York, New Haven 
& Hartford By. In one place, where the new roadbed was 6 to 9 ft. above 
the old one, the two tracks on the latter were shifted bodily 20 or 30 
ft. on skids to the new roadbed, the old bed being then raised by filling 
to correspond with the new grade. The length of this stretch of track was 
8,930 ft, including two bridges, at which the track had to be cut. On the 
open line, the track was cut at lengths of five rails by unbolting the 
splices; planks were then spiked to the ties to keep them properly spaced, 
and each length of track was then slid laterally on six skids made of 
rails spiked to spruce stringers, 6x8 ins. The force aggregated 260 men 
distributed as follows; 1 foreman and 35 men first raised the tracks ready 
for skids (using six Jacks to a five-rail length), and drew all spikes 
from worthless ties, so as to leave them behind and avoid handling use- 
less material; 1 foreman and 150 men then moved the lengths of track 
by block and tackle to the top of the new bank, unloaded ballast and 
roughly surfaced the track; 1 foreman and 75 men then made the connec- 
tions between the lengths and lined and surfaced the track. A work train 
ran back and forth distributing material. The skidding and lifting by 
the second gang averaged about three minutes per length of track. Work 
was commenced at 7 a. m., and the track was turned over to the operating 
department by 5 p. m. The second track was afterwards moved in the 
same way. The initial cuts were made where the new bank was only 
2 ft. above the old bank, and the end pieces of track between the undis- 
turbed track and the first lengths to be moved were thrown to the new 
alinement by lining bars. In some cases, owing to the curves and bridges, 
some of the five-rail lengths had to be moved longitudinally, even as much 
as 3 ft. For this purpose the skidding gang of 150 men had 75 bars; these 
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were placed horizontally under the rails and held by a man at each end of 
each bar. The section of track was thus readily raised and moved for- 
ward or bacliward by easy movements. The lengths on the bridges were 
left until the last, the spilces being then drawn and the rails carried over 
and 8pili:ed to the floors of the new structures. 

Under ordinary methods of moving tracli, the spilsies would have to be 
drawn, rail joints disconnected, and ties and rails carried about 25 ft. and 
relaid In the new position; the ties would then have been spaced and 
lined, and the rails bolted, gagd& and spiked as in new tracklaying. This 
plan would usually involve much more delay, and some considerable loss 
and breakage of bolts and spikes, though this might of course be reduced 
by carefully planning and laying out the work, in the same way as was 
<done for the '^skidding" method. On the other hand, the skidding is likely 
to result in surface or line kinks in the rails, bent splices, and displaced 
spikes, making it difficult to put the track in proper condition for service 
in its new location. If the track is for only temporary use, or for work 
trains, as on parts of the work above described, the skidding method 
may be adopted to advantage. For permanent work in four tracking a 
double track road, it would be far better in the end to build the two new 
tracks complete in the usual way, then make connections with the old 
track at the ends, and abandon the old tracks, which can then be removed 
and the roadbed improved or rectified as required. 

It is sometimes considered that if the track is to be moved less than 20 
ft., it is most economical to throw it to the new position by means of 
lining bars. Stakes should be set for the new alinement, and driven so as 
to be below the base of rails. The length of rails on the new and old 
alinement should then be carefully measured with a steel tape, so that 
rails may be cut to fit if there is any difference. The new 
grade should be leveled and' ballasted, the ballast being given 
an incline on curves, so that when the track js thrown it 
may be at once ready for traffic. If the track is to be 
thrown for a distance less than the length of a tie, then the 
part of the old roadbed which will be included in the new bed should 
be dug out below the ties. If the distance is greater, this need not be 
done, but the ballast should be loosened between the ties. Where the 
rails are cut, th6re should be six men (three cutting and three drilling). 
Having first disconnected the rails and moved the spikes on the side oppo- 
site to that towards which the track is to be thrown, two or three gangs 
working one behind the other, should throw the track, not moving it more 
than 12 ins. at each throw, so as to avoid bending rails and splice bars 
or twisting the ties. Other gangs should follow with the lining and sur- 
facing as soon as the first part of the track is in its new position, but 
before the tamping is done, two or four men with sledges should tap the 
ties to proper spacing and square with the rails. Trains should be flagged 
to pass slowly over the new track until it is thoroughly flnished and In 
substantial condition. The work may be done at once, in a time of light 
traffic, or gradually (between trains) during the week; proper curve con- 
nections being maintained at each end and all trains being flagged. 

Handling Bails. 
There is probably no one thing about which t^e average track fore- 
man complains more bitterly, or which is more often offered as an excuse 
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for rough-riding track, than kinked and surface-bent rails. The causes 
for such bending are numerous, but the most fruitful of all is perhaps 
the way in which the rails are unloaded, and the practice in this respect 
differs on various roads. It may be said right here, however, that rails 
should not be dropped or thrown from the side of the car upon the 
roadbed; and that if they are necessarily thus dropped, care should be 
taken to see that they are dropped on soft, level places, and so that they 
do not strike ties, boulders or other rails. If unloaded from the end of a 
car, the rails should not be allowed to slide off and drop upon ties. Neither 
should they be unloaded from a moving train, except in cases where the 
train moves ahead a rail length at a time and its motion is used to pull off 
the rails. 

In unloading from the side of a car the rails may be unloaded at one 
place in a pile, by means of skids, and then distributed to the re- 
quired points on push cars. The skids may be two rails or two oak 
sticks, about 3x4 ins., 6 to 8 ft. long, faced with iron and having each a 
clamp at the upper end to fit on the side of the car. The skid may have 
a small pulley set below the face at the upper end, a rope passing round 
this and having a hook at one end to sustain a rail. Two men on th« 
ground lower the rails by these ropes and also shift the skids as the train 
moves ahead. The rails may also be lowered at the side of the car by 
some such device as the Byer's unloader, which consists of three brackets 
or straps hooked onto the side of the car, each bracket carrying a hori- 
zontal roller at its lower end. The length of the brackets is from 5 to 
18 ins., the shortest being at about the middle of the car and the longest 
near one end, so that the three together form an inclined roller-way 
along the side of the car. Men on the roadbed receive the end of the rail 
and lower it, not allowing the rail to drop. 

In unloading from the end of a car, the rails may be simply pushed 
off the car, or hauled off by a rope. The rope (or chain) should be 15 ft. 
long, having an L hook or a < clevis at one end and a claw hook at the 
other; the L hook is put through the bolt hole of a rail on the car, and the 
claw hook placed over the edge of a tie. The train then moves ahead 
and the rail is thus hauled off. Two men attend to the ropes, and there 
should be men to lower the free end of the rail. Sometimes six men (or 
eight for long rails) are on the car, and with tongs slide the rail off, while 
eight men on the track haul the projecting end outside the track until it 
rests on the ground, when they move up to the car and take hold of the 
other end, which they carry out in the same way, laying the rails either 
upon the ground or upon the ends of the ties. The men should not be per- 
mitted to drop the end of the rail, but there is some liability of injury to the 
men, owing to carelessness or accidental slipping causing them to drop a 
rail. To prevent improper handlmg of the rails it is a good plan to have 
a tail gate attached to the end of the car floor, or to the end sill by iron 
claws with cutting edges, or by other means; the lower end of the gat* 
trails along, resting upon the rails. With gondola cars a second shorter 
gate may be attached to the top of the end of the car, having its lower end 
resting upon the longer gate. The rails may be pushed off by forks or 
hauled off by ropes as the train moves ahead, the end of the rail having a 
continual bearing on the gate until it reaches the ties. In this way the 
work can proceed quickfy, without danger to the men. 

20 
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In linloauing b3'' hand, with a train of 12 to 14 cars, two unloading 
gangs of eight men each may be employed. At the fli-st stop, the gangs 
work from the ends of the train, throwing two rails off each car, until 
they ]neet at the middle car. The train then moves ahead one train 
length, and the two gangs work from each other to the end cars. In 
unloading rails of greater length than 30 ft. a larger number of men must 
be employed, but not a greater number per ton, and no more than is 
generally available. The Norfolk & Western Ry. finds no difficulty in 
handling its 85-lb. rails, 60 ft. long, only a few more men being required. 
Ordinary gondola or flat cars will usually suffice for carrying rails 30 ft. 
long, and the Lehigh Valley Ry. loads its 45-ft. rails on two 30-ft. cars. 
The Norfolk & Western Ry. loads its 60-ft. rails on alternate flat cars, 
the ends projecting over the other cars, requiring 7 cars (35 ft. c. to c. of 
couplers) for three loads of 34 rails each. 

At yards and mills a pneumatic hoist may be used to advantage. 
This consists of an inverted cylinder about 6 ins. diameter and 48 ins. 
stroke, hung from the end of a horizontal revolving crane arm or from 
the end of a derrick boom. A pipe connects the cylinder with a com- 
pressor (an air-brake pump being frequently, though not economically, 
used for this purpose), and the operations are controlled by a three-way 
cock on the crane post or derrick mast. To the end of the piston rod are 
attached suitable chains or slings. 

Relaying Rails. 

In laying new rails on a section there are two principal methods of prac- 
tice. One method is to lay the new rails along the ends of the ties, to 
fully bolt up the joints, and then to take up the old rails and throw in the 
string of new rails. The other method is to lay in one rail at a time. 
There is also a compromise method, by which the rails are bolted together 
in lengths of five or six, the intermediate joints being left open, to be 
bolted up when the rails are in the track. In either method the details 
of the work and the distribution of the men depend largely upon the 
traffic, and vary very considerably on different roads. If the track can be 
given up to the roadway department, either entirely (as on a length of 
one track on double track roads), or for a certain time by arrangement 
with the superintendent or train dispatcher, the relaying should be done 
in a similar way to new tracklaying, the old rails being first removed and 
the new ones (distributed along the roadbed) laid in their place. 

Laying Rails in Strings.— This method is usually considered the most 
satisfactory where the traffic is only moderately heavy, and the work has 
to be done between trains, although with certain special forms of joints 
it is not practicable. All the preliminary work is done while the traffic is 
passing, and the rails then thrown in in strings as long as the intervals 
between trains will permit. The principal objection to this method is 
the difficulty of insuring uniform expansion spacing, but this can be pro- 
vided for by careful supervision of the work by the roadmaster and by 
the employment of careful foremen and experienced men. This objection 
has more force for work on curves than on tangents, but here the new rails 
may be laid 12 ins. from the track rails; tliose for the outside of the curve 
being given more and those for the inside less expansion spacing than 
on tangents, at the rate of ^-in. per 100 ft. length (that is for four joints). 
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per degree of curve. The bolts should also be left somewhat slack, and 
the expansion spacing regulated and bolts tightened as soon as the rails 
Are thrown into position. The joints between tangent and curve rails 
should be left open. The spacing may be maintained, or preserved from 
<jhange, during the work, by having all joint ties in proper position and 
driving the spikes in the slots or at the ends of the angle bars as fast as 
each joint is reached.' Usually only one line of rails is laid at a time, 
but both may be laid together if desired, one gang being 10 to 15 rail 
lengths ahead of the other, so as to avoid interference. In any case, 
the second line of rails should be laid as soon as possible after the first. ' 
<;are should be taken to avoid bending the splice bars by hurriedly throw- 
ing the string of new rails into position with bars. The iron expansion 
shims should be left in place until the string of rails has been thrown 
into position, and should then be removed. Two men may do this work, 
one raising the joint with a pinch bar to enable the other man to take 
out the shim. These shims should be Li or angle-shaped straps of iron, 
V/z ins. wide, of proper thicknesses, and those of different thickness (for 
different temperatures) should be kept separate. The use of wooden 
shims should never be permitted. 

The first joint of the new string, at its connection with the old rails, 
will of course fit to place at once, a spike being driven at the lieel to pre- 
vent the rails from being forced backward. Succeeding stretches, how- 
-ever, will not fit so closely, owing partly to variations in expansion and 
to slight variations in length of old and new rails. For this reason it is 
sometimes necessary to move a string of rails endways. A string of 20 
to 50 rails can be moved by four to eight men, with bars placed at 
intervals of about six rails. They place the bars so as to get a bearing 
against the ends of the angle bars and pull together at a signal. If a 
work engine is available, a string of rails can be moved to place by the 
use of a 15-ft. rope or chain. When relaying rails in strings, the foreman 
(if near a telegraph office) should arrange with the train dispatcher to 
perform the work at times when it will least interfere with the move- 
ment of trains. He should then lay the largest stretch- that can be prop- 
erly taken care of in the time available, and have the track in shape 
before the next train is due. The work should not be done hurriedly. 

Laying Single Rails.— If the trafllc is very heavy, the most satisfactory 
method, as a rule, is to lay a rail at a time, keeping the track all finished 
up behind the gang. This method requires a larger gang, as six or eight 
men are required to lift and move single rails, while two or four men 
with bars can easily handle a string of rails. The men in the larger gang 
also work somewhat at a disadvantage by being more crowded, but there 
is the advantage that every interval between trains can be utilized. This 
is the safer plan under such conditions, although if the traffic is excep- 
tionally heavy, much time may be lost in disconnecting and connecting 
up for each move. Safety and good work, however, are of more im- 
portance than mere rapidity of work. The gang can undoubtedly be dis- 
tributed to better advantage in working on a stretch of track, and can 
throw out the old and throw in the new rails with greater ease than 
Tvhere each rail is handled singly. Under this method, also, a flagman (or 
two flagmen on single track) must be kept out all the time, while under 
the former method this is only required when the string of rails is being 
thrown in. 
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A relaying gang will usually consist of 30 to 40 men, according to the 
weight of rail, arrangement of work, etc., and the men should be sa 
distributed that the different parts of the work will progress at a uniform 
rate. In laying a string of rails the distribution for the preliminary work 
will be about as follows: 8 men with 4 rail tongs stringing the new rails 
on the ends of the ties, 1 man adzing ends of ties level, 4 or 6 men bolting: 
up the joints, 4 men removing two bolts from eacli of the old joints (or 
four bolts if six-bolt joints are used), 4 or 6 men pulling spikes from the 
old rail, 1 man plugging the spike holes, and 4 men adzing the ties where 
' the spikes have been removed. When the string of rails is to be thrown 
in, the distribution will be about as follows: 4 men removing the rest of 
the spikes, 2 men plugging spike holes, 8 to 12 men adzing ties (accord- 
Ing to amount of work required), 4 to 6 men throwing old rails in, 
towards middle of track by means of bars, 4 to 6 men throwing in new 
rails by means of bars, 4 meij spiking alternate ties (or joints, centers and 
quarters). The several gangs can be kept well out of the way of each 
other, and if both rails are being renewed together, a similar series of 
gangs may follow about 500 ft. behind on the other rail. 

In laying single rails the distribution of the gang will be about as fol- 
lows: 8 to 10 men pulling spikes, 4 men removing bolts on curves, 2 to 4 
men throwing out the string of old rail, 4 men adzing ties, 8 to 12 men 
putting in new rails, 4 to 8 men bolting joints, and 4 to 8 men spiking^ 
The distribution of force with gangs of about 40 men in replacing 56-lb. 
rails with 75-lb. rails on the Kansas City, Fort Scott & Memphis Ry., in 
1895, was as follows, the new rails being put in one at a time: handllng^ 
rails, 12; pulling spikes, 15; spiking, 4; nipping, 2; flagging, 2; the balance 
bolting up the joints. When the men handling rails caught up with the 
spike pullers, they went back and put on the angle bars. Then, while 
waiting for trains, the full bolting was done, old rails cut, and enough 
spiking done to make the break safe until the track was surfaced, after 
which the spiking was finished. Relaying rails with trains passing at 
intervals of a few minutes is close work, which has been done on the Man- 
hattan Elevated Ry., New York city. There are 20 men to a gang, and 
they can unspike and unbolt an old rail, put a new rail in, bolt it and drive 
four spikes in somewhat less than four minutes. As to relaying with 
long rails, the Norfolk & Western Ry. has found it possible to lay 1,500 
to 3,000 ft. of track per day with 60-ft. rails, weighing 85 lbs. per yd.,, 
without interruption to a heavy traffic. The force consisted of 10 men 
pulling spikes and throwing out old rails, 16 men putting in new rails, 4 
men putting in joints, and 4 or 6 men spiking joints, centers and quarters^ 
There was no appreciable difference in speed between the laying of 60-ft. 
and 30-ft. rails. The expansion spacing allowed was %-in. at 0°, de- 
creasing %-m. for each 25** up to 100° F. The joint consisted of an 
outside angle bar and an 8-ln. inside fish plate with two holes, so that 
no inside spikes had to be drawn. AfterWards the Churchill joint was 
applied. 

In removing spikes and in respiking there should always be left at 
least 4 spikes on the inside and 6 on the outside of each rail, and only 
half the spikes should be renewed on curves. No train should be allowed 
to pass over a track that has less spikes than this or has not at least the 
two middle bolts of each joint properly screwed up. If the new rails 
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liave the same width of base and head as the old ones, all the outside 
spikes should be removed, the inner spikes being loosened, so that the old 
rails can be lifted out and the new ones slipped in against the spikes. If 
there is a difference in the rail sections, however, the outside spikes may 
be drawn on one side of the track and the inside spikes on the other side, 
«o that the new rails can be spiked to gage. This work may be done by 
^ special floating gang or by bunching several section gangs together. 
Each gang then renews the rails on its own section, lines and full spikes 
the rails to gage, lines and surfaces the track, tightens up all bolts and 
finally dresses off the ballast. Where the new and old rails meet, care 
should be taken that the heads are in the same line, gage and leveL 
For small differences, an iron shim under the lower rail may be used, 
"but for larger differences, a special joint with bent splice bars is re- 
quired. Where the new rails are heavier than those of sidetracks, they 
should be laid on the turnout and extending beyond the frog» so that the 
special joint will not come upon the switch ties. The rails must not be 
punched, nicked or slotted, as such marks are liable to cause fracture, 
"but all holes made in the field should be drilled. Short rails are only 
Admissible on the inside of curves (never on the outside) or as a tempo- 
rary expedient on tangents, and no rail shorter than 15 ft. should ever be 
used. 

On curves it is necessary to use a short rail at intervals in order to 
keep the joints from over-running, and the total length of rail required to 
be cut from tlie inside rail, if any, may be obtained by multiplying the 
<?onstant 0.08552 by the number of degrees in the centrf^l angle of the 
curve (the minutes being either disregarded or reduced to a decimal of a 
foot). This gives the difference in length (in feet and decimals) of the 
Inside and outside of the curve, and this total must be distributed over a 
suitable number of rails so as to avoid the use of one very short rail, and 
also to keep the joints as even as possible. A 30-ft. rail may be cut into 
two parts, differing in length by the difference ascertained as above. 
Then by laying tlie longer piece at the beginning of the outside line of 
rail and the shorter piece at the end of the inner line of rail, these will 
irive broken joints on the curve and square joints at the ends. Another 
method is to allow a difference of 1.03125 ins. in length per 100 ft. for 
-each degree of curve; or, in other words, to multiply 1.03125 ins. by the 
degree of curve and the number of hundreds of feet in the length of the 
-curve. Metliods of finding the degree of a curve in the tradi are given 
under "Lining." 

It is usually required that the rails must be laid with the maker's brand 
on the inside (sometimes the outside) of tlie track. There seems to be no 
particular reason for this, except to provide for possible defects in the 
Tolls by which the sides of the head may be slightly unsymmetrical, 
but rolls should not be liept in use until so badly worn as this, nor should 
an inspector accept such rails. Rails of similar section should be kept 
together, and this is specially to be observed in distributing old rails for 
relaying on third track, branch lines, etc. With old rails, this rule should 
uot be observed where it will put a badly worn gage side against a uni- 
formly worn gage side of an adjacent rjiil. Old rails for relaying should 
l>e sorted for height at the yards, and sent out in lots of the same height. 
They should be laid with the unwora side of the head as the gage side. 
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In connecting the new rails with the old to allow of the passage of a 
train, or in finishing up work for the day, a 15-ft. switch rail should be 
used, being firmly spilled to place and having its surface slightly above 
that of the old rail. After the new rails are laid, the string of old rails 
which has been thrown in to the middle of the track, may be unbolted and 
taken apart at leisure, all bolts, nuts, nutlocks and splice bars being care- 
fully preserved. The old rails should not be left in the ditches, but placed 
beside the ballast or piled ready for loading onto the cars. 

Much of the work of relaying rails is done on Sundays, and many mea 
believe that it cannot be done on week days, on account of the trafllc^ 
This is a great mistake, and, as pointed out in the chapter on "Organiza- 
tion," there should be as little as possible of Sunday labor. The work 
can be done, and is done, as well between trains on week days. 

Shifting Bails on Curves. 

On track having numerous sharp curves, tlio service of the rails may 
be considerably extended by transposing tho inner and outer rails. The 
rails are disconnected to form strings of about 600 ft. in length (discon- 
necting the short rails on the inside of the curve). The strings are then 
thrown in and passed over each other. The stretches will have to be 
moved lengthwise, which can be done by bearing w^ith bars against the 
ends of the angle bars, or by pulling with a wotk engine. The inside 
spikes should be drawn, and in relaying to gage (on account of worn 
heads), the inner rail may be set in ^-in., and the outer one %-in., or 
according to the depth of wear of the side of the head. 

Bending Rails. 

On all curves of over 2', the rails should be bent to the proper curve before 
being laid. If they are laid straight and then merely bent by spiking, 
the curve will be irregular (especially at the rail ends), and the rails will 
have a constant tendency to straighten. Bending rails by forcing, spring- 
ing or striking with sledges should never be permitted. They should 
be curved in a proper rail-bending machine, and care taken to 
have the uniform curve continued right to the ends of the 
rail, as it is often found that the work is done less care- 
fully at the ends, with the result that they have a some- 
what different curve from that of the body of the rail. Where a roller 
rail-bending machine is used, some roads pass all rails through this, 
to bend the rails for curves and to take out any kinks in rails for tan- 
gents. If no bending machine is available, the rail may be curved by rest- 
ing the ends on ties laid acfoss the track, then placing a hook or curving 
hook under the track rail at a point opposite the middle of the rail to be bent. 
One end of a wooden lever or track lever is held by the hook, the lever 
resting on the rail and being pulled down by men holding its free end. 
Slight kinks in curved rails in the track may be detected by testing the 
curve with a cord (as described under "Lining" and "Curve Work"), and 
then taken out by extra spiking. In curving the rails the middle ordinate 
(or deflection of the middle) of a 30-ft. rail will be almost exactly %-in. 
for each degree of curve. The side or quarter ordinates are always 
three-fourths of the middle ordinate. Table No. 22 gives a list of middle 
ordinates for different lengths of rails and different degrees of curvature. 



MAINTENANCE. 305 

TABLE NO. 22.— MIDDLE ORDINATES FOR CURVED RAILS. 
Deg. Qf I Rails. 1 Deg. of i Rails.- 



curve. 30-ft. 24-ft. .20-ft. 16-ft. curve. 30-ft. 24-ft. 20-ft. 16-ft. 

1 % % % % 9 2% 1% % % 

2 % % H % 9% 2% 1% 1 % 

2% % % % % 10 2% 1% 1 % 

3 % % % % 10% 2% 1% 1% % 

3% % % % % 11 2% 1% 1% % 

4 1 % % % 11% 2% 1% 1% % 

4% 1 % % % 12 2% 1% 1% % 

5 1% % % % 12% 3 2 1% 7^ 

5% 1% % % % 13 3 2 1% % 



6 1% % % % 13% 3% 2% 1^ 1 

6% 1% 1 % % 14 3% 2% 1% 1 



7 1% 1 % % 14% 3% 2% 1% 1 

7% 1% 1% % % 15 3% 2% 1% 1 

8 1% 1% % %. 15% 3% 2% 1% 1% 

8% 2 1% % % 16 3% 2% 1% 1% 

Cutting Hails. 

Where much citfting is to be done, as in fitting switch and frog work, 
etc., a portable trade saw should be used, but there are many cases where 
a rail must be cut on the trade when this device is not available. The 
most common practice in this respect is to nick the rail all round with a 
cold chisel and then to lift up the end of the rail and drop the rail so that 
the nicked part will strike upon the cutting block, a tie, or a piece of rail. 
This is usually effective, but it is a barbarous and improper way to treat 
steel rails, and is more or less danirerons to the men, besides having a 
decided tendency to put a kink in the rail. A better plan is to mark all 
round the place to be cut with a chisel, then lay the rail along the ties, 
holding one end down with a tie and putting the cutting block underneath, 
4 or 5 ft. back from the cut. A bar is then placed across the rail at a 
point ahead of the cut, one of the track rails being used as a fulcrum 
and one man bearing hard down upon the bar. Another man then holds 
the chisel in the cut at the bottom of the web (or lower fillet), while a 
third man strikes the chisel a sharp blow with a hammer or sledge. If 
the rail does not promptly break, the chisel may be held on the other side 
of the rail for a second blow. The rail should be carefully measured for 
the exact position of the chisel cut, and the cut should be made neatly and 
cleanly at the required place. A rail bender may be used to break the rail 
by bending it at the chisel cut, and in any case the rail should be straight- 
ened after being cut, as it is likely to be kinked in the operation. 



Spiking. 

All main tracks should have at least four spikes in every tie, the two 
outer spikes being nearer the edge of the tie (on double track this 
should be the side first struck by the train), and the two inner spikes 
near the other edge, but none of the spikes being less than 2 ins. from the 
edge of the tie. This arrangement is designed to hold the tie square with 
the track and prevent slewing, but is a practical detail not infrequently 
neglected, the spikes being too often placed in line across the tie. Double 
spiking is sometimes required on curves where rail braces or tie-plates are 
not available; the extra spikes being required on the outside to resist the 
lateral thrust from the wheels. Spikes should not be driven until the ties 
are in position, properly spaced, and square across the track. If this is 
not attended to the spikes will not hold the rail properly when shifted to 
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proper posltloQ. The tie Btioutd be held up by bars while the spikes are 
being driven, but should not be lifted from its l>ed. Too often, however, 
one or two men hold up the tie so as to raise It while the splker drives the 
spike, BO that the tie then hangs from the rail by the splice. 

The spiking should be done carefully, eaeh apUie being set vertically 
and driven straight down, with its shank touching the edge of the rail 
base. The splker should bring the maul down with a long swinging 
stroke, striking squarely on the head of the spike, and keeping his hands 
well down, so that the handle of the maul will be approximately hort/on- 
tal, as shown in Fig. 202. He should In no case set the spike sloping from 
or towards talm, as it reduces the hold of the spike head on the rail, 
while the head may very likely be broken by the last blow of the maul, 
and the spike will be bent by being pulled out. The spike should uot be 
set a little distance from the rail and then strnck on the t>ack to drive It 
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Ftg. 202.— Spiking, 

sideways into position, as this will enlarge the hole In the tie, weakening 
the hold on the spike and forming an entrance for irater and moisture 
to rot the Interior of the tie. Neither should It be driven slanting to or 
from the rail, for the purpose of tightening or wldiming the gage, but the 
rail shoidd be thrown to line with a bar and then properly spiked. The 
last blow on the spike should be struck lightly, so as to avoid breaking 
the head of the spike when It comes to a bearing on the rail. At joints 
the spl)!<!3 should be driven In the slot^ of or against the ends of the 
angle bars (the latter metbod Is not recommended an the spikes are hard 
to draw), except on bridges, where free play is usually allowed for any 
creeping of the track, so as ta avoid strains on the structure or Its floor 
system. In warm wenther, ihe spikes iu the .^ngle-bar slots should be 
driven against that side of the slot furthest from the end of the rail, 
thus allowing for contraction of the rail in colder weather. 

In pulling spikes, care should be taken not to bend or break them, 
loosening tight spikes by giving them a tap on the head before applying 
the clawbar. Old spike holes should be filled with wooden pluj^ (those 
ont by machine being preferable): or tar or sand may be used. The new 
aplkee may also be dipped in creosote oil, tar or tealn before being driven. 
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but it is doubtful if this has much effect in preserving the tie from decay 
at the spilse holes. Long boat spikes should be used where thick shims are 
placed between the rail and the tie, and used also for fastening road 
crossing planks to the ties. The section men and trackwalkers, of course, 
look after the spikes in the track, but the Erie Ry. has a good plan, of 
sending two men over each section, twice a year, to drive down every 
spike; they also replace all spikes which are broken, are not snug against 
the edge of the rail, or are not in proper position in the slots of the 
angle-bars. 

Bolting. 

Kail joints should have the bolts screwed up tight as soon as put on, 
with nutlocks or washers in place, but the bolts will usually have to be 
gone over again and tightened up with a wri?nch in a few weeks. In 
tightening up bolts, the men should never put long handles on the 
wrenches in order to increase the leverage, as this will result in stretch- 
ing or stripping the threads of the bolt or nut, so that the bolts will be 
weakened and loosened and the security of the joint impaired, even if 
the bolts are not made entirely useless. A strong. Arm pull on an ordinary 
wrench is all that is required. In temporary bolting for construction 
work, slotted bolts with cotters are sometimes used to avoid the screwing 
up of nuts (Fig. 199). The nuts should be slackened and re-tightened in the 
spring (l)efore warm weather), and in the autumn (before cold weather), s'> 
as to insure proper freedom for the expansion and contraction of the rails: 
as if held too tight, the rails may shear the bolts or buckle the track. All 
broken or damaged bolts should be at once replaced, and each joint kept 
fully bolted and fitted with the proper nuts, washers or nutlocks. In 
removin;? bolts while too much tim.e should not bo lost in trying to get 
off a rusty nut, care should be taken to see that the men do not get in 
the habit of saving time and trouble at the expense of damaging good 
bolts by knocking off the nuts and ends of bolts with a hammer, thus ren- 
dering both nut and bolt only good for scrap. If the bolts are compara- 
tively now, the nuts may be loosened by tapping and the use of oil; 
and when the nut has been taken off and the bolt removed, the nut should 
be screwed on the bolt to prevent loss, and the nut and bolt thrown into 
a box or keg, and not left lying in the ballast. 

Shimming. 

When the ballast is frozen in the winter, it cannot be tamped, and if 
the track is heaved by frost, the surface is made uneven both transversely 
and longitudinaHy. This must be tested by a level for the former and by 
sighting or the use of a long straight-edge for the latter. In such cases 
wooden plates or shims must be placed between the rail and the tie, to 
bring the rail up to proper surface. The upper face of the tie should not 
be adzed to lower the rail, unless this is absolutely necessary, but the 
shims should be placed on the lower ties. Shimming is also required with 
soft ballast that is so soft after heavy rains that tamping is impracticable, 
the ballast and, roadbed being so saturated that no other method of sur- 
facing is effective. In some very bad cases, or in accidents, blocking 
must be used under the ties, but this should be avoided when possible and 
the foreman must see that this blocking is not forgotten and left in place. 
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but that it is taken out when the shims are removed, or when the ballast 
has dried out sufficiently to give the track a proper bearing. As the 
frost comes out of the ground and the ground settles, thinner shims must 
be substituted for the thicker ones, to prevent surface bending of the 
rails. The shims should never be left in place after the spring, and a» 
fast .IS they are removed the spike holes in the ties should be properly 
plugged. Heaving ip most troublesome in eartii and clay, but is also felt 
in gravel. Where much trouble is experlencod from heaving, it wlU 
usually be found economical to apply gravel ballast liberally, as the 
spiking nnd shimming injure the ties and spoil the permanent surface of 
the track. 

I'he shims may be cut by the sectionmen, but It Is better to use those 
cut by machinery, having two spike holes bored diagonally opposite one 
another. They are about 6 ins. wide, and the length should be at least 
equal to three times the width of the rail base, so as to give ample room 
for spiking and keeping the spikes clear of the angle-bars. The thickness 
is from %-in. to 2 ins. Tf a raise of more than 2 ins. Is required, a piece 
of 1-in. to 3-in. plank should first be spiked to the tie by boat spikes, the 
plank being about 2 ft. long, or as long as the tie If both rails have to be 
shimmed. Upon this plank should be placed shims to bring the rail to the 
required level, these being fastened by long spikes passing through shims 
and plank Into the tie. With specially high shimming It is well to place 
rail braces outside the rails, especially on curves. Where tie-plates are 
used, the plates should not be taken off, but the shims placed on them, 
and i4 the shimming Is high, a tie-plate may be placed on its top. The tie 
should be adzed to give a level seat for the shims. Spiking should be at- 
tended to as fast as the shimming is put in, and if a whole rail length Is 
to be shimmed, the joint, center and quarter ties should first be shimmed 
and spiked. 

Fencing. 

In setting fences, the distance from the center line of the track may be 
measured by a tape, and the line of fence set off by a cord or chain 100 to 200 
ft. long, having tags at the post spacing. When this is stretched a small 
hole is cut at each tag as a guide to the post setters. The post holes 
should be of uniform depth, gaged by a stick, and the height of the post 
above ground may be gaged by a stick having a flat piece nailed on the 
bottom. This latter stick may also have notches for the fence wires to 
hold them at the proper spacing while being stapled to the posts. On 
curves the position of each post should be measured from the center of 
the track, and a mark made or stake driven. For wire feficing, posts may 
be set and temnorarilv braced at intervals of 40 to 80 rods (660 to 1,320 ft.), 
and one wire stretched first as a guide for the other posts. On the Inner 
side of a curve the wires should be on the track side of the post, or on the 
track and field sides of alternate posts. The wires are attached to a strain- 
ing post and set up by a stretcher, but in the absence of this tool a lining 
bar may be used, placed diagonally, with the top Inclined towards the 
anchor post, and the wire being looped around the bar. /In summer the 
wires must not be drawn too tight. With board fences, the alternate 
posts may be set first, 16 ft. apart, and a line of boards nailed along them 
will serve as a guide for lining the Intermediate posts. The boards should 
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be on the farm side of the posts. The materials and labor per mile for 
a four-board fence with posts 8 ft. apart, and a five-wire fence with post& 
16 ft. apart, are about as follows: 

Board Fence: Wire Fence: 

660 posts. 330 posts. 
1,320 boards, 1x6 Ins., 16 ft. long, 10,560 26,400 ft. of wire at 440 lbs. per strand, 

ft B. M. 2,200 lbs. 

660 battens, 1x6 Ins., 4 ft long, 1,320 76 lbs. staples. 

ft. B. M. 27 days' labor for one man. 
250 lbs. nails. 
65 days' labor for one man. 

In the "Trackman's Helper," by Mr. Kindelan, it is stated that the aver- 
age day's labor for one man on a six-board fence, including setting posts, is 
8 to 10 panels where the boards meet on the post, or 13 to 15 panels where 
they lap on opposite sides of the post. On a four-wire fence, with 16-ft, 
panels, the average is about 15 panels. These figures vary, of course, with the 
details of the work and character of the men. The cost per 100 rods 
(1,650 ft.) for fence building and repairs, with labor at $1.50 per day, has 
been estimated as follows: Five-wire fence: $6 for removing old fence and 
posts; $16.50 for putting in new posts 3 ft. to 3 ft. 6 ins. deep, and string- 
ing wires. Board fence: $4.50 to $5 for removing old fence and posts; $32 
for putting in new posts 8 ft. long (set 3 ft. deep) and putting on seven 
boards; or $42 for posts 10 ft. long (set 3 ft. 6 ins. deep), and putting on 
nine boards. The painting or daubing of advertisements on board fences 
is very objectionable, and at least one road has forbidden it, making a 
practice of painting out such disfiguring marks. 

Clearing Right of Way. 

All grass, weeds and brush on the right of »way should be cut at least 
once a year, and preferably twice a year. This should be done in the 
months which are most suitable, according to the latitude, but being in 
any case done before the seeding time of the plants. After the grubbing, 
cutting and mowing, the material should be raked into heaps and burned 
as soon as it is dry enough, care being taken that the fire is not allowed 
to extend to fences, trestles or adjoining .laud. Old ties, splice bars, toi^ls, 
etc., found during this clearing up should be removed and properly dis- 
posed of. If the brush on the right of way is allowed to grow too long, it 
is liable to cause accidents by concealing cattle, which may stray on the 
track in front of a train, while it is also liable to catch fire in dry weather, 
such a fire being hard to check or stop. Reports of locomotives which 
throw sparks badly, and of fires started by sparks from locomotives, 
should be made by the section foreman and roadmaster. The spark ar- 
resters of locomotives should be examined frequently in hot, dry weather, 
when standing crops, weeds on the right of way, etc., are liable to catch 
fire. Where the right of way is covered with good grass, it may be moAved 
and used or sold for hay under the direction of the roadmaster. 

The grass and weeds in the ballast and along the sides of the roadbed 
have also to be cut or pulled up, and this is tiresome and unpleasant work, 
though necessary for keeping a good looking track. A long handled sharp 
hoe is better than a shovel if there is much of this work to be done. Where 
this work is only done periodically on lines not kept in the best condition 
for appearance it may be economically done by machinery. On the In- 
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tercolonial Ry. the wings of a snow plow have been fitted with vertically 
adjustable steel cutters, 13 ins. deep, 9 ft. long and %-in. thiclt. The 
first cut is made with the wings half open, cutting the ballast slope. The 
second cut is made with the wings spread to their full extent, forming the 
berme at the level of the subgrade and plowing the stuff down the banl^. 
Formerly, two or three furrows were plowed with a farm plow and a pair 
of horses, the sods being thrown down the banl^ by traclsmen with forlss. 
The above machine is hauled by a locomotive, and can clean 20 to 25 miles 
of tracls: in a day, malting a cut on each side 3 ft. to 9^^ ft. from the rail 
and to a depth of 2 ft. below the top of the rail. The crew consists of two 
men to extend or close the wings, and two men to raise and lower the 
cutters at crossings, switches, etc. Such a machine is specially valuable 
on single tracli roads with limited section forces, and it can be made out 
of a wing snow-plow, or by attaching wings and cutters to a box car. Many 
ditching machines can be adapted to this worlv, as they are made to trim 
off the ballast slopes. 

The Sheflield weed-cutting hand-car has two toothed cutter bars (like 
those of a reaping machine) projecting from a frame between the wheels. 
The position is regulated by levers, and the Isnives will cut close to the 
ground and to a distance of 8 ft. from the rail. They fold together and 
swing up to a vertical position at the side of the car when passing an ob- 
struction. It will worls on level ground or on slopes, and when worlsed by 
four or six men it will cut along four or five miles per day. The machine 
should be in charge of a man with some knowledge of machinery and 
having some skill in handling such a machine. He may be given a certain 
length of track to look after, (say 100 miles), and he should be familiar 
with that division. When the time for cutting comes, the section foremen are 
instructed to see that all portable obstructions, old ties, etc., are removed 
from a strip at least 10 ft. wide from the rail. The man in charge takes 
men from each section gang to work over the section, making a straight 
run over his entire division, and then returning in the same way to cut 
on the other side of the track. This work can be done two or three times 
in a season, saving much labor and expense. The machine will work best 
when the weeds are growing rapidly and are soft and tender. It has cut 
weeds 10 ft. high with stalks 1 in. thick, though it would hardly do this 
continuously, and such work would be hard on the men. Under ordinary 
conditions, however, the car can be run at good speed and the work is 
not severe. 

Various methods have been tried for killing the grass and weeds grow- 
ing in the ballast, but though such methods would be advantageous in 
saving the time and labor expended in the back-aching work of cutting 
weeds with a shovel or hoe, none of them have yet so combined efl^ciency 
and low cost of operating as to be really practicable for general work. 
Such a method would be specially advantageous for roads having many 
weeds and few section men, which is the condition of many roads in the 
south and west. Brine, gasoline or oil burners, st#am jets and electricity 
are among the means experimented with in this direction. In experiments 
with electricity on the Illinois Central Ry., a "brush," 10 ft. long and 4 ins. 
wide, was made of fine bare copper wires and suspended from the front 
of a flat car, so that it would almost touch the ground. Another car con- 
tained an engine, dynamo, transformers, etc., steam being taken from the 
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locomotive. The cars were run at a speed of about 5 miles per hour, and 
two trips were found sufficient to Itill all the vegetation, an advantage 
of this process being that the roots were absolutely killed. The brush was 
in short sections, insulated from one another, so that all the current would 
not be discharged through any one weed, etc., forming a more than usually 
good conductor. A current of 10,000 volts was found to be most satisfac- 
tory. For general work, however, the cost of this method would be pro- 
hibitive. Burning weeds with jets from burners using crude oil and com- 
pressed air has been tried on the Minneapolis, St. Paul & Sault Ste. Marie 
Ry. The apparatus was mounted on a self-propelled flat car and could 
work over 10 miles a day, consuming 15 to 20 gallons of oil per mile. A 
strong solution of brine, delivered from a sprinkling attachment on a water 
tank car was tried at one time on the Atchison, Topeka & Santa Fe Ry. 
It effectually killed the weeds, but caused a slime on the rails which led 
to slipping of the engine wheels and corrosion of the rail, and it was there- 
fore abandoned. 

In some few cases, with earth ballast, it is considered well to let the 
grass grow, merely cutting it down so low that it will not get on the rails. 
Where the weeding is done by hand, it should be extended to a "grass 
line," 5 or 6 ft. from the rail, this line being set out by a cord and stakes, 
or marked by a cutter fixed to an arm bolted to the hand car. 

Policing. 

This work includes the general maintenance of the roadway in neat and 
proper condition, and is to be attended to continually. Weeds must be 
kept cut, and trimmed to the grass line; ballast properly dressed and 
sloped; ditches cleaned; rubbish picked up, and spare material properly 
placed. Combustible material must be kept cleared from around bridges, 
trestles, signal posts, etc., dirt and gravel must be removed from bridge 
seats and trestle caps, and care taken to prevent ballast from working 
over onto the bridge abutments or falling into streets below. Large loose 
stones may be neatly piled around the bases of signal posts, sign posts, 
etc., to keep vegetation from growing. All trees that are in danger of fall- 
ing on the track, or that interfere with the passage of trains or obscure 
the view, must be removed or trimmed. If they are on private land, and 
the owner objects to such work, a report must be made as to the circum- 
stances. Any interference with or obstruction of ditches, culverts, etc., 
by landowners must be prevented or a report made thereon. 

All old track material, links and pins, or other material from cars, old 
ties, rubbish, etc., must be picked up and removed from the track, all 
scrap being carried to the section tool house to be sorted and properly 
disposed of. All scrap iron, lumber, etc., must be neatly piled on plat- 
foimis. New material, such as rails, ties, etc., must be properly piled or 
stacked, and no material should be thus piled within 8 ft. of the track. 

Care should be taken to have a neat and tidy appearance of the section, 
with track full spiked and bolted, switches clean and well oiled, cattle- 
guards and road crossings in good condition, fences in repair and wing 
fences at cattleguards kept whitewashed, balldst evenly and uniformly 
sloped and free from weeds, sod line cleanly cut at foot of slopes, and 
grass and weeds not allowed to grow too high before cutting. Sidetracks 
in yards sbould also be kept free from weeds and rubbish, old paper. 
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scrap, etc. Station grounds also must be kept neat. Signs must be up- 
right and in good repair. Section houses must be clean and tidy, with 
tools, track material, scrap, etc., properly sorted and placed. 

Every possible means consistent with general attention to track work, 
should be taken to keep people from walking on or at the side of the track, 
and from using the railway as a public path. This is specially necessary 
near cities, where the traffic is heavy. In such cases, where people habit- 
ually walk on the track, a liberal covering of coarse broken stone or slag, 
or even cinders may be laid upon the ballast, between the rails and 
tracks and upon the berme at the edge of the roadway. This will soon 
drive off those persons who cannot comfortably walk on the ties. This 
matter is far too often neglected, and railways are themselves partly 
responsible for the habit which the public has acquired of treating the 
tracks as a public way. 

Station Grounds and Buildings. 

In order to have a good reputation for the road on the part of the public, 
it is very desirable that the grounds at stations should be kept clean and 
tidy and free from rubbish. On some roads this work is delegated to 
the station agent, who has his men attend to it, while on other roads it 
is part of the section gang's work. The latter is the better plan if the 
force is sufficient, and if the work is done by direction of the roadmaster, 
the station agent not being given authority to employ the section men 
for this purpose when he thinks proper. On roads having stations with 
lawns, flower beds and nice grounds, a special force is sometimes kept to 
attend to them. For instance, the Boston & Albany Ry. has on each of 
its principal divisions a gardener with 5 to 12 men, who grade, plant and 
seed the grounds, and take care of them. These men cut the grass with 
lawn mowers, and do the weeding, trimming of shrubbery, etc. They 
also attend to places where the banks are graded and seeded. This force 
is included in the roadway department. The Pennsylvania Ry. also em- 
ploys landscape engineers and a large force of gardeners and spends large 
sums of money in making and maintaining attractive grounds. As a re- 
sult it has a reputation for the appearance of its stations. Some western 
roads, including the Fremont, Elkhom & Missouri Valley Ry., have adopted 
the policy of making a "park" at most of the stations, sodding the ground 
and planting trees. It is specially important to have attractive grounds 
and pleasant surroundings at important stations and at junctions, where 
passengers may have to change trains or to stop over for connecting 
trains. 

In all ordinary cases, however, much may be done by foremen and 
station agents who are not averse to putting in a little time in improving 
the appearance of the station grounds. The agent especially should see 
that the grounds and platforms are kept free from old papers and other 
rubbish. A plot of turf, cinder or gravel pathway, a flowerbed, a creeper 
en the building or on a pile of rockwork, can be had with little trouble, 
and have a great effect upon the general appearance of a station. The 
approaches and surroundings on the town side of the station should be 
oared for as well as the grounds on the railway side. The platforms 
f^hould be convenient and in good repair and the fences kept in repair. 
Many a division superintendent and roadmaster can aid materially in 
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maintaining a good appearance along the road by fitting up a car with 
brake pumps and paint tanks for painting by compressed air, the work 
being done rapidly and economically by a few men, and being applicable 
to stations, freight sheds, ice houses, pump houses, section houses, signal 
houses, signal towers, cabins, station fences, signal posts and signs, etc., 
and also for whitewashing cattle guard fences, interiors of sheds, etc. 

The yards, spaces between tracks, etc., at stations should be neatly 
leveled and covered with ashes, and should be kept in order by the section 
men, but strict rules should be made and enforced against the scattering 
of ashes and cinders from engines (which should be dumped at specified 
points), the sweeping of rubbish and dirt from the station on to the track, 
and the sweeping out of refuse and dirt from cars upon the track. Every 
station should have a can or bin for waste paper and rubbish, which 
should be emptied at intervals into a dirt car; similar receptacles should 
be provided at yards or places where cars are cleaned. At large terminal 
yards one man may be kept busy clearing up paper and rubbish. It is 
a good plan to have station inspectors to see that the stations, waiting 
rooms, closets, etc., are kept in proper and sanitary condition, and that 
the grounds are properly cared for. Cleanliness should be enforced in 
every case, but the standard of appearance will, of course, vary accord- 
ing to the financial condition of the road and the size of the force. The 
same is true of section boarding houses and tool houses. 

Old Material. 

In all renewals, and the periodical policing of track, cleaning up of 
yards, etc., it must be borne in mind that new material must be properly 
used and cared for, and not wasted, and also that no old material should 
be simply thrown away as useless. Even if really useless for railway 
purposes, the material, in the aggregate, has a certain selling value, 
which, if the material is thrown away, is wrongfully lost to the company. 
These remarks apply also to the wreckage and scrap resulting from train 
accidents and the burning of cars. Record must be kept of the disposal 
of all scrap and old material. 

Old rails should not be left hidden in the grass and weeds of the right 
of way, but properly piled for shipment, as they may be used for side- 
tracks or branches, sold for scrap, or even made into "new rails" of 
somewhat lighter section by heating and reroUing. Old ties have rarely 
much value, but if thrown away, sold, burnt, used for cribbing, etc., all 
unbroken spikes should "first be pulled, and when ties 'are burned the 
ashes should be raked over for spikes. In piling old rails, the splice bars 
and bolts should all be removed, good splice bars sorted in pairs and 
broken bars kept separate. Nuts and bolts, if good, should be kept to- 
gether, but broken bolts should have the nuts removed and kept separate. 
Many spikes that now go from the track to the scrap heap (or down the 
bank) might be used over again if properly driven in the first place and 
properly drawn. Foremen should be careful to see that all track and car 
material, etc., is picked up regularly, and that their men do not get in the 
habit of flinging old bolts, spikes, etc., down the bank. In removing 
bolts, the nuts should be unscrewed properly, the bolt taken out, and the 
lock and nut put back on the bolt. If, however, the nut is so rusted or 
wedged on the bolt that it will not unscrew, it is more economical to 
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knock off the uut with the end of the bolt in it, with a sledge, than to 
waste time in torciug the wrench. Only good discipline and good man- 
agement of men can insure the exercise of proper Judgment as to when 
to knock off nuts in this way. If a wedged or rusted bolt has to be 
knocked out, care should be taken not to hit the head of the rail. 

At the section tool house the scrap should be piled and sorted (as de- 
scribed under "Policing"), nuts taken off broken bolts, etc., this work 
being done in wet or stormy weather, or when the men cannot work on 
the track. All scrap iron, lumber, etc., must be neatly piled on platforms; 
car scrap, links, drawbars, couplers, etc., being kept separate. Small 
scrap, such as bolts, nuts and spikes, may be kept in ishallow boxes or in 
old spike and bolt kegs. Rails may be piled on the right of way at mile 
poets, but should not be piled with splice bars and bolts left on. Old 
ties may be stacked on the right of way, until permission is given to 
burn them, the ties removed being piled at the end of each day's work 
and not left in the ditch or on the roadbed. 

Under this heading it w^ill be appropriate to refer to the treatment and 
disposal of the material found in the general scrap pile at the division 
points or main shops, which subject has been discussed by Mr. J. N. Barr, 
of the Chicago, Milwaukee & St. Paul Ry., in a paper before the Western 
Railway Club. The style of material delivered for the scrap pile is sig- 
nificant of the character of the men sending it, as for instance one man 
who is somewhat careless and finds it easier to use new material than 
to sort out the serviceable from the unserviceable scrap at his tool house, 
will send in many old bolts and nuts that are good for further use. In 
some cases it may be advisable to go to the expense of putting in a set 
of small rolls to bring odd sizes of iron to standard sizes for bolts, plates, 
etc.; a shear (perhaps operated by an air brake cylinder with 4-ft. lever 
and 6-in. jaw) for cutting rods, or even 'to build a small furnace for heat- 
ing angles, etc., to be reroUed. Of course it must be borne in mind that 
while with a single large scrap pile at one large central shop it may be 
economical to carefully sort and handle the material, and treat it as 
above noted, this may not be the case with several smaller piles at di- 
visional shops. Also, that in some cases an article made by treating scrap 
may be more expensive than a newly purchased article of the same kind. 
These are matters for the exercise of judgment and calculation in order 
to insure real economy. 

In most scrap piles there is a great proportion of bolts. These may be 
sorted as to their diameters and length and stored in compartments. 
Stub ends of %-in. to 1 in. bolts, about 5^^ ins. long, may be used for 
making track bolts, a bolt heading machine at the shops being equipped 
with suitable dies. Nuts may be cleaned of rust by pickling in a weak 
solution of hydrochloric acid, and then used again, or if damaged they 
may be slightly compressed by dies in a bolt heading machine and then 
retapped. Plates and shapes may be utilized for small plate girders to 
cross culverts, etc. Lining bars, clawbars, wrenches, etc., may be success- 
fully made from scrap steel tires, and the slide plates for switches may 
be made from elliptic springs, the plate being heated to a cherry red and 
then put in a bulldozer, where it is sheared off and has two square holes 
punched at one operation. Old flues, which bring little as scrap, make 
good fencing for station grounds, posts for track signs, or grates for cinder 
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pits where fireboxes are cleaned out. Old fish plates or plain splice bars 
anay be sheared to length and stamped to shape for rail braces. 

In sorting, care should be taken to pick out any new or practically un- 
injured material which may by accident or carelessness have got in with 
the scrap. When sorted the stuff should be arranged so as to be easily 
«een and got at, but discrimination should be exercised so as not to store 
a lot of miscellaneous material on the chance of its being of some possible 
use eventually. 



CHAPTER 18.— GAGE, GRADES AND CURVES. 

Gage. 

The gage of the track is the transverse distance between the inner sides 
•of the rail heads, and if these sides are sloping the measurement is usually 
taken at about half the depth of the head. The standard gage of 4 ft. 8^ 
ins. is now so practically universal that no other has been dealt with in 
this book. It is much to be regretted that a few roads are still using a gage 
of 4 ft. 9 ins., as wheels which are exactly fitted for the best running on 
^ track of 4 ft. 8^ ins. gage, may be troublesome at the frogs and switches 
of a gage % in. wider. There is, however, a tendency toward the elimina- 
tion of this abnormal gage. There is practically no gage wider than the 
standard now remaining in this country, and the proportion of narrow gage 
is so small as to ne6d little special mention in this work. Reference may, 
however, be made to interesting articles upon the work of changing gage, 
published in ''Engineering News," New York, Aug. 25, 1892, and Sept. 13» 
1894, and in the "Journal of the Association of Engineering Societies," 
October, 1884. All the extensive work has now been done, and has included 
the change from both the broad gage (as the 6 ft. of the Erie Ry. and the & 
ft, of various southern railways) and the narrow gage (of which the 3 ft. of 
the Denver & Rio Grande Ry. was among the principal) to the standard 
gage. There still remain, however, a number of smaller lines of narrow 
gage; but these are being widened gradually as they become absorbed by 
-Standard gage railways, and it may be useful here to describe the method 
followed on the Louisville & Nashville Ry. in widening the 3 ft. gage of a 
mineral branch 62 miles long. 

The subgrade was widened and the trestles were strengthened, and then 
standard gage ties replaced every third narrow gage tie on tangents, every 
other tie on curves of 6° and under, and all ties on curves sharper than 6°. 
Prior to the day of making the change, the outer spikes for the standard 
gage were driven, and seats were adzed for the rails. To set the spikes, a 
track gage or spike setter of ^ x 2-in. iron was used. The ends of this were 
curved down beyond the rails, so that when set on the 3-f t. gage track, the 
-ends rested on the tie, the ends being flattened out to V^ ins. wide and 1 in. 
thick for a width of 1^ ins., this representing the rail base. A loose piece, 
% in. wide, attached to each end of. the gage by a wire, provided for the 
widening of gage on curves. The "spotters" for adzing the ties were 
wooden bars, 3x3 ins. (rounded at the middle), with blocks nailed on the 
«nder side as gage lugs for the 3-ft. track, while under each end a strap 
•of % X 1% in. iron was bent to form a rectangular loop, 5 ins. wide over all, 
And deep enough to touch the tie when the bar rested on the rails. The work 
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of changing the rails was done by the force then on the line. The one 
train per day was stopped, but the entire work only occupied four days. 
The force consisted of 180 men, exclusive of foremen, and these were or- 
ganized into six gangs of 30 men each, while each gang was assigned to a 
division of about eleven miles, including sidings. The length of the di- 
visions depended upon the amount of curvature to be encountered. Each- 
gang was in general charge of a foreman, and had another foreman to 
look after the spiking. Work was commenced at a given point and con- 
tinued until finished, the time being from two to three days. The organ- 
ization of each gang was as follows: 8 men drawing spikes, 4 men 
throwing rails, 12 men spiking, 1 man distributing spikes, 2 men pushmg 
handcars,! man carrying water, 1 man driving down spike stubs,! extra man^ 
The equipment for each gang was as follows: 9 claw bars, 4 lining bars, 3 
gages, 13 spike mauls, 1 water barrel, 2 water buckets, 1 standard gage 
dump car, 1 standard gage dump car, 1 standard gage hand car, 1 narrow 
gage dump car, 1 punch, 4 cleavers, 1 wrench, 2 rails 18 or 20 ft. long, and 
1 pair of splice bars and bolts, to be placed about the middle of every 
curve of over 6*, in case rails were to be cut. 

On standard gage track it is a general practice to widen the gage on 
curves, but the details of this practice vary considerably on different roads,, 
as will be seen by Table No. 23. One factor in deciding as to the amount 
of widening required is the length of rigid wheelbase of the engines or- 
dinarily running over the line. Some roads widen the gage on curves of 
1°, while others only widen it on curves of over 10° or 20". Where the- 
widening is extreme, as on a sharp curve, an inside guard rail may be 
laid against the track rail to prevent driving wheels with blind tires from 
dropping off the track rail. The gage at frogs and switches should be 
normal, and not tight or slack in relation to the open track. If on a tan- 
gent, the gage at such places would be 4 ft. 8^ ins., and if on a curve the 
gage at the frog should be the same as on the rest of the curve. Some 
roads, however, widen the gage at these places, and the Atchison, Topeka & 
Santa Fe Ry. makes the gage 4 ft. 9 ins. at all turnouts, whether on curves, 
or tangents. This widening extends through the switch and frog and 
narrows to 4 ft. SVj ins. in a distance of 30 ft. beyond the frog. The gage of 
4 ft. 9 ins. is also used for yard tracks from which many leads turn out. 
This question has also been discussed under the heading of "Frog Guard 
Rails," in Part 1. The widening should be effected by shifting the inner 
rail outward, keeping the outer rail at a uniform distance from the track 
centers throughout, and using this as the line rail. 
TABLE NO. 23.— WIDENING GAGE ON CURVES (Standard Gage, 4 ft 8% Ins.) 

, ^Widening \ i ^Widening 1 

Curve N. Y. Ph. & Que. Lou.& So. A.T.& Curve. N. Y. Ph.& Lo. & South. A.,T. 
Cen. Rdg. Cen. Naah. Pac. S. F. Cen. Rdg. Nash. Pac. & S.P. 

^r.. !" !°- !^- '°; *" \ ""T ^°- t '^ '^ \ 

3.... %..%.. •• V* 1? % Jf 

4 % % ^ .... ^ il ^ 

5.... % % ^ % •• J4 12 

6.... % % % ^ ;; 2^. i.^ 

7.... % % .. % H % 20 

 %-in. for each additional 2%°. 

Grades. 

The maintenance work on grades may be increased very considerably if 

the traffic is heavy, owing to the increase in wear of rails resulting from 
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the use of sand in ascending and the application of the brakes in descend- 
ing, and also to the general displacement and disturbance of the track, 
and the creeping of rails, all of which are aggravated on steep grades. 
For these reasons, as well as the increased cost in operating train serylce, it 
is economy to keep the grades down as much as possible in construction, 
especially if there is a heavy traffic probable. On the Erie Ry. great ex- 
pense was incurred in order to keep the grades down to 1.14%, and many 
railways have either spent large sums in reducing grades or are operating 
at more or less disadvantage from heavy grades. On the other hand, for 
light traffic or temporary use, heavy grades may wisely be used to avoid 
the immediate construction of heavy permaneiic works, as in the case of 
surface lines in mountain districts to avoid tunnels on a low grade line, 
which may be built later. Some particulars of the grades used in switch- 
. backs on main lines will be found in the chapter on ''General Improve- 
ments." 

When curves occur on heavy grades the grade should be so reduced that 
the combined train resistance due to grade and curve will not exceed that 
due to the maximum grade allowed on the tangent. This reduction is 
variously taken at 0.1 to 0.05% per degree, 0.04% being about sufficient on 
all curves. Thus, with a maximum grade of 2% on tangents, and a rate of 
compensation of 0.04% per degree, the maximum grade on a curve of 6** 
would be 1.76%. At or near stations and stopping places the rate of com- 
pensation should be nearly twice as great, or 0.06 to 0.08%. The amount 
of elevation lost by compensating the grade is found, by multiplying the de- 
gree of central angle of the curve by the rate of compensation, and this 
elevation divided by the length of grade will give the rate by which the 
tangent maximum must be increased to introduce the compensation with- 
out a final loss in elevation. The change in grade may commence at the 
nearest even station, and not necessarily at the P. C. or P. T. 

Vertical Curves on Grades. 

Changes in grade exceeding 0.5% may be rounded off by vertical parabolic 
curves. The advantage of the use of vertical curves in reliation to the oper- 
ation of train service is discussed at some length in Wellington's "Economic 
Theory of Railway Location," and it is tliere pointed out that these ad- 
vantages are of far greater importance at sags than at summits, the length 
for such curves being lecommended as 200 ft. on each side of tlie vertex 




t 
Fig. 203.— Vertical Curves for Connecting Railway Grades. 

It is also pointed out, however, that with the universal adoption of an 
automatic close coupler much of the importance of these vertical curves 
would disappear. With trains having much slack in the couplings a rate 
of change of grade of 0.025 per station of 100 ft. would best fill the required 
conditions, but for ordinary service (especially after the introduction of 
improved couplers) 0.05 per station will be ample. The method of laying 
out these curves is given fully in Searles' "Field Engineering," ^nd need 
not be given here, but Table No. 24, giving corrections for grade ele- 
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TRtlona to be used nhere vertical curves are used mi railways in ronndinc 
off the angle formed by the Junction of two grade lines, may be of interest. 
It was prepared by Professor Nagle, and published in "Engineering News," 
New Yorlc, Nov. 26, 1896. It gives the vertical distance from grade line to 
curve at different points along the curve. The length of curve should be 
about 600 ft. at summits, and SOO to 1,200 ft at sags. The curve employed 
Is the ueusi parabola, chosen because of the ease with which any correc- 
tion may be fouud when the correction at the vertex, or meeting point 
of grade lines. Is known. Two properties of the parabola are utilized: 1, 



Fis- 203A.— Track Flag tar Unlng Currea. (See p. 291.) 

that ordinates from tangent to curve vary as the square of the distance 
from the point of tangency; and, 2, that the curve bisects the vertical In- 
tercepted between the vertes and long chord joining the P. C. with the 
P. T. 

In Fig. 203 H G ( = T) Is the correction at distance X from A; G D 
( = M) la the correction at the vertex, and 2 L is the length of the curve lu 
atations; then the property first referred to gives the relation. 

I2 

T =T M . ,(1) 

To find M, produce A C to F to meet a vertical through B, the end of 
curve. Call the algebraic dlfTerence of grades d, then will F B = L d, and 
aince D = !4 C E by the second property, M = "4 F B, or 

M=%Ld. t2) 

The length of curve, 2 L, may be fixed by the circumstances of the case 

or may be found by assuming a certain rate of change of grade per station, 

the rate of change increasing with d. Call this rate of change R, then for 

L In stations 

d 

L=. <S> 

• 2B 

To flud the correction at a point one station distant from the P. C. at A, 
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insert the value of d from (3) in (2), and the resulting value for M in (1), x. 
being one station; the result is 

L»R 

T, = % = i^R. (4y 

U 

At two stations from A, T, = 2 R; at three stations, T, =4^ R; at half a 
•tation, T% = % R, etc. 

The table gives values of T for points 50 ft. apart for a few values of Li 
and d. These corrections must be added when the algebraic difference of 
grades is minus, and subtracted when the algebraic difference is plus. 

TABLE NO. 24.— CORRECTIONS FOR VERTICAL CURVES. 

Algebraic Rate 

difference of cbanRe i Horizontal distance from Tertez in feet.— i 

•C grades, per station. 50 100 150 200 250 300 860400 

% ft I Vertical distance in feet i 

0.3 0.076 0.15 0.08 0.04 0.01 

0.4 .1 20 .11 .05 .01 

0.5 .125 25 .14 .06 .02 

0.6 .15 30 .17 .08 .02 

a7 .175 35 .20 .09 .02 

0.8 .20 40 .23 .10 .03 

0.0 .225 45 .25 .11 .03 

1.0 .25 50 .28 .13 .03 

1.1 0.1833 83 .57 .37 .21 .09 .02 

1.2 .20 90 .63 .40 .23 .10 .03 

1.3 .2167 98 .68 .44 .24 .11 .03 

1.4 .2333 1.05 .73 .47 .26 .12 .03 

1.5 .25 1.13 .78 .50 .28 .13 .03 

1.6 .2667 1.20 .83 .53 .30 .13 .03 

1.7 .2833 1.28 .89 .57 .32 .14 .04 

1.8 .30 1.35 .94 .60 .34 .16 .04 

1.9 0.2375 1.90 1.46 1.07 .74 .48 .27 .12 .03 

2.0 .25 ......2.00 1.53 1.13 .78 .50 .28 .13 .03 

2.1 .2626 2.10 1.61 1.18 .82 .68 .30 .13 .08 

2.2 .275 2.20 1.68 1.24 • .86 .56 .31 .14 .03 

, 2.3 .2875 2.30 1.76 1.29 .90 .58 .32 .14 .04 O 

2.4 .3 2.40 1.84 1.35 .94 .60 .34 .16 .04 

2.5 .3125 2.50 1.91 1.41 .97 .68 .35 .16 .04 

2.6 .325 2.60 1.99 1.46 1.02 .65 .37 .16 .04 

Curves. 

A large proportion of the railway mileage is composed of curves, es- 
pecially on lines where heavy curvature has been adopted through bad lo- 
cation or to reduce the cost of construction. The maintenance work is 
usually greater on curves than on tangents for the following reasons: 1, 
the tendency of the traffic to Ihrow the track out of line by the pressure 
of the wheels against the outer rails (in spite of superelevation of rails); 
2, the increased wear of rails by (a) the pressure of the wheel flanges, (b) 
the sliding of the wheels transversely, due to the fact that the axles are 
not parellel with the radius of the curve, and (c) the sliding of the wheels 
longitudinally, due to the fact that the outside wheel has to travel on a 
longer path than the inside wheel in the same time. 

The curvature is not usually reckoned by the radius (except in the case 
of very sharp curves at yards, etc.), but by the number of degrees of cen- 
tral angle subtended by a chord of 100 ft. The radius of a 1** curve with a 
100-ft. chord is 5,730 ft. (or more exactly, 5,729.65 ft.), and the radius on 
center line (R) or degree (D) of any curve may be obtained by the follow- 
ing formulas: 

R = 6,730 -♦- D. D = 5,730 + R. 
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Fig. 204 shows the various nomenclatures used in curve work. The 
central angle" (A) is the angle contained within the radial lines to the ex- 
tremities of the curve, or the P. C. (point of curve) and P. T. (point of tan- 
gent). The "degree of curve" (B) is the portion of the central angle which 
is contained within radial lines to a chord 1(X) ft. long on the curve. The 
"angle of intersection" (C) is the exterior angle at the intersection of the 
two tangents produced, and this angle is equal to the "central angle*' (A). 
The "angle of deflection" (D) is the angle contained within the tangent pro- 
duced and a 100-ft. chord on the curve. Taking X as the length of curve, 
in feet; Y as the degree of curve; and Z as the central angle, the relations 
may be obtained by the following formulas: 

Z Z YX 

X = 100— .Y = 100 — .Z = 

Y X 100 

Table No. 25 aifords a handy means of ascertaining the degree of 
a curve in the track (see "Lining"). It is based upon that arc of the outer 
rail which is cut off by a chord tangent to the gage side of the inner rail, 
the middle ordinate being the gage of the track. The length of the arc 
may be measured by rail lengths on a short curve, or by feet on a long 
curve. To find the degree of the curve, stand at a joint on the outer rail 
and sight across the gage side of the inner rail to the outer rail. Then 
count the rails between these points, or measure the chord A C, or arc 
ABC, Fig. 204, A, and the degree of curve will be found in the table. 



TABLE NO. 25.— CURVE FUNCTIONS. 

No. of 

Ra- 30-ft. Length Length Cen- 

De- diuB of rails of arc chord tral an- 

«ree of center in ABC, AC, i — gle — i 

curve. line, ft. ABC. ft. ft. Deg.Min. 

1 5.730 15% 463.6 463.4 4 38 

2 2,865 11 328.6 328,4 6 34 

3 1,910 9 268.1 267.9 8 02 

4 1,433 8 232.5 232.2 9 17 

5 1,146 7 208.0 207.7 10 24 

6 955.4 6% 190.0 189.7 11 22 

7 819.0 55-6 175.8 175.5 12 16 

8 716.8 5% 164.8 164.5 13 08 

9 637.3 51-6 155.2 164.8 13 54 

10 573.7 49-10 147.5 147.1 14 40 

11 521.7 4% 140.6 140.1 16 22 

12 478.3 4% 134.8 134.3 16 04 

13 441.7 43-10 129.5 129.0 16 42 

14 410.3 41-10 124.8 124.3 17 20 

15 383.1 4 120.6 120.1 17 56 

16 359.3 3 9-10 116.8 116.3 18 30 

17 338.3 3 8-10 113.3 112.8 19 04 

18 319.6 3 7-10 110.3 109.8 19 38 

19 302.9 3 6-10 107.4 106.8 20 10 

20 287.9 35-10 104.7 104.1 20 40 

To set out a circular curve starting from a tangent, Fig. 205, the tangent 
approach is first carefully lined up and a stake (B) set at the P. C, and 
another (A) 100 ft. back on the tangent (both on center line of tra'ck). The 
tangent is then lined in for 100 ft. beyond the P. C, at (A) giving point (C). 
The 100-ft. tape or cord is then held by one end at (A) while its other end 
is moved inward from (C) for the distance given in Table No. 26 as the tan- 
gent deflection on a chord of 100 ft. for a curve of the required degree. This 
gives point (D) on the curve, and a stake is set at this point. The chord 
(A D) is then extended to (B), 100 ft. The tape being held at (D) its free end 
is moved inward from (E) for the distance given in the table as the curve de- 
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:flection on a chord of 100 ft. for a curve of the required degree. This gives 
another point (F) on the curve. The curve deflection (E F), (G H) is always 
twice the tangent deflection, (0 D), (L K). The points (H) and (J) on the 
curve are set out in the same way from (F) and (L). If the curve ends at 
(H), as shown, then from the point (L) the tape will be swung in for the 
distance previously used for the tangent deflection (C D), and this will give 
a point K on the tangent, 100 ft. from the P. T. at (H). Intermediate points 
on the curve may be set out by measuring the middle ordinate for each 100 
ft. chord, as given by the table, thus marlting the points (M), (N) (O), Fig. 
205. The middle ordinate (M) of a 30-f t. rail, the quarter ordinates (R) of a 
30-ft. rail, and the middle ordinate (S) of a rail of any other length (T) may 
be obtained by the following formulas: 



M = 0.02 X Degree of Curve. R = Mx0.75. S = Mx 
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Table No. 26 gives the tangent oflfset (C D, Fig. 205) for a tangent B C and 
•chord B D, both 100 ft. long, and also the middle ordinate of a chord 100 ft. 
long, so that the table may be used in setting out curves by offsets or ordi- 
nates. In the former case it must be remembered that the curve offsets, 
E F, G H, etc., are double the tangent offset. 



TABLE NO. 26.— CURVE OFFSETS AND ORDINATES. 



Degree of 
4— curve,— , 
•deg. min. 

1 

1 

2 

2 

8 

3 

4 

4 

6 

5 

•6 

6 



Tangent 

offset, 

ft. 

0.873 

30 1.300 

1.745 

30 2.181 

2.618 

30 3.054 

3.490 

4.362 

30 4.798 

5.234 

30 5.669 



Middle 
ordinate, 



ft. 
0.218 
0.327 
0.436 
0.545 
0.654 
a763 
0.872 
0.982 
1.091 
1.200 
1.309 
1.418 



Inb. 
2^fe 

5^ 
8 

loi 

• • 

13 
15% 



Degree of 
i— curve, — , 
deg. min. 



Tangent 
offset, 
ft. 
7 6.105 

7 30 6.540 

8 6.976 

8 30 7.411 

9 7.846 

9 80 8.281 

10 8.716 

10 30 9.150 

11 9.585 

12 0. 10.453 

15 13.053 

20 17.365 



Middle 
ordinate. 



ft. 
1.528 
1.631 
1.746 
1.855 
1.965 
2.074 
2.183 
2.293 
2.402 
2.620 
3.277 
4.374 



inb. 
21 

26Vi 

• • 

29 

31H 
89^ 

62% 



Transition curves should never be lined by • eye aluue, but by 
proper stakes. Where a circular curve starts directly from a tan- 
gent the foreman may (and always will) ease off the curve entrance to 
make an easier riding track. This is done by throwing the track in at the 
P. O., and though this necessarily sharpens the curve elsewhere, it Is an 
advantage in giving an easy change from the tangent to the true curve. 

Sharp curves exist on many main lines, having been introduced either 
from bad location or in order to keep down the grades and reduce the 
-cost of construction. While there is little practical objection to the free 
use of curvature on a properly located line, many roads have spent large 
«ums of money in taking out or flattening curves to improve the aline- 
ment, especially where there is heavy and fast traffic. The Mexican Ry. 
has numerous curves of 350 ft. and 325 ft. radius, and while building a 
difficult tunnel its main line traffic was handled successfully over reverse 
-curves of 150 ft. radius, the traffic being light. Curves of 8* to 15° are 
used on many mountain lines. The Canadian Pacific Ry. has at one point 
along the Kicking Horse River, a long curve of 22** (nearly a semicircle); 
it was laid with a superelevation of 6 or 7 ins., but much grinding took 
place, and the rails are now level, laid to a gage of 4 ft. 10 ins. The pas- 
sage of traffic over this curve has been so satisfactory that a proposed ex- 
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pensive tnnnel (through mnning clay) to take out this curve has not beett 
built. The train resistance due to curvature Is In practice sometimes^ 
taken as 14-lb. per desrree for each degree of eurvature. 

Very sharp curves are required In yards occasionally, at Y's or triangles, 
and particularly for sidings entering storehouses, grain elevators, factory^ 
yards, etc. A single car can be hauled round a curve of 40 ft. radius, as in- 
entering a warehouse, etc., where room Is limited and land Is valuable. 
Where trains of two or more coupled cars are run, the radius may be 90 or 
100 ft., though there may be occasional trouble from the comers of the 
cars striking each other, unless long coupling links or bars are used. It 
Is not generally advisable to use four-wheel switch engines on curves of 
less than 75 ft. radius. The outer rails may be wide and flat to give a 
bearing to the wheel flanges of cars. On all such specially sharp curves- 
care should be taken to have the curvature uniform and regular, the gage- 
properly widened, rails braced, and guard rails properly set, and the main- 
tenance properly attended to. Table No. 27 gives particulars of some of 
the sharpest curves on open track and In yards: 

TABLE NO. 27.— SHARP CURVES ON STANDARD GAGE TRA.CK. 

Sharpest curve,. 

Railway. Locality. Radius, ft Deg. Miii. 

N. Y., N. H. & Hartford Springfield. Mass 410 14 

Lehigh & Susquehanna Upper divisions .^83 15 

" Stony Creek 320 18 

** *• " Butler Branch 310 18 82 

Baltimore & Ohio Harpers Ferry (Md. side) . 400 14 22 

" •* Harpers Ferry (Va. side).. .WO 19 10 

*• " Ilchester 375 15 20 

" " " Y for consol. locomotives. . 1.% 43 

Brie & Wyomlne Valley* Dunmore, Pa 310 18 30 

Virginia Central Over Rockflsh Gap tunnel. 300 19 10 

Over Rockflsh Gap tunnel. 238 24 15 

Prov., Warren & Bristol* Providence, R. 1 271 to 211 21 • to 27* 

Chesapeake & Ohio .Cincinnati 187. 210. 231 30** SO' to 25" 

Canadian Pacific" Kicking Horse River 260 22 

Pennsylvania Centennial Exposition ; 1876 300 19 10 

Pitts., Ft. Wayne ft Chicago. .. .Pittsburg, Pa 246 23 .30 

Canarsie ft Rockaway Brooklyn, N. Y 173 33 15 

Brooklyn, B. B. ft Coney Isld.. .Brooklyn, N. Y 55 to 125 104* to 56* 

Manhattan Elevated New York city 90, 100. 103%, 63* " 56* 

125. 

New York Central ....' Grand Central Sta., N. Y.. 320 to 400 Main tracks^ 

'• * Grand Central Sta., N. Y.. 75 and 80 Yard tracks^ 

Center St.. New York ... 50 to 60 105* to 96' 

Chic. Mil. ft St. Paul Minneapolis side track 125 47* 

C, C, C. ft St. Louis St. Louis, Mo 206 28' 

" " " " " " » Lafayette. Ind 240 24* 

" '* " " " •* • Cincinnati, O., yards 70 82" 

Pitts., Cin.. Chic, ft St. Louis'. .Cincinnati, O.. yards 50 and 52 Extern d'g 90'" 

U. S. Mllitarv Ry. (1861) Petersburg, Va. 50 105" 

Lima ft Orova Peru 395 14 32 

Den. ft Rio Grande (3 ft.) Main track ... 24* and 33* 

" " " " Ouarrv track 35* " 40* 

Mexican NaUonal (3 ft.)« Manzanillo 144.8 40* 

1.— The Erie & Wyoming Valley Ry. has at Dunmore, Pa., a loop of SIO 
ft. radius, over which consolidation, mognl and eight-wheel engines run 
without difficulty, and often at considerable speed up to 20 miles per 
hour. The gage is 4 ft. 8% ins., and the superelevation of outer rail is 6 
ins. The rails are 67 lbs. per yd., and there is no guard rail. 

2.— The Providence, Warren & Bristol Ry. has a nearly semicircular curve- 
at Providence, R. I., beginning at 271 ft. and gradually reducing to 211 ft. 
■adiui-), which is the radius for about 90". Double truck engines are used^ 
but eight-wheol engines were enabled to run by giving the front driv- 
ing-wheels blind tires 7 Ins. wide, while a third and fourth rail were laid 
on the inside of the curve for the blind tires to run on. 
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3.— This curve on the Canadian Pacific Ry. has been noted above. 

4.— Three spur tracks to the freight warehouse of the Adams Express 
Co. on the east side of the Grand Central Station yard, New York, are of 
75 and 80 ft. radius on the center lines, and they are found to be entirely 
satisfactory. The cars used are standard baggage cars, 50 ft. long. The 
engine used is one of the ordinary four-wheel yard switchers, with a four- 
wheel tender. The only alteration made to adapt this engine to these curves 
was to lengthen the drawbar between the engine and tender, so as to sep- 
arate their end frame bars by a distance of 1 ft. 4 ins., which admits of 
their taking the curves with perfect ease. The tires are 5% ins. wide, 
with a 4-in. tread, and the flanges are 1 in. high. The wheel gage is 4 ft. 
5% ins. back to back of tires, and the track gage is 4 ft. 9 ins., or % in» 
wider than standard. The driving wheels are 4 ft. 4 ins. diameter, with a 
wheel base of 8 ft. 0% in.; and the tender wheels are 2 ft. 6 ins. diameter^ 
with a wheel base of 7 ft. 6 ins. 

5.— Main track curve opposite station, superelevation, 2% ins. Gage wid- 
ened % in., guard rail space 4 ins., 4-in. plank spiked outside inner rail to 
take blind drivers. 

6.— There are two curves of 70 ft. radius, around which cars pass easily, 
as well as a pony switching engine with a wheel base of 7 ft. 6 ins. The 
shacklebar between the engine and tender was slightly lengthened, and the 
feed hose transferred from the sides to the center line to prevent 
the corners from jamming and tearing the hose. Bar links with holes 12 

Ins. apart are used between the cars to spread them apart and keep the 
comers from striking. Two to four cars are usually handled. The gage 
is spread 1% ins. on these curves. 

7.— These two sidings turn out of the street connection railway into a beef 
storehouse, and have each an angle of 90°. A four-wheel engine with 7-ft. 
wheelbase has been used, but as the street rails get filled with dirt it i» 
the practice to rope the cars in and out. Engines with six driving wheels 
work regularly over sidetrack curves of 80 and 100 ft. radius. 

8.— This is a terminal loop curve covering an angle of 241° 51.4'. The 
rails are 40 lbs. per yd., on ties spaced 24 ins. c. to c, with braces on every 
fifth tie. There is a guard rail on the curve, and one rail for blind drivers on 
the inside of the outer running rail. The engines are moguls with a driv- 
ing wheel base of 12 ft., and the trains range from four 30-ft. box cars 
of 10 tons capacity and three 42-ft. passenger cars to 20 box cars and 5 
passenger cars. There is a descending grade of 1-lOth of 1% in the direc- 
tion of the traffic. 

The New York elevated railways have very sharp curves on right angle 
turns from one street to another. The Sixth Ave. line turns out of South 
Fifth Ave. by a circular curve of 90 ft. and 109 ft. radius for the inner and 
outer tracks (112° 13' and 104° 20') with short reverse curves of 267.2 ft. 
and 304.65 ft. radius at each end extending 13° 58' at one end and 10° 29' 
at the other. At Coenties Slip the Third Ave. line makes a double right 
angle turn by reverse curves of 125 ft. radius between tracks (or about 
48°), and 119 ft. radius of inner track. The first curve covers 92° 45' and 
the second 119° 45'. 

In regard to sharp curves, an item to be considered in questions of widen- 
ing gage, guard rail space, minimum radius, etc., is the length of the lap of the 
wheel fiange below the rail head, and this has been given as in Table No» 
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28, by Mr. E. A. Hill, M. Am. Soc. G. E., the flange depth being taken as 

1% ins.: 

TABLE NO. 28.— LAP OP WHEEL FLANGES. 

Diameter of Length Diameter of Length 

wheel. of lap, ins. wheel. of lap, ins. 

30 to 34 ins 12 64 to 60 ins 16 

36 " 40 *• 13 61 " 68 " 17 

41 •* 46 " 14 69 " 76 " 18 

47 •* 63 " 16 

On curves sharper than 12° or 15° an iron guard rail should be laid 
inside the inner rail to prevent derailment, being so placed as to come into 
action only as the flange begins to tend to mount the outer rail. This 
requires a spacing of 3% to 4 ins. (see the Table of Standard Track, in 
Appendix I). For guard rails at frogs and crossings, a spacing of 1% ins. Is 
correct, but this would be bad practice on ordinary curves, as it would 
relieve the flange from action and throw all the normal guiding upon tlie 
guard rail. It is only admissible to thus throw a curve guard rail into 

constant action on extremely sharp curves, such as the 90-f t. curves of the 
New York elevated railways, where the guard rails are kept well lubri- 
cated. On these lines the flangeway is 2^ ins. at check rail on curves, and 2 
ins. at frogs. On very sharp curves a guard rail is sometimes laid on 
the inside of the outer rail (leaving 1% ins. flangeway) and another one 
outside of the inner rail, and as close to it as possible. The object of 
these rails is to help support the blind or flangeless driving wheels of 
engines when they have a dangerously narrow bearing on the track rail 
on these curves. The gage should be widened on sharp curves, as already 
noted in this chapter, under *'Gage." For setting out curves, the center 
stakes should be not more than 50 ft. apart, and may be 10, 25 or 30 ft. 
apart, according to the sharpness of the curve. 

In tracklaying, as well as in location, it is often desirable to ascertain 
the divergence of a curve from its tangent, and this is given by the 
following formula, prepared by Mr. Muenscher: 

X = 0.875 N2 D. 

Here X is the offset, or distance of one end of a curve from a tangent 
passing through the other end; N is the length of the curve in chords of 
1(X) ft.; and D is the degree of curvature. Thus the divergence of a curve 
of 6" from its tangent in a length of 500 ft.,' will be as follows: 

0.875 X 5* X 6 = 131.25 ft. 

By making D equal to the difference of the degree of curvature of two 
curves of different radius, but having a common origin, X will be their di- 
vergence from each other at the end of N stations. In tracklaying, if we 
make X = the gage of track, and D = the degree of curvature of a turnout 
track (or corresponding to a given number of frog), N will be the lead of 
the main track. If X is half the gage, N will be the lead of the crotch 
frog, and if X is the throw of a stub switch, N will be the free length 
of the switch rail. The formula is sufficiently accurate for practical pur- 
poses, and is of great use in field work, with the aid of a table of actual 
tangents for a V curve. For example, in location, suppose a 5** curve to 
the right, 8 stations long, has been located, and its extremity falls 28 ft. 
too far to the right to throw the tangent on the best ground. Making X = 
28, would give D = %', showing that a 4° 30' curve starting from the same 
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origin would pass through the required spot. Suppose that in the same 
<;ase the new curve is to commence 200 ft. bacli of the first one; then the 
required divergence from the tangent will be 0.875 x 8* x 5 — 28 = 262. 
Substituting this value for X and malting N = 5 x 2, gives D = 2.88 = 2° 53'. 
In regard to rail wear on curves, the greatest wear is on the inner side 
of the head of the outer rail, which has to guide the flanges of the wheels. 
The comer and side of the rail head gradually wear to conform to the sec- 
tion of wheel fillet and fiange, and the top of the head wears so as to give 
a slope upward from the inner corner. This wear becomes greater as the 
head, wears to the shape of the wheel fiange. The inner rail does not 
get cut away in the same manner, as the fianges run from instead of 
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towards it, but the longitudinal and lateral slipping of the inner wheels, 
the greater weight and the lateral force of the weight upon this rail wear 
the head down and deform it, often forcins: the metal out in a lip beyond 
the original line of the side of the head. The pressure against the outer 
rail, and the weight on the inner rail, with its angular inclination, due to 
the inclination of the engine by the superelevation, tends to overturn the 
rail by forcing the outer edge of the flange into the ties and drawing the 
inner spikes. This has been usually resisted by rail braces dn the outside 
of the rail, but the use of metal tie-plates has been found even more efli- 
cient, as they prevent the cutting of the wood of the tie. The worlc of 
maintaining the gage on curves may be considerably reduced by the use 
of tie-plates and rail braces, or on heavy curves by the use of bridle-rods 
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or tie-bars holding the base of the rails like switch rods, there being from 
two to four bars to a rail length. In European practice, tie-rods through 
the rail webs are sometimes used on extreme curves. 

Transition Curves. 

It is difficult to make an easy riding track where circular curves spring 
directly from the tangents. The cars will pass as easily and smoothly 
round a well-laid curve as along an equally well-laid tangent, but there is 
an unpleasant lurching motion at the entrance and end of each curve, due 
to the sudden change of direction from rectilinear to circular motion. The 
effect of this lurching is shown by the increased wear of the rails at this 
point, indicating that a lateral force is exerted, which has to be resisted 
by the rails. In very many cases some attempt is made to remedy this by 
some form of easement or transition curve. Even if this is not done, the 
lurching will soon be materially lessened by the traffic slightly shifting the 
track to the position giving it the easiest path (which is the worst way of 
attaining a very desirable end), or by the common practice of the track 
foremen in easing off the ends of the curve by the eye. If transition curves 
are not used, the foremen will almost invariably have the ends of the curve 
thrown inward by the lining bars, so that the curve practically extends 
100 ft. or so onto the tangent, the curve being flattened at this point, and 
consequently sharpened a little beyond the located point of the curve, where 
however, the lurch or swing is less felt. The curve thus altered rides very 
much easier than the true circular curve springing directly from the tan- 
gent, and it is probable that there are very few curves maintained ac- 
tually in this latter condition, even on roads where transition curves are 
not approved. The New York Central Ry. and Pennsylvania Ry. do not 
use transition curves, but for curves of 4" and over an easier curve is in- 
troduce at each end, and compounded with the main curve. 

The best way to lay out the curves (especially for high speed lines) is to 
locate or relocate the line with easement or transition curves connecting 
the main circular curve with the tangents. These should be permanently 
monumented, marked (preferably by stakes 25 or 30 ft. apart) and the 
trackmen should be required to maintain the alinement as set, and not 
allowed to modify it to suit their individual ideas. The rail wear and the 
maintenance work for alinement at curves will be much less on a track 
thus located, and the trackmen soon come to realize this in its relation to 
their work. Transition curves are used either on all curves, or on all over 
3** or 4% and the length may be from 50 to 300 ft., according to the degree 
of main curve and the local conditions. On old roadbeds, where no great 
change in position of the track is practicable, transition curves can still be 
fitted by slightly sharpening the degree and radius of the main curve, and 
moving the middle of the curve a few inches out and the ends a few inches 
inwards. Curves thus treated are longer than simple curves, so that in 
relocation, where reverse curves separated by short tangents occur, the 
tangents will be still further shortened. Absolute reverse curves cannot be 
so relocated, without increasing the curvatures to get in the necessary 
length for the transition betwen them, but such curves so transitioned 
are very much less objectionable than circular reverse curves of easier 
curvature and with short connecting tangents. 

The following method of setting out transition curves, which is specially 
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adapted to work on existing track, is given by Mr. David Molitor, and has 
been used on the German government railways and the Illinois Central 
By. The circular curve is staked out on the ground in the usual manner, 

L 
stakes being driven at the P. C, and on the tangent at distances — and 
L 4 

— , Fig. 206, and also on the curve at the same distances from the P. C, 
2 
the distance L being the length of transition curve as given in Table No. 
29. Having these five stakes, offsets are measured towards the center of 
the curve as given in the table, and stakes set at the ends of these offsets 
are the track centers. The position of the circular curve between its two 
transition curves is given by the constant offset M. The figures given in 
Table No. 29 are sufficient for all practical purposes. In the equation for the 
curve, L R is a constant, 173,800, which is found to give good results with- 
out excessive values for M. The length of transition curve is then, 

173.800 

L = 

R 
For points between O and the P. C. the ordinate U from the tangent is 
given by formula A, and for points between the P. C. and N the offset S 
from the circular curve is given by formula B. 

X» X» X» (X — L)^ 

(A) U = = (B) S = 

6LR 1,042,800 6LR 2R 

TABLE NO. 29.— OFFSETS FOR STAKING OUT TRANSITION CURVES FROM 

CIRCULAR CURVES. 

I Offsets. 1 

L L 3L 

X = — X = — X«= — X = L 
Degrees of Ra- 4 2 4 

,— curve.— , dius, R L U T S M 

degs. mins. ft. ft. ft. ft. ft. ft. 

2 00 2,864.9 60.7 0.008 0.027 0.051 0.054 

2 15 2,546.6 68.3 0.004 0.038 0.071 0.076 

2 30 2,292.0 75.9 0.006 0.052 0.098 0.105 

2 45 2,083.7 83.4 0.008 0.069 0.130 0.139 

3 00 1,910.1 91.0 0.011 0.090 0.176 0.181 

3 15 1,763.2 98.6 0.014 0.115 0.216 0.230 

3 30 1,637.3 106.2 0.018 0.143 0.269 0.287 

3 45 1,528.2 113.7 0.022 0.176 0.330 0.352 

4 00 1,432.7 121.3 0.027 0.214 0.401 0.428 

4 15 1,348.5 128.8 0.032 0.257 0.481 0.513 

4 30 1,273.6 136.4 0.038 0.304 0.570 0.608 

4 45 1,206.6 144.0 0.045 0.358 0.671 0.716 

5 00 1,146.3 151.7 0.052 0.418 0.783 0.836 

5 15 1,091.7 159.3 0.060 0.484 0.907 0.968 

5 30 1,042.1 166.8 0.069 0.556 1.042 1.112 

6 45 996.9 174.4 0.079 0.636 1.191 1.271 

6 00 955.4 181.9 0.090 0.722 1.352 1.443 

Parabolic curves are sometimes used instead of circular curves, but are 
of comparatively little effect, as far as "transitioning" is concerned, and 
the same may be said of the plan of throwing in the whole of the curve, 
except about 100 ft. at each end, connecting with the tangents. The best 
results are undoubtedly obtained with circular curves, properly transi- 
tioned, and in the late A. M. Wellington's "Economic Theory of Railway 
Location" the case is concisely stated as follows: "What is wanted is (1) to 
ease off the curve by a rapidly changing radius for a short distance at the 
ends—* transition curve; and (2) to leave the great body of the curve of 
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uniform radius." With such a curve the work of the trackmen will be 
considerably reduced, and there will also be less wear of wheel flanges 
and rails, and rolling stock. The easement, or transition, may be effected 
in three ways: 1, By a compound curve, whose ends are of greater radius 
than the central arc; 2, by compounding short circular arcs of gradually 
increasing radius, until the radius of the main central arc or curve is 
reached; or, 3, by a spiral curve. The Searles "spiral" (which is of the 
second class, with curves of equal length), and the Holbrook spiral, are 
extensively used, as well as modifications of various "spiral" systems 
introduced by engineers on different roads. A majority of railways employ 
one or other of these systems in the alinement of track, although there are 
some notable exceptions, the objections usually urged by these latter being 
as follows: 1, The benefits are largely theoretical; 2, the practical effects 
are obviated by the variable velocity of the traflJc; 3, the curves are more 
difficult to lay out and to maintain in alinement. The first objection can 
hardly be sustained in the face of extensive experience as to the practical 
advantages derived, and which are worth much more than they cost. As 
to the second, while it is true that the easement cannot be made to fit the 
variations of train velocity, it can be made to fit the prevailing velocity; 
this same objection would apply to the superelevation on curves; but no 
engineer would propose to dispense with superelevation. As to the third 
objection, the computation and field work of location are but little more 
difficult than for circular curves without easement, the extra trouble being 
mainly in the plotting, and the maintenance of alinement is no more diffi- 
cult if the curve is properly and permanently marked and the foreman is 
required to line by the engineer's stakes, and not by his eye. The details of 
plotting and location may be found in various field books and in works on 
the transition curves, and would be out of place here.. 

Mr. Wellington (in the beginning of the field book which he never com- 
pleted) pointed out that, if to decrease the evil due to the connections at 
curves, we connect the same tangents and tangent points by parabolic 
instead of by circular arcs, we shall obtain curves which are of a longer 
radius at the P. C. and P. T. than the circular arc, but ordinarily only 
slightly longer. Thus the evils of the transition from tangent to curve 
and curve to tangent are only slightly alleviated, and there is the disad- 
vantage that the curve is correspondingly sharpened in the center. While 
in no case is the amelioration of conditions as to radii considerable, a new^ 
unfavorable effect is created; as the degree of a parabolic curve is con- 
stantly changing, and the change is very slow, the angle of the axis of the 
trucks to the axis of the car is likewise constantly changing, but with ex- 
treme slowness. Under these conditions the coefficient of friction between 
the center plates becomes a maximum, and the flange pressure and danger 
of the center plates binding and causing derailment are both materially 
increased. With the parabola, it is true, unlike the circle, it is unneces- 
sary to have the tangents equal, and if unequal tangents are used, we 
shall at one end of the curve ameliorate still more the transition from tan- 
gent to curve, but at the expense of introducing less favorable conditions at 
the other end. On the whole, the parabola is under no conditions a desira- 
ble railway curve, as compared with a circle, even if it were more easy 
instead of more difficult to lay out. The best transition curve is that oni 
the principle of the cubic parabola, being a short curve of varying radius,. 
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which is interpolated between the circular curve and its tangent in order to 
make the passage from the one to the other less abrupt. It must be such 
that, starting with an infinite radius (or D = 0) at the P. 0. (A), it will have 
a degree at every point in direct proportion to the distance from the P. C, 
until, at the P. G. C, where it connects with and becomes tangent to the 
main curve, it is of the same degree as that curve. Such a curve approxi- 
mates closely to that of the cubic parabola, and with it the curvature and 
superelevation commence at the same point, the curve commencing easily, 
and its degree increasing gradually and uniformly, and yet quickly, until 
at some point it attains the degree of the main curve, the maximum super- 
elevation being attained at the same point. The main circular curve i& 
then continued until, near its end, it is again run out by a transition curve 
of decreasing degree into the tangent. The centrifugal force will thus be 
created gradually, and be exactly balanced at every point by a gradually 
increasing centripetal force from the superelevation, if the latter is pre- 
cisely adapted to the speed; or, if not, the aggregate will be less and gi'ad- 
ually created. The center plates of the trucks will move through the neces- 
sary angle quickly, and then remain unchanged until the curve is left. 
The use of the transition curve throws the curve out on the tangent, or 
makes it longer, which is what the practical jtrackman does by rule of 
thumb. The curve should be permanently staked and marked, and the fore- 
man required to maintain it as laid out by the engineer. The marking may 
be by monuments of stone or pieces of old rail at the beginning, center and 
end of the transition curve, with oak stakes or old splice bars placed 30 ft. 
or 50 ft. apart, and 5 ft. on each side of the center. The length of transition 
curve varies, some roads specify 30, 50, 60 or 100 ft. per degree of curve, 
while others specify a uniform length of 150 to 300 ft., and the Southern 
Pacific Ry. makes them as long as practicable, but always maintaining at 
least 60 ft. of the central arc. The transition should be used for curves 
over 2°, the limit of different roads varying from 1** to 4". A proper system 
of transition curves has the practical advantage of greatly simplifying 
the field work of connecting, adjusting and readjusting lines, while not 
adding sensibly to the time required for the first continuous location. 

As a rule, the text-books make this too much of a mathematical ideality, 
with hair-splitting precision, so that beginners do not realize its importance 
and get to imagine that its value is purely theoretical, and not to be con- 
sidered in the field. The curve may be laid out by defiection angles or by 
offsets, but as the differences of curvature are in most cases comparatively 
small, and the transit work, if rigorously done, becomes more complex, the 
ofifset method is particularly suitable. In all ordinary cases, for moderate 
length and offsets, the curve is sensibly a parabola, and always sensibly 
bisects the total offset. The offsets to the curve from the tangent and the 
circular curve are sensibly equal at equal distances from the extremity of 
the curve, and the offsets at the quarter points are always sensibly 1-16 
of the total offset, or almost imperceptible, so that for grading purposes 
the curve is rarely more than half as long in fact as it is in theory. The 
track centers as well as grading centers may be laid out by offsets alone in 
all ordinary cases, with sensibly perfect accuracy. In general, when cir- 
cumstances permit, the best way for determining a transition curve is to 
assume a length, and let the offset at the P. C. come where it will, but in 
many cases this is impossible or inexpedient, and the practical case is 
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that the offset F is given a fixed length, and a curve must be put in to fit 
it. The offsets should vary approximately as the cube of the degree of 
<jurvature of the main curve, and while differences in speed may properly 
be considered in selecting particular transition curves, that does not pre- 
vent the law from being as stated if it is desired to use curves changing in 
degree by a given quantity in a given distance. The minimum length of 
offset for a 2" curve, or any other transition curve, should be as large as 
<?an be conveniently obtained up to a- foot or more, provided high speeds 
are expected. If they are not expected, or if there are many other much 
sharper curves, a 2** curve may, without sensible harm, be left without 
transition curves. In any case, it is waste of time to bother with offsets 
less than 0.1 in. (or even so small), as, within a year after the track is laid, 
it will almost certainly, under the trackmen's attention, vary more than 
that, often four or five times as much. In the application to compound 
curves, the transition curve to connect two curves, D" and D^°, is practi- 
cally identical (as to length and offsets) with one connecting a tangent with 
a curve whose degree is equal to the difference between the degrees of the 
two curves (D^ — D)'. The conclusions presented by Mr. Wellington in re- 
gard to this curve were as follows: 

1.— The transition curve will defiect exteriorly from the given main 
<;urve, because the rate of curvature becomes continuously less. 

2.— It will terminate in a tangent parallel to the given tangent, because 
the same central angle is consumed. 

3— The offset D P ( = O), Fig. 207, bisects the transition curve A C in M. 

4.— The transition curve A C bisects the offset O in M. 

5.— At any intermediate points, O OS at equal distances from the corre- 
sponding P. T. C.*s, or from the middle point M, the offsets to the transi- 
tion curve from the tangent, or from the main curve produced, are equal. 

6.— The average degree of curvature between the P. T. C. at A and any 
two intermediate points, O and 0\ varies directly as the distances to these 
points from the P. T, 0. 

7.— The square offsets, O or OS from the tangent or the main curve pro- 
•duced, vary as the cube of the distance from the P. T. O. 

8.— Any offset, O, may be used with any curve to connect the main 
-curve with the tangent, and the length of the curve only will vary, varying 
as the square root of half the length of the transition curve. 

9.— The half length (n) of the curve (A M or M C) equals the central angle 
I divided by the degree of the main curve. 

Superelevation on Curves. 

On tangents, it is important that the heads of both rails should be kept 
at the same level, or in the same horizontal plane, so as to insure easy and 
steady riding of the cars. On a curve, however, the centrifugal force of a 
moving train causes the train to tend to continue on its direct course in a 
straight line, thus throwing a severe and dangerous pressure of the wheel 
flanges against the outer rails. To reduce this, the outer rail is elevated 
above the lower one, and this causes the train to tend to run towards the 
center of the curve. The amount of this superelevation depends upon the 
degree of the curve and the speed of trains. The centripetal force may be 
made theoretically to exactly balance the centrifugal force, but in prac- 
tice it is difficult to get universally satisfactory results since the important 
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factor of speed is so varying. Fast and slow trains travel over the same 
tracks, so that it is impossible to exactly adjust the actual elevatou to the- 
oretical conditions, but a mean, or compromise, elevation must be adopted, 
taking into consideration the proportion of fast and slow trains. Some 
roads adopt but one fixed rate of elevation, while others adopt varying 
rates to suit varying speeds on different parts of their lines. The Southern 
Ifacific Ry. gives the trackmen two elevp,tion tables: One of these is to be 
used for main lines, and is calculated for a speed of 36 miles per hour; the 
other is for branch lines, and is calculated for 25 miles per hour. On most 
roads the maintenance of way department issues a table of curve eleva- 
tions for different curves and speeds, and the roadmasters and foremen 
use such elevation as is required by the special conditions at individual 
curves, for practical considerations of traffic, location and speed very 
generally necessitate some modification of the tlieoretical elevation. 

The centrifugal force (0) of a moving train is calculated by the follow- 
ing formula: 

Weight of train (tons) x square of velocity (feet per second) 

= 

32.2 X radius of curve (feet) 

The superelevation (E) to counteract this lateral force, is sometimes 
taken as 1-10 of the square root of the degree of the curve, giving the ele- 
vation in decimals of a foot. It is more usually calculated, however, by 
one of the following formulas: 

Gage lor distance c. to c. of rails) in ins. x sq. of velocity in ft. per sec. 

E= 

32.2 X radius of curve, in feet. 

Square of velocity, in miles per hour x distance c. to c. of rails, in ft. 

E= 

1.25 X radius of curve, in feet. 

Chord* 

E = 

Radius x 8. 

The exact elevation of each individual curve may be made the subject 
of investigation. If the rule of the road or the practice of the enginemen 
is to reduce the speed on sharp curves, then such curves will require a 
proportionately less elevation than easier curves over which trains run at 
normal speed. It is, of course, useless to carry out the tables to very high 
figures, for the elevation cannot be carried beyond certain limits, while 
on very sharp curves trains should be required to reduce speed for con- 
siderations of safety, and a less elevation may then be introduced. The 
curve resistance in itself is also an element in reducing the speed on the 
curve. The elevation should, in general, be calculated for passenger train 
speeds, so as to insure easy riding, unless that elevation will be such as to 
interfere with slow freight trains. The maximum amount of elevation 
allowed should be 6 ins. (or exceptionally 7 ins.). 

The maximum should, however, rarely be used, as it is too high for heavy 
freight trains moving at moderate speed, while fast trains usually slow 
down for curves on which such elevation might be required. In fact, if a 
road has many very sharp curves and operates a high speed traffic, it may 
be economy to change the alinement, and this point is fully discussed in 
Wellington's "Economic Theory of Railway Location," (Chapters VIII., 

22 
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XVIII. and XIX)* If the elevation is too high for slow speeds, the weight 
■on the outer rail is reduced, which makes it more easy for the wheel flange 
to mount the rail, and also introduces the liability of getting heavy trains 
stalled on the curve owing to the severe flange pressure and weight on the 
inner wheels. There is also a tendency of the ties to slide inwards in the 
ballast when inclined at a steep angle, which adds to the difllculty of 
maintaining good line under such conditions. In determining the elevation 
for a mixed traflac of various speeds, it is best to give greater consideration 
to the fast than to the slow trains, unless the latter are very numerous 
and very heavy. Whatever amount of elevation is decided upon, this 
amount should be maintained uniformly around the curve, as irregularity 
in this respect seriously affects the riding of the cars, and may introduce an 
element of danger. For this reason, among others, foremen should fre- 
quently test the elevations of their curves. 

Foremen must exercise good judgment in giving the elevation according 
to the location of the curve, the degree of curve, speed, and local conditions 
which regulate the traffic. Thus, a 6" curve at the top of a grade should 
have less elevation than a 6° curve at the foot of a grade, and on double 
tracls the track on which trains run against the grade should have less 
elevation than that for trains running with the grade, as the former will 
have a slower speed. On sharp curves, near stations, crossings, etc., where 
trains alwaj^s stop, but little elevation is required, as the speed is slow, 
and the same applies to similar curves near the summit of grades. It is 
not uncommon, however, to find excessive elevation for such locations, cal- 
culated, perhaps, for speeds of 30 to 40 miles per hour. Such excessive 
elevation may even stall a heavy slow train on account of the great weight 
thrown on the inner rail, especially if the grade is not compensated for 
curvature. On single track, a curve in a sag of grades may have the 
elevation increased. The Baltimore & Ohio Ry. gives two rules, one ap- 
plying to single track, witli trains in both directions ; the other applying to 
double track on descending and light ascending grades. Curves of 10* 
should be avoided wherever possible on main tracks. If such curves are 
used, trains should be required to slow down, a "slow*' board being set up 
some distance from the curve. In yards and on sidetracks half the usual 
elevation may be given. 

Sometimes the degree of curve and the proper elevation are marked on 
a stake driven at each end of the curve (or at the beginning of the curve 
on double track), or stal?es may be set to the required elevation, that is, 
at the beginning of the curves and the maximum elevation at the point 
where this maximum is reached. The Buffalo, Rochester & Pittsburg Ry. 
gives this information on a sign spiked to a telegraph pole, as noted under 
"Track Signs." The methods of obtaining the proper elevation are de- 
scribed under "Track Tools" (Level Board), and "Surfacing." .Where the 
degree of curve is not k»own, the elevation may be ascertained by taking 
;a string 50 ft. or 62 ft. long, holding the ends to the gage line of the rail, 
and measuring the ordinate from the center knot to the rail, which will be 
the required amount. The Southern Pacific Ry. specifies the middle ordi- 
nate of a string (>4 ft. long on main track (based on 36 miles per hour), and 
44 ft. long on branch lines (based on 25 miles per hour). The length of 
string giving the ordinate and elevation suitable for different speeds is ob- 
tained by multiplying the speed in miles per hour by 1.587. In using the 
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•string, measurements should be taken at different points, so that any 
specially sharp or flat places in the curve (which should be corrected when 
-discovered) do not mislead in setting the elevation. The number of inches 
In the middle ordinate of a string 43 ft. long, is equal to half the number 
of degrees in the curve. 

Table No. 30 shows the practice of different roads, and shows also 
the limit of speed for each curve: 

TABLE NO. 30— SUPEREIiEVATION ON CURVES. 

N. Y., 

N. H. & 
Deg.of H. R.R., lA., So. Pac. 

•curve, m. p. h., Que. N. Y. T.& m. p. h.. Bait. & Ohio. Louis. & Nash.« 111. Central. 

40 50 Cen. Central. S.F. 36 25 A^ B' 25 30 35 40 45 30 40 50 00 

%..%!.. % .. % % 5-16 % 

1 .. IVi 1% 1 11-16 % 1 % % 11-16 % % %!%!% %1 1%2 
1%.. 2 2%.. 13-16 .. 1% % 1 17-16 

2 .. 2% 2% 1% 1% 1% 2 % 15-16 2% % 1% 1% 2% 2% 1 2 2% 3% 
2%.. 2% 3%.. 2 .. 2% 1 1% 2% 

3 .. 3% 3% 2% 2 7-16 2% 3 1% 2 3% 1% 1% 2% 3% 4% 1% 2% 4Vi 5% 
3%.. 3% 4 .. 2 13-16.. 3Vi 1% 2% 311-16 

4 .. 4 4% 3% 3% 3 4 1% 2V^ 4 3-16 1% 2% 3% 4% 5^ 2 a-v* 5^ 6^ 

4% 3% .. 4% 1%2% 4% 

5.... 4% 5% 4 4 3% 5 2V6 3 5 2% 3% 4% 5% . . 2% 4% 6% . . 

6.... 5% Q% 4% 4 13-16 4% 6 2% 3% 5% 2% 3% 5- 6 . . 3 5% . . . . 

7.... 6% 7 .. 5% 5^ 6 3 4% 6 3 4% 5% . . . . 3% 6 . 

8.... 7% 7%.. 6 7-16 5% 6 3% 4% 6% 3% 4% 4 .. . 

9 6% . . . . 5% 7 3% 5% 4% . . , 

10 5% . . . . 5% 7% 4% 6 5 ... 

-1--1-. ••••• .. •• .• .. .. .. .. .. 478 •• •• •• •• vTS . . 1 

12 5% 6 ... 



• • 



^Maximum. A' For curves on steep ascending grades on double track; 40 miles per 
hour. B'' For curves on single track, or descending and light ascending grades on double 
track; 40 miles per hour to 5° curves; 35 miles per hour on sharper curves. Maximum, 
^V^ ins. *■ Maximum, 6 ins. 

As the superelevation cannot be attained abruptly, it must be carried a 
certain distance beyond the curve. If the superelevation does not begin 
until the P. 0. is reached the centrifugal force there suddenly generated 
is entirely unbalanced, with the result of giving a dangerous and destruct- 
ive lurch to the car and a disagreeable lurch to the body of the passenger. 
If the superelevation is equally divided between certain distances on each 
side of the P. C. an unbalanced centripetal force is first created, to which 
the car and passengers adjust themselves, and this at the P. C. is instantly 
<;hanged into an equally great centrifugal force, with results again disa- 
greeable to the passenger, and productive of almost as much wear and tear, 
«ince the sudden twist of the track remains unaltered, and the sudden re- 
versal of strain from — % to + % of the centrifugal force has but slightly less 
injurious effect than the sudden application of the whole centrifugal force 
where none previously existed. The best and most common practice is to 
maintain the elevation uniformly over the whole length of the curve, from 
P. C to P. T., and then to run it out on the tangent at the rate of 50 ft. in 
length for each degree of curvature, or % in. reduction of elevation in 
•each rail length. Some roads, however, maintain a uniform run-off, as on 
the Atchison, Topeka & Santa Fe Ry., where the length is 120 ft., but this 
gives too steep a grade on sharp curves. When one rail is thus elovated on 
the tangent, the wheels will tend to run towards the high rail, and they are 
thus put in the best position for taking the curve. These remarks apply to 
•circular curves, but where transition curves are used the run-out should 
•coincide with the transition curve, so that the elevation conforms to the 
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radius at every point, thus getting tlie best possible results in every way,, 
and for such curves, a diagram of the elevation should be given to the 
foreman. On compound curves, the sharper curve should have the full 
elevation on its entire length, running out on the flatter curve to the eleva- 
tion of the latter. On reverse curves, or curves with very short tangents- 
between them, the elevation must be made gradually on the curves, com- 
mencing at the middle of the short tangent in the latter case. 

The high rail should be the line rail, and this rail is usually raised to the 
required elevation, although on some roads the inner and outer i-ail are re- 
spectively lowered and raised by half the amount of superelevation, for 
the purpose of maintaining the center of gravity of the train uniform on. 
curve and tangent. 

Where curves occur on bridges and trestles, special methods are re- 
quired for putting in the superelevation. On the New York Elevated Ry. 
the outer rail is raised by bloclcs 3H ius. thicl^ for all curves, which is. 
found to be approximately coiTect. A greater elevation was at first used 
on curves of 90 ft. and 125 ft. radius, but this was reduced to 3^ ins. when 
the rails were relaid. The higher speed on the easier curves compensates 
to some extent for the uniform superelevation, while the use of only one 
thickness of block enables these blocks to be cut and stored for seasoning. 
The superelevation is run out from the P. C. and P. T. on the tangent for 
a distance of 30 ft. on 90-ft. curves to 50 ft. for 350 ft. curves. Several 
methods of elevating rails on bridges and trestles are given in the report 
lor 1893, of the American Association of Superintendents of Bridges and 
Buildings: 

1. Shimming on Ties.— A long shim carrying the outer rail and guard rail 
is spiked to the tie, but with any considerable elevation the rails get badly 
worn, as they are vertical, and the heads are not in the same plane. The 
shims are also liable to rot and to be broken in case of accident. 

2. Taper Ties.— For moderate curves on structures where the ties are 
carried by stringers, the ties may be cut to a taper, the minimum thickness 
under the rail being 5 ins. With plate girders where the ties have to be 
cut out for the cover plates, they would be very weak on the thinner end^ 
while a 14 ft. tie on a 6" curve would have to be 14 ins. thick at the larger 
end. Such ties are expensive, and must be kept in stock, each curve requir- 
ing ties of different thickness. As a matter of fact, comparatively few 
mills can saw ties to tapered dimensions. 

3. Blocking under Ties.— The most general practice is to use ordinary 
ties and block them up to the required elevation by blocks on the stringers. 

4. Cushion Ties. — These are made the full width of the ordinary ties 
and are laid upon them. They taper from a thickness of 3 ins. at the small 
end. They tend to cause decay of the tie and cushion tie by holding water 
between them, and, being thin, are liable to warp and to be split by the 
spike. 

5. Cushion Caps.— On trestles tapered caps may be bolted to the main 
caps, boxed out 1 in. to 2 ins. for the stringers, but the boxing holds water, 
and water also gets between the cap and tlie cushion. 

6. Corbels— If the trestle is built with corbels, those on the outer side 
of the cui-ve may be higher or thicker than the others, so as to raise the 
stringers. 

7. Incllnod Trestle.— The mudsills may be inclined to the proper degree 
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•of elevation, so that the framing of the bents will not be affected, or the 
•outer posts may be of Increased length, keeping the mudsills level. The 
main objection is, that with slow trains, the weight on the inner rail would 
tend to throw most of the weight on the inner posts, so that only the sway 
1t)racing would resist the racking of the bent, which, with considerable 
elevation and a high trestle, would be very great. This might be prevented 
by increasing the batter of the inner posts, but such special construction 
•of bents is undesirable. With a pile trestle, the piles may be cut off at the 
proper height for framing the caps at the required elevation. 

8. Deck Plate Girders.— The outside girder may be raised by blocking, 
thus giving the proper inclination to the ties, but with trains slower than 
the speed for which the elevation is calculated, the load would not pass 
through the axis of the bridge, and would subject the girder to strains 
not provided for in the construction. A longitudinal timber may be bolted 
to the top chord of the outer girder, or blocks with inclined top faces may 
he placed on one or both chords, the latter being the better plan. In rare 
•cases the outer girder is made higher, but this is not an advisable plan, 
apart from the extra trouble in manufacture for each structure, the cut- 
ting away of the ties for cover plates weakens them. With truss bridges, 
bowever, the outer floor stringer may well be raised, there being no long 
•cover plates, so that the ties are boxed out uniformly. 

9. Solid Floors.— The elevation may be made in the rail bearings if the 
floor is unballasted, or by inclining the ties in the ballast, if the ordinary 
Toadbed is carried across the bridge. 



CJHAPTBR 19.— TRACK INSPECTION AND THE PREMIUM SYSTEM. 

The track is usually inspected daily by the trackwalkers, or by a man 
sent over the section on a velocipede, and the section foremen and super- 
-visors have to make frequent examinations, not only in detail, but of the 
•general condition of the track and roadway. This examination should be 
Tnade on foot or from a handcar, but also occasionally from the engine or 
the rear car of a train, these latter methods* giving a broader general view 
ot the work and enabling the foreman to test the riding qualities of his 
track. The roadmasters and engineers should also make general Inspec- 
tions of the divisions under their charge. 

On most roads of importance, especially where the premium system is In 
force, a general inspection is made once a year, of both the track and the 
property generally, record being kept of the condition of each section, 
station, etc., year by year. This inspection is usually made in the autumn. 
In general a special car is used, having the floor sloping up from the rear 
tind fltted with seats, while the end is either open, or closed by large glass 
windows extending to the floor. This car is pushed ahead of an engine at 
the rate of 10 to 15 miles per hour, stopping at the end of each section, and 
the officials mark, on cards provided for the purpose, their rating of the 
•condition of each section. The division roadmasters, section foremen, etc., 
^0 not mark their own divisions and sections. The markings of the cards. 



336 TRACK WORK. 

are then figured up and prizes awarded according to the averages. In. 
some cases the marking or judging is done by the roadmasters, engineers^ 
division superintendents, etc., and where this practice prevails, the section 
foremen should be taken over the road after the awards have been made, 
so that they can see each other's sections. On the Boston & Albany Ry. 
there are five prizes for division roadmasters, and five (of $50 each) for 
section foremen, awarded on the following points: 1, alinement and sur^ 
face; 2, Joints and spiking; 3, switches and frogs; 4, ballast and ties; 5^ 
ditches and general neatness and cleanliness of roadway. The highest 
rating under each head is 10, which would mean perfection, and the in- 
spectors mark 2, 4, 5, etc., under each, according to their opinions. Some 
roads adopt the method of making the section foremen the judges, each 
foreman marking on every section but his own, considering this better 
than to appoint judges from among the roadmasters and division superin- 
tendents. The annual inspection is thus made to powerfully educate and 
arouse the spirit of the foremen, and induces a sharp rivalry. Each man. 
becomes more critical of his own division, and in passing over the divi- 
sions he notes certain good and bad points, so that the system tends to- 
make the general practice better and more uniform. It may be said here- 
that from every point of view it pays to take the foremen over the road 
together once a year, even if no prizes are given, as it gives them more in- 
terest in and knowledge of their work, while an incentive to good work> 
in the shape of a prize, is a good thing. It is well also, to have a "Premium. 
Section," sign board erected on the section tool house or elsewhere on the 
section, as the laborers themselves then feel that they are getting some- 
recognition and will work hard to prevent any other section from winning 
away the premium sign. They will naturally take more pride in their 
work if it is thus publicly recognized, and the best plans for tlie premium 
system are those which make the men participators in the prizes. 

On the Indianapolis, Decatur & Western Ry., where the system of mak- 
ing the foremen the judges was in use, the tabular results of the inspec- 
tion, witb appropriate praise or blame, were given in the annual reports of 
the company. 

On the Pennsylvania Ry. the time for the inspection of the main line is 
selected by the general manager, governed somewhat by the time the board 
of directors makes its tour over the lines. It usually follows closely this- 
inspection. which usually take's place about the middle or third week in 
October. This time of the month is fixed so as not to have the supervisors 
and others away from their divisions at the last of the month. 

The inspection parties are of two classes: 1, The "Limited," in which 
those officiating comprise officials above the rank of supervisor; 2, the- 
"Unlimited" or "General," in which officials down to and including as- 
sistant supervisors on all lines east of Pittsburg and Erie participate. 

It is customary on the Monday of inspection week for the party com- 
prising the "limited" inspection to leave Philadelphia, running special' 
west, arriving at Pittsburg in the evening. This party is made up of the- 
general manager, engineer of maintenance of way, general superintend- 
ents, superintendents of the divisions over which the inspection is made, 
principal assistant engineers and assistant engineers of the main line divi- 
sions between Jersey City and Pittsburg. 

The "general" Inspection party is made up of all the participants in the- 
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inspection, who meet at Pittsburg prepared to move eastward on Tuesday 
morning. The movement of the Inspection train is as follows: Tuesday 
over Pittsburg Division, Wednesday over Middle Division, Thursday over 
Philadelphia Division, Friday over New York Division. The inspection 
party is carried usually in separate trains, the first -train carrying the gen- 
eral manager and his party; the second train carrying the principal assist: 
ant engineer and assistant engineers of all the divisions; the third train all 
the supervisors; fourth train all the assistant supervisors. These are fol- 
lowed by the indicator car in charge of the motive power department. 

The various branch road inspections are arranged for by the division 
superintendents and usually follow the main line inspection. These are 
not held regularly, and not on aH of the divisions. 

In awarding prizes committees are appointed on each main line division 
and so arranged that no officer of the division that is being inspected is a 
member of any committee on award lor that division. The prizes awarded 
after the annual main line track inspection are as follows: 

First Supervisor's Prize, $100; for main line supervisor (exclusive of 
yard supervisors) having best line and surface between Jersey City and 
Pittsburg. (One prize.) 

Second Supervisor's Prize, $50; for main line supervisor (exclusive of yard 
supervisors) having "second best" line and surface between Jersey City 
and Pittsburg. (One prize.) 

Yard Supervisor's Prize, $100; for main line yard supervisor having best 
line and surface on yard between Jersey City and Pittsburg. (One prize.) 

Foreman's Prize, $75 j for main line foreman (exclusive of yard subdi- 
visions) having best line and surface on any foreman's division between 
Jersey City and Pittsburg. (One prize.) 

The premium section is not marked by any sign. 

The use of the traclt indicator car is not considered as part of the inspec- 
tion of the road, and has no connection with the annual inspection for prizes. 
The inspection car used on this road, and above referred to, resembles 
a large caboose, 36 ft. long over the end sills, and mounted on two four- 
wheel trucks with 33-in. wheels. The front end is open, and the floor slopes 
np by steps from this end to about the middle of the car, so that all the 
occupants may have a good view of the track. This part of the car is 
fitted with ordinary car seats, giving seating accommodation for 28 persons. 

The Wabash Ry. has one of the best and most complete systems of 
track inspection, and gives enough prizes to make the men take particular 
interest in their work. The following are the rules of the Wabash Ry. 
for the annual inspection of track, this being made in November of each 
year, being conducted by the general superintendent, assisted by such of- 
ficers as he may select: 

Track Inspection Rules; Wabash Ry. 

The annual inspection shall determine the condition of each section and 
division of main track and sidings, in the following particulars: 1, Line 
and surface; 2, level; 3, joints, ties and switches in main track; 4, drain- 
age; 5, policing; 6, siding (meaning all tracks outside the main track, and 
these must be inspected, marked and kept separately from markings on 
main track). These conditions shall be determined by a system of marking, 
for every mile of road: 10 shall indicate perfection; 5 shall indicate 
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a condition unsafe for a speed of 25 miles per hour, and the worst possi- 
ble condition; intermediate numbers being used to indicate intermediate 
conditions. 

The annual report shall show the total expense for labor for the year on 
each mile of main track, and each mile of side track, the rating being 
determined as hereinafter set forth. The yard sections shall be classified 
together for the first and second premiums, the same as the districts. 

The final rating of each section, for classification, shall be made as fol- 
lows: The conditions noted under the markings Nos. 1, 2, 3, 4 and 5, shall 
be reduced to an average rating, which, in a column of the report shall rep- 
resent the general average for conditions noted on main track. The gen- 
eral .average of conditions under marking No. 6, in its column, will indi- 
cate the general average of conditions noted on all sidings. 

Sections having iron rail shall be allowed one point over steel rail; sec- 
tions having steel rail in service eight years and upwards, half a point, pro- 
vided this difference does not increase the result above 10. This point will 
be added to final average, and will not be noted by the inspectors. The 
sections on each division roadmaster's territory showing the highest gen- 
eral average shall be rewarded by a premium of $35 to the section fore- 
man, and the second highest average by $25. 

1. Line.— True line means straight line on tangents, and uniform curva- 
ture on curves, as far as the eye can detect. When these requirements are 
fulfilled the condition must be represented by 10. 

Continuous and very apparent deviations from the true alinement over 
the entire length of one mile, which would limit the maximum speed for 
the safe passage of trains to 25 miles per hour, must be represented by 5. 

A condition of alinement which would be diflacult for a train to pass, 
should be recorded as 0. 

Ck)nditions intermediate between those described above shall be indicated 
in the proper ratio representing these conditions. , 

Surface.— True surface means a uniform grade line between changes of 
grade, and the conditions must be noted as in regard to Line. 

2. Level.— The inspector must watch the level index, and must note un- 
usual oscillations of the car due to unlevel track on tangents, want of uni- 
formity of elevation on curves, or unequal gage. 

If the inspector can detect no vibration or oscillation of the car due to 
unlevel track, on tangents, and want of uniformity on elevation of curves, 
he will record the condition as 10, and intermediate conditions must be re- 
corded as already noted. 

3. Joints, Ties and Switches.— A perfect Joint is one that is fully bolted 
and tight. Ties must be properly spaced, as per standard plan, and fully 
spiked with four spikes in each tie. Ends of ties, one side must be parallel 
with rail. Switches must be placed exactly as shown in standard speci- 
fications. When these are fulfilled the condition must be represented by 
10, and intermediate conditions recorded as already noted. 

4. Drainage.— The ditches shall be uniform, free from obstruction, and 
with suflacient incline to aflford proper drainage. Ballast shall be uniform 
and equally distributed. Any condition less than described in the forego- 
ing will be represented by such fraction of 10 as it bears to the required 
condition. 

5. Policing.— This shall consist of the following items, and a perfect con- 
dition in all these respects shall be represented by a marking of 10: 

A. Cross-ties and iron must be piled according to the general rules. 

B. Grass, bushes and weeds should be kept cut close to the ground 
within limits of right of way, and not allowed to grow closer than within 
6 ft. of the rails. Stumps and logs should be cleared from within limits 
of right of way. 

C. Road crossings must be in accordance with standard plans, and must 
be clear and safe for the passage of animals and vehicles. 

D. Signs must be placed in position as required in standard clearance 
diagram. 

B. Cross and line fences shall be kept in repair after being constructed 
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by fence gang. They shall be of standard plans. Gross fences and cattle 
guards shall be clear of all grass and weeds, and shall be whitewashed. 

Any conditions less than prescribed in foregoing subdivisions will be rep- 
resented by such fraction of 10 as it bears to the required condition. 

Expense.— The section which is maintained at the least expense shall re- 
ceive 10 points. The amount of expense on each section to be determined 
as follows: From the aggregate expense of the year shall be deducted 
the cost for extra worls, such as placing ties, rails, ballast, and ditching, 
for which credit will be made as follows: Ties in roclc ballast credited 
at 20 cts. per tie; ties in gravel, cinder or earth ballast, 8 cts. per tie; rock 
ballast credited at $2.50 per car, other ballast at $1 per car; rail laid credited 
at $1.50 per 100 ft.; ditching, at $1 per 100 ft. After this deduction is made 
the section showing the least expense will be marked 100, which, divided by 
10, will give the rating of that section. For each additional $10 of expense 
over the lowest section for all other sections, deduct one point from 100 
points, the remainder, after being divided by 10, shall be the rating of that 
section regarding expenses on the general report, and shall be recorded 
as the average expense of all miles on that section. 

The inspection committee shall consist of six or more persons, or shall be 
arranged as shown on the accompanying form. (The form or card is 9^ 
ins. long, and 6 ins. high, with ten lines under the heading.) The general 
superintendent will assign duties to inspectors on the day of the inspec- 
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Form of Inspection Marking Card; Wabash Ry. 



tion. The placing of different members of general committee on the several 
«ub-committees will be performed by the officer in charge of inspection. 
Each member of these committees will be furnished with a form showing 
the conditions which he must note, upon which he must indicate the rating 
of each mile. 

The officer in charge of inspection shall take up all forms when rating 
bas been placed thereon, and make a general report to the general super- 
4ntendent, showing the rating of all sections as hereinbefore described, 
showing the names of all persons entitled to a premium. The general 
superintendent will then cause the awards to be made, and have signs 
placed on sections to whicli premiums have been awarded, which will in- 
dicate the standing of that section on each subdivision. 

The form of the report is as shown on p.340.1>ein^ printed on sheets about 
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12 ins. wide and 24 ins. high. The line 
of the first prize is printed in heavy- 
faced type, and that of the second 
prize in italics. 

On the New York, Pennsylvania & 
Ohio Ry. there is an annual inspec- 
tion of track, and the Engineers of 
Maintenance of Way and Supervisors 
are taken over the entire system. The 
party consists of about 25 and is di- 
vided into five committees as follows: 
1, Line and surface; 2, Joints, spikes 
and ties; 3, Ballast, switches and sid- 
ings; 4, Ditches, road crossings and 
cattle guards; 5, Policing right of way, 
and neatness of station grounds. Each 
individual member of the committee, 
as he goes over, marks each section or 
each station grounds, according to his 
idea of how they appear; 10, the high« 
est number, means perfection, 5 be- 
ing medium. The marking is done with 
reference to the actual condition as 
compared with his idea of perfection 
independent of all other consideration. 
These markings are then averaged by 
committees and by sub-divisions of 
each hundred miles, and the section 
having the highest marks of all is con- 
sidered the premium section, and a 
sign to that effect is placed upon the 
tool house. Formerly there was given 
a premium of ?50 to the section fore- 
man having charge of the premium 
section, but this has been discontin- 
ued. The result probably is not very 
satisfactory as compared one year 
with another, but as compared with 
the condition at the time it is probably 
as good as can be obtained. The re- 
sults of these markings are distributed 
to each supervisor and section fore- 
man. 

On the Columbus, Hocking Valley & 
Toledo Ry., a circular is issued by 
the chief engineer and the engineer 
of maintenance of way, to the super- 
visors, foremen and section men, giv- 
ing a statement of the results of 
the inspection and announcing the 
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awards. The statement in the circular issued Dec. 5, 1896, is as fol- 
lows: ' 

"In announcing the results of the sixth annual track inspection, atten- 
tion is called to the fact that the premiums are awarded for the greatest 
improvement resulting from the labors of trackmen during the year, proper 
allowance being made for the character of the rail and other materials 
with which they have to work. The company alone is responsible for the 
quantity and quality of the materials furnished, and>those who have made 
the best use of such materials are entitled to the most credit. It is grat- 
ifying to note that the general condition of the -track has improved during 
the past year from an average of 78.2% to an average of 80.4%, a gain of 
2.2%. There has been a marked improvement in the condition of switches 
and frogs, and the leads connecting them. There is, however, a tendency 
to neglect to some extent the condition of sidings; with the constantly in- 
creasing loads and heavy traffic, it is important that careful attention should 
be given to all sidings, and special care taken of such as are used for 
passing trains." 

The marking card used on the Southern Pacific Ry. has a vertical col- 
umn for each section, and at the side of .the card are printed the points to 
be marked with the highest rating (meaning perfection) in each case, as 



Surface of Rmb and Joints. 




Fig. 208.— Track Diagram of Dynagraph Car; 80- lb. Rails. 

follows: Alinement, 12; surface, 12; drainage, 12; switches and frogs, 10; 
houses and grounds, 10; spiking, 7; ties, line and spacing, 7; ballast, 7; 
sidings, 5; material, 5; grass and weeds, 5; road crossings and run-off s, 3; 
fencing, 3; right of way, 2; summary, 100. No fractions or decimals are 
used in marking. The tabular statement of the inspection shpws the mark- 
ing for each of these items on each section, with names of foremen, road- 
master, etc. The inspection party consists of all the officers who have 
jurisdiction over and connection with the maintenance of way department. 
No special committees are appointed to mark upon certain features of the 
track; and every person scoring is supposed to give on the cardboard form 
his views in regard to the condition of all the items contained on the score- 
card, as above noted. The prizes awarded are a gold medal and three sil- 
ver medals; the gold medal for the roadmaster having the best division, 
and the silver medals for the foreman having the best section, the fore- 
man having the best section-house, and the pumper having the best pump- 
house at the time of the inspection. 
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The system instituted some years ago by the Savannah, Florida & West- 
ern Ry. was as follows: Inspections were made annually by the higher 
oflBcers and the engineers, and quarterly by the oflBcers of the roadway 
department. Every mile was marked separately for the following items: 
1, line; 2, surface; 3, level; 4, frogs and switches; 5, drainage; 6, policing. 
The maximum in each case was 10, and a committee of two was appointed 
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Fig. 209.— Track Diagram of Dynagraph Car; 80-lb. Rails. 

to inspect and marl^ for each one of these items, this being considered to 
give a fairer comparison than when every detail is marked by every in- 
specting oflacer, and when every division or section is judged as a whole. 
The marking for each mile is an especially good feature, as no man, iiow- 

ever energetic and conscientious, can 
watch mile after mile of track under 
various conditions, and then give any 
very reliable opinion as to the condi- 
tion of several items. By the results of 
the annual inspection there were 
awarded five premiums; $100 to the su- 
pervisor of the best division; $50 to those 
of the two next best divisions; and $40 
and $20 to the best and second best sec- 
tions on each division. The section fore- 
men are also classified as first, second or 
third class, according as the markings 
for their sections are over 8, over 6, or 
under 6. At the quarterly inspection 
prizes are awarded on each division as 
follows: $15 to the foreman showing the 
most improvement; $10 to the foreman 
having the smallest labor account without 
deterioration in the condition of his sec- 
tion (but if the section has previously 
had a low mark some improvement in condition is required to obtain this* 
award); $10 to the foreman making the best progress in bringing the road- 
bed and track up to the standard condition, and $10 for the foreman hav- 
ing the least expense for tools per man. 
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png. 210.— Track Diagram of Dyna- 
graph Car; 65-lb. Rails. 
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Wliere the railway company does not offer premiums, this Is sometimes 
done by tbe roadmaster in order to encourage his men to get and malU' 
tain good track. In one case of this kind a premium of $250 was awarded 
to the best section, of which $150 went to the foreman and the balance was 
divided among the laljorers in proportion to the number of days worked 
by each >man during the year. The condition of track and tools, amount 
expended, number of passes iseued, and ali matters pertaining to the worli 
were taken into consideration. 

All awards of this kind should be made on the principle that the greatest 
benefits should go to tbe men who secure the best results per dollar of ex- 
penditure, and not merely to those who have the best track, without taking 
the expense into consideration. 

There is also in force a system of "mechanical inspection" by the use or 
dynagraph cars. These cars have track connections which follow every 
Irregularity in line, surface and gage, record these In diagrams on a roll 
of paper, and mark bad spots with a jet of paint. The advantages of such 
Inspection for ascertaining the general condition of track, and its compara- 
tive condition Iby comparing diagrams taken at different times) can hardly 



Fig. 211.— Condensed Track Diagram; Boston & AtbaDy Ry. 

be overestimated. By a study of the diagrams the work required on the 
sections can be seen at once, while the section foremen have their attention 
called to low joints, low spots, etc., tbe machine marking even to ^ or ^-in. 
below the proper surface. The foreman will not be governed entirely by 
this in surfacing, but he will know that everj' paint mark means a low 
place, and that even if the rail Is up to surface, the ties may bo loose and 
work up and down in the ballast, or the spikes may be loose and allow the 
tail to stand free of the tie, which defects he could not detect by sighting 
for surface. The most complete and important machine of this kind Is the 
dynagraph car designed by Mr. P. H. Dudley, who makes occasional or 
periodical inspections of numerous roads In this way, and then submits 
the report of his Inspection. 

Three examples of these diagrams (to a reduced scale) are shown in Figs. 
208. 2r9, 210. Fig. 208 Is from track laid with 80-lb. rails. 51* ins. high, 
having three-tie joints; this track Is In e.\eellent condition. Pig. 209 is 
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from track laid with older 80-lb. rails, 5 ins. high, having three-tie joints; 
these rails were not straightened properly and had a wavy surface. Fig. 

210 is from traclt laid with (55-lb. rails, 4% ins. high, having suspended 
joints. The surface irregularities of the joints are very marked. Fig. 

211 is a portion of the complete maintenance of way diagram plotted from 
these detailed diagrams. 

The following particulars in regard to the diagram for the Boston & Al- 
bany Ry., Fig. 211, are taken from a statement accompanying the diagrams: 

The spaces between the vertical lines on the diagram represent miles of 
road. The line marked "Condition of Track" for each inspection represents 
the average sum of all the various undulations of the rails per mile, as 
mechanically summed up by the inspection apparatus, into feet and inches 
per mile. To plot the sum of the undulations on the diagrams, the num- 
ber of feet and inches per mile are reduced to inches and divided by 176 
(the number of 30-ft. rails per mile), which gives the average undulations 
per rail per mile in hundredths of an inch. Each horizontal line on the 
diagrams represents one-hundredth of an inch, therefore as many above 
the base are taken as the average hundredths of an inch of undulation per 
mile. The results for each track are relative to the base line, yet are com- 
parative one mile with another. 

The average condition of each mile is indicated from the horizontal line 
crossed or touched by the condition of track line in the center of the space 
for the mile. 

The line marked "Age of Steel" for each mile gives the length of service 
of the rails, each horizontal line representing one year. 

The line marked "Percentage of Tangent and Curve" shows the approxi- 
mate alinement of both tracks per mile. The percentage of tangent is 
marked on the left side of the space for the mile, and that of the curvature 
on the right side. Each horizontal line represents 10% for the mile. 

The line marked "Profile" shows the grades of the road, and is common 
to both tracks, though ascending grades on one track are descending upon 
the other, and vice versa. Each horizontal line represents 10 ft. of eleva- 
tion, and refers to the Base Line for track No. 2 in all cases. 

The line marked "Gage of Track" reads downward from the Base, or 
70th line, and shows the amount the track is wide gage, each horizontal 
line representing 1-10-in.; nearly every mile now shows perfect gage. 

The line marked "Side Irregularities of the Rails," above the 70th line, 
represents the side irregularities of the rails, each* horizontal line repre- 
senting 1-10-in. This line reads from the highest point in the center of 
the space for the mile. 

Three lines are about the best results which can be obtained. 

At the end of 1895 three-fourths of the line was laid with 95-lb. rails, and 
the track, as well as the diagrams, showed a standard as remarkable as it 
was gratifying. The full calculated value for heavy and smooth rails 
shown in 1883, had not only been obtained, but the results were uniform for 
each division, irresi>ective of the grades and curves. Such a "Condition of 
Track" had not been generally believed possible of attainment either here 
 or abroad, and it is evident that similar results could not be produced on 
either light or heavy round-headed rails. 

Slipping of the locomotives on the ascending grades had been much re- 
duced. 

In ten yeara 'the undulations of the track had been reduced to one-third 
of their former amount even under an increase of double the freight-car 
wheel loads. 

It requires smooth stiiT rails, as well as skilled labor, to make a good track. 
Each year, as the skill of the trackmen increased, it became evident that 
the condition of the track depended as much upon the "Condition of the 
Steel" as upon the trackman; and to further improve the tracks it was 
not only necessary to introduce heavier and stiffer rails, but to have them 
finished smoother at the mills, and, in fact, to manufacture them under con- 
ditions which did not prevail before the 95-lb. rails were undertaken in 
1890 and 1891. 
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The beneficial results of the work, In raising the standard of surfacing 
the track and the manufacture of the rails, are clearly defined on the 
diagrams. 

A few roads have track indicator cars of their own, but with less com- 
plete registering and recording apparatus than Mr. Dudley's dynagraph 
car. The Pennsylvania Ry. car is carried on four spoke wheels, having 
long plate springs over the boxes. Behind one pair of wheels is a pair of 
deeply flanged small wheels which are connected with the mechanism of 
the recording apparatus in the car. This car is used for testing the tracks 
and recording the condition of the alinement, gage, surface, joints, super- 
elevation of curves, etc. The mechanism records the condition of the track 
in these respects upon a roll of paper, making a continuous diagram, which 
may be used in issuing instructions for track improvement and for com- 
parison with diagrams taken at other times. A useful device for smaller 
roads is a simple apparatus which can be attached to a hand car or the 
superintendent's car, by which the line and surface of the rails are recorded 
as a diagram. Such a device is in use on the Chicago Great Western Ry. 



CHAPTER 20.— SWITCH WORK. 

Where one track is to diverge from another a turnout is used, consisting 

of a switch to direct the train onto one or other track as desired, a frog to 

allow wheels to pass the rail intersection, and lead rails to connect these 

part«. The simplest arrangement is that shown in Figs. 44 and 217. A 

crossover consists of two turnouts and a short piece of diagonal track. 
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Switch Work Diagrams. 




connecting two parallel tracks, as in Fig 212. A thoroughfare track or 
ladder track crosses several parallel tracks, as in Fig. 53, and a lead track 
is a diagonal track from which diverge a number of parallel tracks, as in 
Figs. 144 and 218. 

The laying out of switch work is often regarded by engineers and prac- 
tical trackmen as a very complicated and diflacult operation, involving in- 
tricate mathematical work. This idea is due largely to the number of 
formulas and calculations which have been devised, and to the great fond- 
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ness which many engineers have for certain pet formulas. Each man re- 
gards his own as the "only" formula, whereas in practical worlt there is 
little to choose between them, the difference being usually merely appar- 
ent in theoretical Vorlt. The late Mr. A. M. Wellington, who was a thor- 
oughly practical and theoretical man, strongly pointed out that a good 
turnout curve may be laid out by almost any of the innumerable formulas 
and tables, for the very good and sufficient reason that within quite wide 
limits it makes no particular difference what Is the length of the turnout 
lead. In this connection is given the following concise and simple state- 
ment written by Mr. Wellington some years ago and published in the 
"Railway Gazette." 

The Whole Art and Mystery of Laying Out Turnout Curves. 

Frogs are made of certain even numbers, and the number Is the primary 
unit to which all else is adjusted. 

length 

The number of a frog is its , and is also sometimes called 

width at back 
Its proportion. A "No. 10** frog is one with sides sloping toward each 
other 1 in 10. 

57 deg. or 3420 min. 

The frog-angle is 

No. of frog. 

Usually main line frogs are No. 8 and No. 10; sometimes Nos. 9 and 11. 
Few frogs sharper than No. 6 are used in any location, but as sharp as No. 
4 sometimes occur on quick turnouts from curves. 

The theoretical lead = twice No. of frog x gage = 9.42 x No. of frog, 
for standard gage. This asstmies the cturve to be a simple circular arc, 
which is not essential for a good curve, nor does it give the best, and con- 
siders the curve to extend back to the heel of the switch rail of a stub 
switch. 

The lead is always the same, whether the turnout be from a tangent or 
a curve. 

A <lifferem*e of not excee<ling 10% in length of lead, especially if the lead 
be made longer than above, has no appreciable Injturious effect on the 
character of the turnout ctirve or on its radius. This is best seen by call- 
ing the turnout curve a parabola, and remembering that whether the tan- 
gents of a parabola be equaL or one 20% longer than the other, will not 
affect the excellence of the curve, nor, materially, the sharpest radius. 
Whether the curve be caUed a circle or parabola will not alter its position 
on the ground by more than a hair*s-breadth. 

To lay out the turnout ciurve, the frog being in place, and length of lead 
given, not differing more than 10% from the theoretical lead. 

Practically, the best transit for running in the curve, and the only one 
much used for fixing points on it, is an exi)erienced eye. Nevertheless, on 
all kinds of turnout curves, whether from tangent or curved main track: 

Offset from gage side of main rail to gage side of lead rail at middle point 
of lead = ^4 gage, or 14 ins. 

Offset at \i point of lead = 1-16 gage, or 3^2 ins. 

Offset at *4 point of lead = 9-16 gage, or 31*^, ins. 

With stub i;wiT«*l>»^j5: M.^in f'-osr to en^trh froj: = 0.3 of the th»>oretical lead: 
length of switch rail = 0.3 of lead and as much longer as convenient; main 
trog to head-Mock = 0.7 of lead. Position of crotch-frog not essentially 
affected by 10, increase of lead, but somewhat farther from main frog 
(some 3%K The back end of switch-rail should be spiked fast for a por- 
tion of its length and it will spring into a circular arc. 

Cair.nsr the switch-rail straight. an<I starting the lead from it as from a 
tangent, oonipiuin^is the onrre at the head block and makes the switch-rail 
a tansrent to a new arc. Its practical effect is to lenar«^hen the lead by B 
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to 10%, which gives a better curve, not because the assumption on which 
it rests (that the switch-rail remains straight) is true to fact, for it is not, 
but because it eases the radius of the first half of the curve. 

Shortening the lead 10% requires an equal distance near the frog to be 
tangent to it, and shortens the turnout radius and proper length of switch- 
rail 20%. 

Split Switches.— The gage side of the split rail is straight; therefore it 
€an only be considered, when in place, as a tangent to the true turnout 
curve. The point at which the theoretical turnout curve attains an offset of 
the width of a rail head (say 2% ins.) from the main line is 0.8 of the theo- 
retical lead from the frog. Hence to obtain the same turnout curve with 
a split switch as with a stub switch, the lead should be (0.8 x 9.42 x N) or 
7.54 X N + the length of the planed portion of the head of the point rail. 
Split switch leads, in other words, other things being equal, should be a lit- 
tle shorter than stub switch leads. But as all turnout curves are improved 
by being a little longer than a simple circular arc requires, a lead fixed by 
the rule 9.4 x N is good practice for split switches. 

Radius.— By the principle of proportional triangles it will be seen that 
the radius = Lead x No. of frog = (No. of frog)* x gage. This only holds on 
turnouts from tangents. 

Degree of turnout curve = (plainly) 

frog angle 



lead in stations of 100 ft. 
oT" 2 N g 606 



N 100 N^ 

or, in round numbers : 6(X) -f- square of the number of the frog. If the turn- 
out be from a curved main trac]s,add to the degree thus obtained the degree 
of the main curve, if the turnout is to the inside of the curve; and sub- 
tract it, if to the outside. 

In the three diagrams, Figs. 213, 214 and 215, K C is the frog distance, or 
tangent distance from headbloclf to frog point; D C B is the frog angle, and 
O is the crotch frog, which is 7-10 of the frog angle number D C E. Talting 
an ordinary turnout, as in these figures, it will be seen that the turnout 
rails should conform to a curve tangent to the main and turnout traclis. 
If the turnout leaves a straight main track, the frog angle DOE will 
equal the intersection angle C P M, and the central angle BAG. The 
turnout curve must be one fitting the tangents Q P and P C. When the. 
main tracli is curved, and the turnout curves in the opposite direction, the 
frog angle D C E will be equal to the sum of the central angles ABC and 
B A C ( = F C B). When the main and turnout curves are in the same di- 
rection, the frog angle D C E will be equal to the difference between the 
central angles C H G and C A G ( = A C H). The latter arrangement 
should be avoided wherever practicable, as it sharpens the frog angle, 
which is always undesirable. With a split switch, the lead K C (called also 
point lead or fixed lead) is from the point of the turnout. With a stub 
switch, the lead (called also stub lead or fixed lead) is from the headblock^ 
differing from the point lead by the length of the moving rail. As a mat- 
ter of fact, however, the split switch rail cannot be so thrown as to con- 
form to the theoretical curve if made 15 ft. long, with the splice joint a& 
the hinge. In this case the switch rail is usually taken as a straight line, 
so that (as in Fig. 216) the intersection angle, R S P, will not be the same a» 
the frog angle, but will be the frog angle minus tlie switch angle. In other 
words, the curve must fit the tangents R S and S C, instead of the tangents 

23 
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Q P and P C. The simple formula: Lead = 2 g n (or twice the gage mul- 
tiplied by the frog number) gives the distance from the heel of switch to 
the point of frog on a regular curve. For instance, with gage 4.7 ft. and 
a No. 10 frog, the lead will be 94 ft., which includes the switch rails. Wltji 
a split swftch the theoretical length of switch rail for a No. 10 frog is 28 
ft., but practically 24 ft, on account of the sharp planing necessary to 
get the exact curve from heel of switch to point of frog. This shortens the 
length of the lead 4 ft., but does not shorten the curve practically, as that 
begins bacls of the point unless the planing is very fine. A 15-ft. switch- 
rail is too short for main track switches, and 21 or 24 ft. rails make bet- 
ter work. 

It is a mistake to consider the frog as a straight line, thus shortening 
the lead and sharpening the curve. It should conform to the turnout curve, 
and it will be found that trackmen who understand their work will spike 
the frogs to a curve if the alinement requires it, thus getting the easiest 
riding track with least maintenance and least danger of derailment. If 
the frog is straight, however, a straight rail should be laid beyond the 
heel, to make an easy riding turnout. For frogs over No. 7, the theoret- 
ical or "long" lead gives a flattened curve between the frog and the switch 
(thus making the frog sharper), and if the switch rail is considered as not 
conforming to the theoretical curve, a "short" lead is used, equivalent to 
the theoretical lead minus the length of switch rail. This is calculated by 
multiplying the frog number by twice the gage between main and turnout 
rails at the heel of the switch. For instance, with a clearance of 3 ins. at 
the heel, the distance betwen gage lines of stock and switch rails is about 
5^ ins., which subtracted from the standard gage gives 4 ft. 3 ins., or 4.25 
ft. The "short" lead for a No. 10 frog would thus be 90 ft. As a matter 
of fact, however, a diflterence of 5 to 10% in the length of turnout curve is 
not of practical importance, and it is simpler and equally satisfactory to 
stick to the old rule 

Lead = 2 g n. 

A more detailed lead formula is: 

^2 (g-a) n-2 f 
Lead (K C, Fig. 213) = 



1 + nt 

Here g =gage; a = distance between gage lines of main (or stock) and 
switch rails at the heel; n = frog number; f = distance from point of 
switch to toe; t = angle made by switch rail with main rail (switch angle). 
A more practical calculation, applicable to all customary lengths of lead 
is: Lead = 6% n or 6 n. The lead is practically the same for turnouts from 
tangents and from curves, and it is of no effect to lengthen the lead from 
the curve unless a correspondingly higher frog number is used, and where 
the turnout is on the inside of a main track curve the frog number should 
be as high as possible. Suppose a turnout is to leave the inside of a 4* 
main track curve, with a switch angle of 1*20' and a frog angle of 7*10'. 
The lead, as found from the tables or by calculation is 59 ft. A 4* curve 
turns 2° 19' in 58 ft., and this added to the frog angle gives a total angle of 
9°29' To meet this we have the switch angle of 1*'20' and the curvature of 
the turnout, and subtracting the switch angle leaves 8*9' to be turned by 
the turnout curve in 58 ft., which will require a curve of about 14°. 
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To set out the curve of lead, stretch a cord from the theoretical point of 
^rog(as measured from K, Fig. 213, and marked on rail),tothe point of curve 
<Q G or B 0, allowing for proper spread of switch rail heel. Divide this dUh 
tance into four parts, ana (for standard gage) set oft a middle ordinate of 
1.177 ft. and two side oi diuates of 0.883 ft. From each of these points, and 
irom the frog point and point of turnout, measure half the gage, which 
will give live points on the center line of the turnout curve. Each side or- 
dinate is % of tJie middle ordinate. At the middle point of the lead the 
•offset Irom main rail to turnout rail (gage to gage) is always ^ the gage, 
^nd at the quarter points it is 1-16 and 2-16 the gage, whatever may be 
the frog number, length or lead, or whether the turnout is from a tangent 
•or curve. The degree of the turnout curve is 600 divided by the square of 
the frog number (approximately) when the turnout is from a tangent, and 
this, plus or minus the dejrree of .-rain curve gives tlie degree wlien the 
turnout is from the inside or outside of a main line curve. The middle or- 
-dinate for bending 30 ft. rails is 12 -r- square of frog number more (or less) 
than the main curve ordinate, and for other rail lengths, it is in proportion 
to the square of the respective lengths. If the degree (D) of turnout curve 
is known, the middle ordinate of a 30-f t. rail is 0.02 D. • 

When putting in a turnout the exact point of commencement is rarely 
Arbitrarily fixed, but maj' be so located that the heel or toe of the frog 
•can be attached at a rail joint, thus preventing one cutting of the raiL 
"The plan in Fig. 67 shows the arrangement adopted by the Southern Pacific 
Ry. to prevent cutting the rail. From the point selected measure along 
the rail the distance from toe (or heel) of frog to the theoretical frog point, 
And mark the rail with chalk. Then from this mark measure the distance 
to the headblock or heel of switch as given by the table. From the head- 
block the distance c. to c. of ties is marked on the rail fiange to facilitate 
laying. The fact that close accuracy or fine work is not necessary in prac- 
tical work is recognized on many roads, and the switch diagrams of the 
Atchison, Topeka & Santa Fe Ry. bear the note that the location of any 
frog may be varied a foot or two when such change will avoid the cutting 
-of a rail. On this road, stakes for turnouts are always set by the engi- 
neering department, which is certainly the best practice. 

The rails for the main rail opposite the frog should be put in first, and 
the switch ties then laid. The frog is then put in place, the switch rails 
laid and connected up, and the bent rails then laid. The track is then 
:4spiked, the turnout rail being spiked snugly to gage at its bend, but not 
spiked beyond tlie bend. Then line up the main track, spread the bent rail 
At the heel of the switch the calculated distance, and line this rail straight 
from the end to the bend already spiked. The practice of the Boston & 
Albany Ry. in setting up split switches is as follows: Place the unbroken 
or main track rail in position, carefully lining it, and spiking as much of it 
AS will not interfere with the switch. Then place the switch in position, 
And tamp the switch ties and headblock so that they will not shift or 
■settle. Set the point of the switch hard against the main track rail, as if 
set for the sidetrack, tacking the point and spiking the heel. Erect the 
^ate for this position of the switch, attach the rod, spike the gate to the 
lieadblock, and spike the brace plates against the main track rail. Remove 
the spike from the point and throw the switch by operating the gate. Lay 
the turnout rail against the point of the switch while in this position 
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and test the gage at the heel. Then spike the brace plates against the 
turnout rail, and the switch is complete. 

Trackmen are apt to set the point of the switch rail too near the bend 
In the turnout rail, but it should be at least 24 ins. from it. The bend, in 
this rail should be made carefully, and should not be a curve, but should 
be an angle as nearly as possible conforming to the angle of the switch- 
rail, or switch angle. 

Table No. 32 has been compiled by the author from the standard dia- 
grams of the New York, New Haven & Hartford Ry., and shows the prac- 
tice on that road. The reference letters are given on Fig. 217. The 
switch rails are all 15 ft. long, except for turnouts with No. 15 frogs^ 
where they are 24 ft. long, 14 ft. being straight and 10 ft. on the turnout 
curve. All the switches have a throw of 3% ins. The rigid frogs have a 
spread of 5 ins. at the toe (G), and 10 ins. at the heel (H), while the 
spring rail frogs have a spread G of 9% ins. With 100-lb. rails the spread 
at the heel of the switch is greater than with 74-lb. rails. All ties are 



1^ T ^•••D-"> 

Fig. 217.— Diagram of Turnout. 

7x9 ins. The guard rails are 15 ft. long, being straight for 9 ft. with a 
flangeway of 1% ins.; each end is flared to give a flangeway of 2^ ins. at 
18 ins. from the end of the straight portion, and 4% ins. at the end of the 
rail. A guard-rail clamp is placed at each end of the straight portion. 
The Columbus, Hocking Valley & Toledo Ry. gives the following rules: 

1. To find the distance (K) from origin of curve to point of frog.— Multi- 
ply twice the gage by the frog number. 

2. To find the radius of turnout curve.— Square the distance K and divide 
it by twice the gage. 

3. To find length of switch rail.— Square the radius; then square the 
radius minus the throw of switch; subtract the latter from the former and 
extract the square root. 

4. To find the distance between the frog i)oints of a crossover, (measured 
parallel to the tracks) when the tracks are straight and parallel.- Subtract 
twice the gage from the distance center to center of tracks, and multiply 
the remainder by the frog number. Thus for No. 8 frogs and a distance 
of 13 ft. c. to c. of tracks it will be 

(9 ft. 5 ins. — 13 ft.) x 8 = 28 ft. 8 ins. 

The method of putting in turnouts by offsets from the main rail to the 
lead rail is sometimes followed, and this is shown by Table No. 33, the 
letters in which refer to Fig. 217. The distances given are measured from 
the gage side of the rail head. 

These figures may be used on curved as well as straight track, provided 
the curve is a regular one. If the frog is on the inside of the curve, add 
the degree of the main curve to the degree of the turnout curve to obtain 
the curve of the lead. If the frog is on the outside of the curve, subtract 
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the degree of the main curve from the degree of the turnout curve to ob- 
tain the curve of the lead, or vice versa. 

If the turnout is from the inside of a very sharp curve, it is better to use 
a frog of as small angle as possible, to reduce the curvature in the lead to* 
a minimum. If the turnout is from the outside of a very sharp curve, it 
is well to put in a frog of such number that the lead will either be straight 
or curve slightly in the opposite direction from the main curve. 

TABLE NO. 33.— LAYING OUT TURNOUTS BY OFFSETS. 



Frog Rigid. Spring. Spring. Spring- 
Frog, number 6 8 10 12 

Frog angle A 9" 32' 7' 10' 6* 44' 4» 47' 

Clearance at heel of switch F 5H ins- 5^ ins. 5H ins. 5% ins. 

Length of switch rail D 16 ft. 15 ft 15 ft. 15 ft. 

Point of switch to point of frog. .B 66ft. 4% ins. 66 ft. 6% ins. 76 ft 8H ins. 86 ft 9 ins.. 
Heel of switch to frog point 

(measured along the rail) T 41 •• 4% " 60 " 6% " 61 " 8% " 71 " 9 " 

Leadcurve 20"^' 12" 38' 7*20' 4'' 4^' 

Offset from main rail to lead J 6H ins. 10% ins. 8^ ins. 7 ins. 

• • ....L IftT&ins. 2 ft. 4% ins. 1 f t 7 ins. 1 ft 10 ins. 

" " N 3 " 4% " 3 " 6V4 " 2 " 9% '* 2 ** 10%" 

" " •• ....P .... .... 3 " 1% " 3ft8ins^ 

'• •• " ....R 4 ft 3 ins. 4 ft 3 ins. 4 "3 " 4 " 3 " 

Distance, frog point to offset.... K 3 *' " 7 " 6 " 7 " 6 ^* 7 " 6 " 

** " " " •• ...KM 11 " 4% " 20 " 6 " 16 " 8% '* 23 *' 9 " 

" " " " " .KMO 26 " 4% " 36 " 6 " 31 " 8% '* 39 " 9 " 

" " " KMOQ .... .... 46 •• 8Vfe *• 66 " 9 " 

" " "KMOQS 41 ft. 4% ins. 60 ft 6 Ins. 61 " 8% ** 71 " 9 " 

The main tracls should be set to true line before the frog is put in. The- 
measurements are calculated from the theoretical point of frog, but are- 
changed so as to be read correctly from the actual point. 

It is usual to issue switch diagrams, showing the leads, etc. On the- 
Michigan Central Ry. no attempt is made to get the middle ordinate for a 
lead which is not a simple curve, but the tables showing graphically the- 

standards for putting in switches- 

fc..?r^^-U , V _-tJ ^ '^^"T^ — ^^® based upon the assumption that 

p— ^5g^jj ^-8/.gr3^ "-Tj ; |> 1 the proper lead consists of a sim- 

^.. ^5b"^'" '^^^—%— 7*4^ -->l 12^5 pie curve uniting the switch rail. 

h^ TsdC I'lo'C rso'C (or the switch points)- with the- 

• tangent of the frog leg, and ordi- 

I'^J??^ . ^ .rijst:2 ^'^^^ !^ J - '. nates are given for spiking such 

r^ ^j^; ^i^^ \\\ , . I isv  leads. Of course the presence of 

-^K-/37'>iV^^'-^ ^^'f't Hi^ '^^ streets and obstructions makes it 
y-~. /5Q(^ /y*'^ o<*casionally necessary or desirable- 
» .^ 'f^M,,^^^ — to vary these leads to a greater or 
it^Vj/n Yija'X^^^^^^^* fr- - less extent. Unless such emergency 
iisof^j^s^^r- \ } \ \ yi ^ ^ : exists, however, the standard is 
'%:9'5i'^-i^f{'^-ni'ii'^ '^'^ used, and the foreman's eye has to 
»-/5.C /^^ ^g^jjg ^2ct^ of the particular depart- 
ing. 218.-Layou^to^fY^d^Bntrances; A., ^^^ ^^^^ tj^ig standard which he- 

may have to make. 
In three-throw switches, Fig. 52, the distance from the crotch frog to the- 
main frog is 0.3 x theoretical lead; or approximately 3 x frog number. In 
putting in the crotch frog of a three-throw switch, when both of the side- 
frogs are of the same number, put in one lead first and line it up properly. 
Then take the track gage and move it along the track until the center point 
is over the center of the lead rail, which will be the place for the point ot 
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the crotch frog. For crossovers between parallel tracks, the distance betweeito 
the frog points (measured parallel with the rail) is the distance c. to c. of 
tracks, minus the gage, and multiplied by the frog number. In laying: 
out large yards it is best to lay out the arrangement of tracks on paper on: 
a large scale, and then take off the angles, leads, etc., by measurement. 
Examples of the layout of the yard entrances (taken from diagrams issued 
by the Atchison, Topeka & Santa Fe Ry.) are shown in Fig. 218. 

Crossovers.— A crossover is a diagonal track connecting two parallel 
tracks, and consists of two turnouts which are usually connected by a 
Bhort tangent, although where space Is limited and the crossover is to 
be used only at slow speeds it may have the turnout curves united as re- 
versed curves, intersecting at a line connecting the centers of the curves. 
Wherever possible, the crossover should be laid out with trailing switches, 
80 as to offer no danger to direct main track movements, being used only 
by backward movements. The length of the crossover will depend upon the 
frog number and the distance between tracks (measured between the gage 
sides of the rail heads). The rule of the Columbus, Hocking Valley & To- 
ledo Ry. for ascertaining this has been given above. In Fig. 212, A = dis- 
tance between frog points (measured along the main track), B = distance 
between gage sides of inner rails of the two adjacent tracks, C = gage of 
track, D = frog number. Then ^ 

A = (B — C)xD. ' 

For a turnout with frogs of different numbers, D and D'; first find the dis- 
tance A for D and for D' by the above formula. Then half the sum of these 
two distances will give the distance A for the required combination. The 
diagonal distance D D between frog points is obtained by the following 
formula: 

1/ B' + X' 

Instructions for Switch Work.— As already noted, it is the general practice 
to issue tables and instructions as to details of switch work, and below 
are given the instructions issued by the engineering department of the 
Chicago & Northwestern Ry. governing the putting in and the mainten- 
ance of split switches, spring rail frogs and movable point frogs: 

Rules for Maintenance of Switches and Frogs; C. & N. W. Ry. 

In putting in spring rail frogs there should be a full allowance of 3-16-in. 
clearance left at each end of the frog to the adjoining rails. For a dis- 
tance of four rail lengths back from the heel of the frog the angle bars 
should be fully spiked in the slots to prevent, as far as possible, the crowd- 
ing forward of the main track rails. The anchor block at the spring rail 
end of the frog should be in every case put in and fully bolted. - After the 
frog is in and oiled up, the spring rail should be tested to see that it moves 
back to its proper place, and that the side lugs are clear of the caps on the 
slide plates. In the subsequent care of the frog these lugs should be kept 
clear of the caps, and the frog kept clean and oiled the same as splJt 
switches are. 

The spring rail frogs, movable point frogs and split switches should be 
regularly inspected by the roadmaster to see that all bolts are kept up 
tight and cotters in place where provision is made for them. Particular 
attention should be paid to the surface of the ties so that the movable rails 
have an even and uniform bearing on all of the side plates. A very com- 
mon, and also dangerous, condition is that in which the ties at or near the 
Joint fastening become lower than those adjoining them, so that the bent 
]K>rtion of the spring rail of spring rail frogs, and points of movable point 
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frogs and split switches will rise as the wheels pass off from the movable 
rail at this joint. The middle of the moving rail resting on the high ties, 
and the point end being depressed to a hollow bearing on the low ties un- 
der them, causes the free end to play up and down. 

For spring rail frogs on the main track side, a 15-ft. guard rail should be 
used which should be placed 1% ins. from the gage of the main track rail, 
the gage of the main track being 4 ft. S% ins. This guard rail should be 
placed so that wheals moving toward the point of the frog will be guided 
from a point 8 ft. in advance of the point of the frog. This will put two- 
thirds of the guard rail in advance of the point of the frog, and one-third 
back of it. The guard rail should have not less than four rail braces fully 
spiked down to support it. 

On all split switches there should be a wooden block bedded between the 
ties under the switch connection rod, clearing the latter by not more than 
%-in., and placed 1 ft. from the switch stand, so that if the nut shoiM 
come off from the lower end of the switch stand stem, the connecting rod 
cannot drop off from the crank and leave the point loose and free. Where 
practicable, a better device than this would be to have a bent wrought strap 
which would be spiked down on the ties and passed under the connecting 
rod. 

Great care should be exercised to see that the gage is maintained true 
at split switches and at movable point frogs, and that points are kept free 
from snow and ice and fit snugly against the main rails in either the posi- 
tion for the main track or for the siding. 

Moving Switches by an Engine.— Occasionally it will be found necessary 
to move a system of switches, or a leader in a yard, to accommodate some 
other improvements. If the distance is not too long for a wrecking rope, 
or combination of short ropes, an engine can pull one turnout at a time 
readily, and this plan has been followed on the Lehigh Valley Ry. First 
remove the track intervening between the old and new locations, exca- 
vate the ballast to the bottom of the ties, cut the track loose between the 
turnouts, and put 1-in. boards under the ends of the switch timbers, lapping 
them in the direction the switch is going to be pulled. Fasten each 
end of a chain around the rails and sill on each side of the switch, prefer- 
ably behind a joint, and hook the engine rope to the middle of this chain, 
so as to prevent the strain from being greater on one side than the other, 
and thus twisting the switch timbers. The engine will then pull the turn- 
out to its required position. Put in the connecting rails and splice up the 
track. The engine now moves ahead, prepared to pull each consecutive 
turnout in like manner. A leader has been moved in this manner in one 
day, which could not possibly have been done by hand with the same force 
of men in ten days. 

Crossings.— The calculations for crossing frogs at track intersections are 
apt to be somewhat complicated. The crossings should always be put in 
under the direction of an engineer, stakes being set to mark the center 
lines of the two tracks, and nothing being left to the trackmen to do in 
the matter of making measurements. Whenever it is necessary to do any 
ifning at crossings, it should always be done with reference to stakes set 
by the engineers. The practice on the Michigan Central Ry. is to take 
the angle of a crossing frog in the track with a transit, and then confirm 
the observed angle by tape measurements. The point is found at which 
the gage lines of the frog meet, and then a mark is made on the gage side 
of each rail forming the frog at a distance of 3 ft. from the Intersection 
of the gage lines, measured toward the heel of the frog. The distances be- 
tween these marks is measured and divided by 6, which gives the line of 
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half tlie angle of the frog. This augle is of course the angle of the croBB- 
ing If both [racks are straight lines or tangents. If the crossing Is formed 
by one straight and one curved track, or by two curved tracks, the Inter- 
section of gage lines at each of the four corners of the diamond Ib found, 
also the angle of each frog In tlie manner stated above. All the connecting 
.distances between the Intersections of gage lines are also measured. These 
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I. Case S. Case 3, 

Fig. 2ia.— Track Crosslngi at Qrade on Curves. 

ire simply to confirm calculations, which calculations are 
anything but simple. As this Is a detail of track work not generally treated 
of outside of railway offices, the following three diagrams (Fig. 219) 
and sets of calculations are given, which represent the practice on tbe 
Michigan Central Ey: 

Case 1.— Crossing of Curved Track and Straight Track.— Calculation of 
4he Frog Angles and Chord Lengths: 



" B' = It+ >i gage. 
- B"=E-(i " 
Let F, F', F ', r ■= Fn 



^gage 



NHT-KDG. DH = HI=^ 
CT* - 90' - KDO. EIA = ISO ' - CDA. 
slnKBA: AD^BlnCDA : K' .■. ela KCX" - 
Bin KBA : AD = Bin CDA : B' .■. Bin KBA = — 



siD ISA ; AI = aln BIA=B" .-. sin iaA= — ^r.^— 

SO— ISA ^F, 90 —TEA. =F"' KBA — 90^. = F' KCA — 90 - F" 

ToBnachncdlrapba. WBS'=F'+ (i (F -F'). 6e5 = F"'- ,■; (P'" 

■CBP = F'+^(r-F'). BPC = eo' + fi(F"-F| 

ESW=T+ ii{F"-Fy SEE^Ml" + (i iF"- Fj 
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Sin WBS ' 8ln OEC * 

sin CTP : gage = sin BPC : BC .-. BC = ^^^^--^ ^- *. 

sin Kjiiif 

sin SBE y g 



sin ESB : " = sin SBE : SE .-. SE = , _^„ 

sin ESB 

To check, compute side BB from the triangles B8E and CBE. 

Case 2.— Crossing of Two Curved Tracks.— Calculation for the Frog An- 
gles and Chord Lengths: 

Observe the central angle NOP, or any frog angle, as HOK. 

AB =3 Distance between the centers of the two curyes. 
R = Longer radius of center line, 
r = Shorter radius of center line. 
R' = R + %g, R" = R — %g, r' = r + %g, r" = r — %g. 

1. If central angle Is known, HJGB =- NOP. In triangle AOC, tan ABO «• 

r . sin AOB r . sin AOB 
, and side AB = . 



R — r cos liUB sin ABO 

2. If a frog angle is observed, as HCK, find AB in like manner from triangle ABC. 

3. All the sides of the triangles ACB, ABB, AFB and ADB, being known, compute- 
all the angles of each triangle. The angles at C, E, D and F, thus found, will be the- 
Frog Angles required. 



4. T o find the chord-length CD, produce B D to G ; KCD ■« H CA D =» % (CAB — DAB), 
HCG = % CBG = % (ABD — ADC), GCD = HCK ± KCD it: HCS, COD = 90* db HOC 

sin COD . g .*" 

OD = gage. .'. From triangle COD; CD -■ . Similarly chords CE, BF anA 

sin GCD 
FD may be found. ^ 

5. Compute value of CF from triangles ECF and DCF to check the work. 

Case 3.— Crossing of Two Curved Tracks.— Calculation for the Chord 
Lengths when the Frog Angles are all Itnown: * 



KOD = % (CAB — DAB), SFP = % (ABF — ABD ), 

HCG = % (ABD — ABC), L-FM = % (DAB — FAB), 



GCD = HOK ± KCD db HCG, MFD = LFS ± LFM + SFD, 

CGD = 90** ± HOC, FMD =90" ± . LF M, 

g . sin CGD g . sin FMO 

GD = gage; CD = . DM = gage: DF = 



sin QCD sin MFD 

L^W= % (EAB — FABT, TICB = % (ABB —' ABC), 

SFf = % FBA — EBA), KC J = % (CAB — EAB), 



EFT = LFT" ± LFE ± SFT, JCE = HCK ± KC J ± HCE, 

ETF = 90" ± SFT7 CJB = 90" ± KCJ, • 

g . sin ETF g • sin CJE 

ET = gage; BF = —^ — - EJ = gage; CE = . 

sin EFT sin JCE 
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CHAPTER 21.— BRIDGE WORK AND TELEGRAPH WORK. 

Bridge Work. 

The maintenance and repair of bridges and trestles is, on large roads^ 
nsually in charge of a Superintendent of Bridges and Buildings, but it i» 
a matter with which the maintenance of way department is often inti- 
mately connected. The superintendent has under him assistant super- 
intendents, inspectors and bridge foremen, all assigned to certain districts. 
These men make periodical inspection and reports, and should also make 
a report upon every job of renewal or reconstruction as soon as completed. 

On the Atchison, Topeka & Santa Fe Ry. a bridge inspector is appointed 
by and reports to the General Foreman of Bridges and Buildings on each 
operating division, and he is a competent and experienced bridge carpenter, 
selected with regard to his fitness for the work. It is his duty to examine 
all bridges, trestles, culverts, cattle-guards, stock yards and buildings,, 
.taking the main line first and the branches in the order of their im- 
portance. He begins about the first of each month, and completes his in- 
spection about the end of the month, making a daily report by mail and 
sending in his notebook every week to the General Foreman, who ex- 
amines and signs it, and passes it to the Resident Engineer to be examined 
and filed. Besides this, an inspection is made in April by the General 
Foreman, Roadmaster, Resident Engineer and Bridge Inspector, and 
another in October by the same ofllcers accompanied by the Superintend- 
ent, at which time all important repairs and renewals for the coming year 
are considered and determined upon, and a complete report on the same 
made to the General Superintendent. 

On the Southern Pacific Ry. the Superintendent of Bridges and Build- 
ings makes a personal inspection of all truss bridges at least once a year,, 
and the Assistant Superintendent of Bridges and Buildings twice a year, 
while everj'^ opening must be inspected and reported upon quarterly by a 
foreman. This latter report is made to tlie Assistant Superintendent of 
the division, and must specify, by number, all structures that require 
renewal within the next quarter, trestles and truss bridges being kept 
separate. On the Illinois Central Ry. the Assistant Supervisors of 
Bridges make complete examinations once in three months, and the bridge 
foremen every month. 

The inspector should keep a uniform record of his inspections, entering 
in a book the date, bridge number, general condition, and noting in detail 
any defects that require attention. This book may be a copy of the bridge 
and trestle record, with a blank page for notes. He signs the book at the end 
of the trip and sends it to the superintendent or to the bridge foreman. 
In the latter case the foreman takes note of the repairs required, etc., and 
then forwards the book to the superintendent's oflSce, where it is filed or 
copied into the permanent bridge record books. The inspector's record 
should be so complete, clear, and systematic that when the bridge gang 
starts out its foreman has full details and can arrange to finish up all work 
at one place at a time, thus avoiding waste of time in traveling to and 
fro, except, of course, that any emergency work should be attended to 
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first. Every opening, however small, should be given a number for ease 
of reference and location. 

The inspector usually travels on a hand car, and is accompanied by the 
bridge foreman of the division and four bridge men who run the car, assist 
the inspector, and make any minor repairs that are likely to be overlooked 
later or which require prompt attention. The tools include a brace and 
Ijits and two or three %-in. crank augers, 4% ft. long, to be used in boring 
timbers; two %-in. octagon steel bars 4 to 5 ft. long, for sounding timbers. 
One of these has at one end a ball head 3% ins. diameter for sounding tim- 
bers and piles, and the other end is diamond pointed. The other bar has 
one end like a pinch bar and the other either diamond pointed or flat- 
tened to make a scraper blade for removing sap rot, etc. The diamond 
point is used for sounding rotten portions. In sounding timbers with the 
ball head, solid timber will give a firm ring, while rotten wood will give a 
muffled sound. In boring timber to ascertain its condition the holes should 
always be bored from the bottom of the timber, or in an upward inclined 
direction, so that water will not lodge in them. For iron work there are re- 
quired light hammers for testing rivets and light cold chisels for removing 
rust scale. In testing rivets the rivet head should be struck a smart light 
blow sideways, the inspector holding his fingers on the same head and 
plate at the opposite side from which the blow is struck. Loose rivets 
should be marked with paint at once. Besides these, there should be on 
the hand car a 50-ft. tape, 2 ft. rule, plumb-bob and line, monkey wrench, 
small broom for cleaning dirt from corners, etc. There may also be paint 
pots, brushes and stencils for renewing bridge numbers, unless this work 
is done at other times by the foremen and bridge gang. The inspector 
should watch every " large structure during the passage of a fast train, 
noting any undue deflection, swaying or vibration, or any significant 
movement or sound, and it may be necessary at times to test the deflection 
under load. 

Trestles.— These have usually an average life ef 7 to 10 years, the piles 
being the first part to decay in pile trestles. Where the amount of trestle 
work on timber structures is comparatively small the bridge foreman may 
attend to the inspection, but it is usually best to have a regular inspector 
over the foreman, the inspector being a skilled bridge man, familiar with 
strains, designs, shop work, field work, timber framing, etc. On roads 
where there are many trestles, especially where damp and marshy condi- 
tions tend to induce decay, constant inspection and frequent repair must 
be made to keep the road in safe condition. In addition to the more or less 
frequent examinations there should be an annual or semi-annual inspection 
in which the alinement and settling are noted, also vertical positions of 
bents, conditions of all piles, timbers, foundations, Joints, tenons, braces, 
etc., should be thoroughly looked to, especially where they cross or are 
f ramed,the timbers being bored when necessary to ascertain the condition, 
and a written report should be made as to each bridge, and the report 
accompanied by a record of the principal members, special marks indicat- 
ing whether they will require renewal in 3, 6, 9 or 12 months, or are safe 
for more than a year. On large trestles the bents may be numbered. Mud- 
sills are sometimes laid in open trenches, sheathed with planking, but if 
buried, the mudsills, feet of posts, etc., should have the earth dug out from 
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around them for a depth of 18 to 20 ins., so that they may be inspected for 
dry rot and sounded, and all sap rot should be scraped away to see how 
much good timber is left. Boring holes in suspicious looking places, es- 
pecially near the bridge seats and caps, and at the ends of stringers and 
braces, will reveal the condition of the timber. The alinement, level or 
settlement should be observed, as also whether the bents are plumb, and if 
the ends are firmly supported by the banks. The sway bracing should be 
well bolted or spiked. The floor system should be examined as to to its 
condition and to see if the stringers have full bearing on the caps and the 

caps on the piles; also that the full number of bolts, nuts aod washers are 

in position. 

Wooden Bridges.— In inspecting Howe truss bridges it should be seen 
that the trusses have the proper camber, and are vertical, that the chord 
bolts are snug and the lateral rods properly adjusted. I'hen the truss rods 
should be adjusted until the counterbraces have a flrm bearing on the augle 
blocks, and all the rods have the same tension. The timbers, seals, and 
joints should be carefully examined for cracks, splits or rot. Whenever 
splices exist in bottom chords, and principally in long span bridges, where 
they generally occur in every panel, It Is important to examine them thor- 
oughly, and to note if they are pulling apart, which would indicate a weak- 
ness or a defective clamp. The braces and counterbraces should always 
have a square and even bearing upon the angle blocks, and the sliding awa> 
from their true position, if any, would be sure evidence that the bnidge 
needs immediate adj)istment. Such adjustment should never be attempted 
by the foreman, but only under the personal inspection of the Superintend- 
ent of Bridges and Railways, or his assistant. Wooden bridges should be 
whitewashed iuside and outside twice a year. It is well to replace timber 
stringers of short spans with short plate girders or a solid floor of old rails, 
reducing the work of the bri<.%e men and the danger from fire, besides 
making the track more uniform. 

Iron Bridges.— All pedestals, bed plates, rollers and their frames must 
be examined carefully. The bed pbites should be perfectly level; the rol- 
lers clean and free to move, and their axes should always be kept at a 
right angle to the line of the bridge. The pedestals should be free from 
all cracks and flaws, and have a uniform bearing upon all the rollers or 
upon tlu! bed plate at the fixed end. 

In the main trusses all the tension members jnust be closely examined, 
also the rods and bottom chords, especially where they are composed of 
more than one member. If in perfect condition all the members in any 
one panel should have an equal strain, and when they have not, so that 
one member is slack and the other tight, the case should be reported at 
once. The compression members, such as the posts and top chords, should 
be straight, without a bend or bulge, and all the joints should bear closely 
against each other. The laterals and counter rods should be tested by 
shaking them, and they ought never to be allowed to hang loose, but they 
must not be adjusted while a load is upon the bridge, and they must be 
tightened only just enough to get a good bearing, so as not to put heavy 
strains upon them. 

All hangers, by which floor beams or strinirers are suspended, must con- 
stantly receive close attention. Their bearing around the pins should al- 
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ways be equal and uniform over half the circumference of the latter. If 
the hangers are made of round or square iron they must be examined v/ith 
great care in the semi-circle where they are bent around the pins, and wher» 
flaws or fractures are most likely to occur. It is of the utmost importance 
that the nuts on the end of such hangers supporting the whole floor of the 
bridge should never be permitted to become loose. They should have the 
threads checl^ed to prevent loosening, and a wliite streak painted across 
the face of the nut and its bearing will make it easy to detect at once any 
motion in the nut. This plan may also be applied to bridge pins, and these 
pins should be examined for signs of rust, wear or bending. The places 
where stringers are riveted or otherwise fastened to the floor beams, and 
which are generally not easy of access for inspection, on account of the 
wooden floor over them, must be frequently and thoroughly examined, as 
here the rivets are most likely to get loose, and the webs and flanges of the 
beams and stringers are more liable to fail from shearing or crushing than 
anywhere else. The lateral systems and sway bracing must never be ne- 
glected when a bridge is inspected. All the rods should be tight but not 
overstrained, as the struts are liable to be crippled if too much power is 
used in adjusting the tension members. 

Cast-iron parts of all bridges, more particularly when in top chords or in 
joint boxes, must be closely examined. Should any cracks or breaks be 
discovered the fact must be at once reported. A %-in. hole drilled at the 
end of a crack will frequently stop its extending further. 

Riveted work should frequently be sounded with a hammer to detect 
loose rivets; and if they cannot be tightened at once they must be marked, 
and their number and location reported on the monthly report. 

Painted work must be examined for indications of rust underneath. No 
water must be allowed to collect in the interior of any cast or wrought 
iron parts; drain holes should be kept open for that purpose, and must be 
provided if they do not exist. The wooden floor system must also be exam- 
ined. 

In addition to the inspection of the structures themselves (whether of 
wood or iron), the masonry of abutments and piers should be examined for 
signs of settlement, bulging or tilting; foundations looked to, and soundings 
taken to ascertain if there are signs of scour around piling, piers, or abnt- 
mcAts. Pedestal stones should be examined for signs of cracking or crush- 
ing, and it should be noted if the masonry requires painting. It should also 
be observed if the bridge watchmen and section men keep the ballast back 
from the abutments, and keep grass, weeds and rubbish cleared away from 
wooden structures. 

It should be borne in mind that old timber taken out in repairs and re- 
newals is not necessarily waste or useless timber, but may be made avail- 
able in other repair work, and the timber and ironwork should therefore 
be carefully piled for examination as to its availability and value. In mak- 
ing renewals with creosoted timber, all parts cut for framing, etc., must be 
saturated with creosoted oil by repeated applications, and then well daubed 
with hot pitch, this being done as soon as the stick is cut. Every gang 
using such timber should have a supply of oil and pitch and a 10-gallon pot 
for heating it. As a rule it is b^t to have one main yard for timber and 
piles and to keep only emergency stocks of timber on the divisions. 
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In bridge repair or renewals on double track the tracks may be gant- 
letted along the middle of the structure, thus giving more room for work- 
ing on the trusses. To prevent accidents, fixed danger signals should be 
placed at each end of the gantletted track, and no train be allowed to 
pass over the gantlet unless the pilotman assigned to that duty is on the 
-engine. 

The painting of bridges cannot be dealt with here, but mention may be 
made of the rules for repainting given by Mr. W. G. Berg in his ex* 
•cellent paper on. "Painting Iron Railway Bridges,'* in "Engineering News," 
New York, June 6, 1895. Railway companies should, as far as possible, con- 
trol the purchase of the raw supplies and superintend the mixing of the 
paint by their own men, by hand or by a small mixer, thus being able to 
insure that the best pigments and oil are used. Of course, this is not 
possible if patent ready-mixed paints are used. All work in the field* 
painting new bridges or repainting old structures, should be done 
under inspection by the railway company's men, never by con- 
tract. For new work, use a priming coat of pure, finely ground, 
-dry red lead, toned down with lampblack, and mixed with 
pure, raw linseed oil, adding as little drier as possible. The finishing 
-coats to be any suitable paint, preferably dark colored, providing the qual- 
ity of the pigment is not injurious and the linseed oil is pure. If a cheap 
paint is required, use oxide of iron paint, bought in powder form and 
toned down with lampblack, in preference to using cheap ready-mixed 
paints. For repainting old work, first remove all dirt, grease, rust and old 
scaling or soft paint, then if the work is in bad condition use a red lead 
primer coat, followed by finishing coats as above, or if it is in fair condi- 
tion touch up the bare spots with a preliminary extra coat, and then apply 
the finishing coat. Paint should not be applied when the iron is wet or the 
weather cold. Mr. A. J. Swift, Chief Engineer of the Delaware & Hudson 
Ry., deduced a rule for painting iron structures, giving %-gallOn of paint 
per ton of iron for the first coat, and %-gallon for the second coat. 

Telegraph Work. 

As a rule the telegraph line of a railway is built by the telegraph company 
in whose district the railway lies, under contract with the railway com- 
pany, but the supervision and maintenance come more or less under the 
charge of the track department. In locating the line, care should be taken 
to avoid sharp curves and sharp changes of grade where possible, and also 
to locate it so that snow slides, falls of rock, etc., will not be likely to inter- 
fere with it. In cases where heavy storms prevail from one direction the 
line should be built on the windward or "opposite" side of the track, so 
that if the poles are blown down they will fall away from instead of upon 
the track. Failure to observe this has been the cause of much trouble on 
many railways. There is great danger to trains from telegraph poles fall- 
ing or being blown down upon \he track, and this is especially the case 
where tall poles carrying many wires are used. For this reason the poles 
should be thoroughly Inspected, and periodically tested by boring (and 
the condition noted in each case, every pole being numbered); they should 
also be well braced and guyed when showing signs of weakness, and should 
be reset when loose or renewed when decayed. The section foremen should 
know which is the division wire, and repair that first when the wires are 
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down. Wires that are down should be strung on the fence or got out of the 
way of the track, and prompt report made to the superintendent, so that 
the linemen or telegraph repair gang may be notified at once. The foremen 
should understand the imperative necessity of keeping communication open 
over the wires, and attending promptly to any defect or breakage. 

The poles are usually spaced 176 ft. apart, or 30 poles to the mile; some- 
times 150 ft. apart, or about 35 to the mile. They are of chestnut, red or 
white cedar, cypress, redwood, spruce, Oregon pine or Norway pine, the 
latter being usually for very high poles. They should be of the best quality 
of live green wood, with the butt cut above the ground line of the tree, 
reasonably straight, thoroughly seasoned, and should be peeled and have 
the knots trimmed close. If painted or set in the ground when green, dry 
rot is sure to set in. For single poles the diameter should be not less than 7 
Ins., and 20-ft. poles should be about 10 ins. diameter at 6 ft. from the butt. 
The butt is sometimes charred, or coated with tar or creosote to a point 
above the ground line, or tarred in a belt at the ground line. The earth 
should be well tamped around the poles, but not heaped up into a mound at 
the base, although a small pile of clean gravel or broken stone will keep 
weeds away from the base of the pole. Treating one end of the pole is 
usually not of much practical use, but in Europe the poles are very gen- 
erally treated with creosote, chloride of zinc and other preservatives, with 
very satisfactory results, such poles lasting from 25 to 35 years. Creosoted 
poles are commonlj' used in English telegraph work, and have been tried in 
this country, where they have been found in perfect condition, even at the 
butts, after 12 or 15 years' service. Creosoted poles are better insulators 
than untreated wooden poles, but are very inflammable, which is one rea- 
son for their not being used more extensively for railway telegraph lines 
in this country. Iron poles are sometimes used, but are dangerous, as they 
are grounded conductors and likely to cause accidents to the lines and 
linemen. 

The poles should be as low as possible, the minimum headway under the 
lowest wire being 12 ft. or 22 to 24 ft. at road crossings. In some cases 
double-pole lines are built, the poles being inclined to meet at the top, or 
vertical, and connected by the cross-arms. On curves the poles should be 
inclined to resist the pull of the wire, and poles on curves and in exposed 
places where high winds prevail should be supported by braces or by wire 
guys secured to anchors buried in the ground. 

The cross arms are usually of pine or spruce, 3x4 ins., painted. Those for 
four wires or less should be secured by two ^-in. lag screws, 6 ins. long, 
with washers, while longer arms should be secured by a %-in. bolt and two 
galvanized iron braces. The arms are set into notches or gains in the poles, 
these gains being from 1 to 3 ins. deep. The insulator pins are either of 
wood or steel. The former are usually locust, boiled in paraffin oil, driven 
into holes in the cross-ar^s and secured by sixpenny galvanized wire nails. 
The latter are about ^^-in. diameter, with a collar resting on the top of the 
cross-arm. The lower part of the pin is secured by a nut under the arm, 
and the upper part has a wooden sleeve fitting the insulator. The insula- 
tors are usually of glass, although in Europe porcelain is generally used. 
The middle pins are 22 ins. apart, c. to c; the outer ones, 4 ins. from the end 
of the arm, and intermediate arms, 16 ins. c. to c. 
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The wire is usually of copper or No. 6 or No. 8 galvanized iron, and the 
Joints should be soldered. The sag should not be less than 24 ins. between 
poles, as a short sag puts a heavy strain on the wire, which strain may be 
-calculated by the following formula, in which A = strain in pounds, Baa 
% distance between poles, in feet, = sag, in feet, D = weight of 1 ft. of 
wire: 

B, 

A = xD. 

2C 
The proper sag can be determined by sighting over the cross arms, 
which are 2 ft. apart. 

The following are the official instructions Issued by the Western Union 
Telegraph Co., in reference to the construction, reconstruction and repair 
of its lines: 

Rules for Telegraph Work. 

The minimum depth that poles should be set beneath the surface of the 
ground is as follows (except where rock is encountered, in which case It Is 
i>nly necessary to set 25-ft. poles 4 ft. and 30-ft. poles 4^^ ft. in depth): 

25-f t. poles 5 ft. deep. 45-f t. poles 6% ft. deep. 

30-ft. " ^Mi " " 50-ft. " 7 " 

:35-ft. " 5% " " 55-ft. " 7 

40-ft. •' t> " " 60-ft. " 8 
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In building a line the tops of the poles should be made wedge shape, so 
that they will completely shed rain or snow. The bottom of the wedge 
should be 4 ins. above the top of the upper gain. The direction of the 
wedge must be in a line parallel with the wires and at a right angle to the 
cross arms. 

The slant of poles on curves should be gradual, so that the strain on the 
poles will be evenly distributed. All sharp curves and angles should be 
well braced or anchored. Braces are preferable where there is room and 
suitable timber is available. 

Braces should be set a uniform distance from the butt of the pole, at 
least 6 ft. when possible, and the top of the brace should be just below 
the bottom gain. 

Anchors should be so constructed that the top of the anchor will project 
a sufficient distance above the surface of the ground to admit of properly 
attaching the guy wire to the same. Under no circumstances should the 
guy wire be fastened to the anchor beneath the surface of the ground. 

Office poles should be guyed in such a manner as to keep the strain of 
the wires off the office fixtures and front of building. 

Lightning conductors of ordinary line wire will be placed upon every 
fifth pole on new lines when being constructed, unless otherwise ordered. 
About 10 ft. of this wire should be formed into a flat coil and placed under 
the butt end of the pole; the other end of the wire to be stretched up the 
side of the pole and fastened to the same by 12 or more wire staples, and 
extended about 3 ins. above the top of the pole; on bracket lines the ground 
wire should be attached to the pole one-quarter of the way around from 
the bracket, so that if a second wire is put upon the opposite side, neither 
-of the line wires can touch the ground wire if detached from the brackets. 
On cross-arm lines the ground wire should be attached to the pole on the 
opposite side to the cross arm. 

Lightning conductors should be attached to all office poles, and when 
they are placed upon poles already standing, the above directions should 
be followed as nearly as possible, the coil of wire being placed at least 
3 ft. beneath the surface of the ground. 

Gains for cross arms should not exceed % in. in depth in sawed redwood 
poles, nor 1% ins. in round cedar poles that are 6 ins. or less in diameter 
at the top, and in no case should gains be more than 3 ins. in depth in the 
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largest poles. The distance from the upper side of the top gain to the ex- 
treme top of the pole should be 8 ins., and the distance c. to c. betweett 
gains must be 2 ft. 

When additional cross arms are added to any pole carrying two or more- 
arms, the distance apart must be made to conform to that which may 
already exist upon such pole. Double cross arms should be used on alt 
office poles, comers, and at all railway or river crossings, and on all un- 
usually long sections. Gross arms will be fitted with sufficient steel pin& 
to accommodate only the wires already on the line, or additional wires^ 
that are to be immediately constructed. Two bolts will be used in all 
cross arms. 

When building a line, the cross arms should be faced alternately, first 
In one direction, and then in the opposite, except when it is necessary^ 
to face the cross arms in a certain direction in order to have the arms puir 
against the pole where bridle or line guys are used. 

Cross-arm fixtures should be attached to office buildings with' bolts pass- 
ing through the wall instead of through door or window casing, wherever 
it is practicable to fasten them in this way. Never use screws for fasten- 
ing fixtures to buildings, as they are liable to pull out when subjected to- 
a heavy strain. 

Wires must be tied on the side of the insulator next to the pole, except 
on curves or comers, where it may be necessary to place the wire on the* 
opposite side, so that it will draw against the insulator. 

The full-sized line wires should be carried to the inside of the building- 
from the standard glass and pin insulators on a cross arm attached to the- 
wall with iron fixtures, in such a manner that the wires will have an up- 
ward direction from the insulators to the point where they enter the build- 
ing, to prevent rain and moisture from following them to the wall. Where 
the wires run into the building in exposed places, they should be covered 
with a sloping roof board of sufficient width to perfectly protect them from 
rain and snow, and should be insulated with rubber tubing where they- 
pass through waUs and partitions, using tubing of sufficient length to go- 
entirely through the wall from outside to inside of the building. 

Where telegraph offices are located in railway stations, or similar long- 
buildings, the wires should enter such offices at the window or other open- 
ing nearest the switchboard, and should be so strung that they can be- 
plainly seen and easily inspected at all times. 

At railway crossings all the wires must be kept at a height of not less^ 
than 25 ft. above the rails, and at public and private highway crossings 
not less than 18 ft. above the roadway. 

In the construction, reconstruction and general repairs of lines, all splices 
must be soldered, except on copper wires, where Mclntyre sleeves are used. 
All connections between copper and iron wires must be soldered. 

The wires inside of a building should be insulated on porcelain knobs 
or wooden cleats, and kept as far apart and as far from the ground as 
possible. The use of staples for attaehing office wires is forbidden. Force- 
lain insulators and knobs must not be used outside of buildings. Rubber 
hook insulators must not be used outside of buildings, except in places- 
where they are completely protected from rain, snow or moisture, and 
where it is impracticable to use the standard glass insulation. 

All connections in main battery wires must be soldered, and the wires 
insulated. Permanent terminal ground wires should be composed of No. 
8 copper wire, soldered to the main gas or water pipes. 

The trimming of ornamental, shade or fruit trees is forbidden, unless 
the consent of the owner is first secured; then great care should be taken, 
to avoid making the trees appear disfigured. In all cases the brush should 
be taken away and not be allowed to remain to obstruct the road. Great 
care should be taken to see that shade and ornamental trees are trimmed 
early in the season, as it is much easier to get permission to do such trim- 
ming before the foliage becomes far advanced. 
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CHAPTER 22.— GENERAL IMPROVEMENTS. 

It will be appropriate here to refer briefly to the larger- improvements 
undertaken to effect a general improvement of a railway, and which will 
be more or less under the charge of the maintenance of way department. 
In too many cases questions of cost of operation and maintenance have not 
been duly considered in the location and construction, and on many lines 
laid out with a winding and steep location to avoid the first cost of heavy 
works, and to enable the road to be opened quickly, large sums have since 
been spent in new work and changes to reduce the operating maintenance 
expenses. Such work may include the following: 

1. Changes in alinement to reduce the curvature.— The Pennsylvania 
Ry. offers numerous examples of this sort of work, effecting a saving iu 
distance and curvature. This is practically similar to new construction, 
but care must be taken to properly connect the new and old work 
where the two locations cross, and to effect the change in track without 
interfering with the traffic. New banks may be conveniently and rapidly 
built by dumping from temporary trestles. (See par. No. 10.) 

2. Cutting down grades in order to enable heavier trains to be hauled, or 
to enable the standard trains to pass without having to be divided or to be 
assisted by pusher engines.— This may be done either by cutting down the 
summits or filling up the sags. If the filling is of any depth the elevation 
of rise for* new grade should be staked out before beginning work. Tak- 
ing out sags in grade lines greatly reduces the trouble from couplers break- 
ing and trains parting. (See par. No. 10.) 

3. Substituting a tunnel line at low grade for a mountain summit line of 
high grade.— This has been done on the Northern Pacific Ry. and Great 
Northern Ry., in the west, and on the New York, Ontario & Western Ry., 
in the east. The new line is not only shorter, but has easier grades and 
curves, and is free from the danger, delay and expense incident to the high 
grade lines, the latter being in many cases switchbacks. Thus the Busk 
tunnel of the Colorado Midland Ry. saves 7 miles in length, 530 ft. of ele- 
vation, and 2,000° of curvature, as compared with the summit line. The 
Zigzag tunnel line on the N. Y., O. & W. Ry., about 1 mile long, replaces 
a switchback line with four inclines, about 3 miles long, and saves about 
$30,000 per annum (formerly expended in helping trains over the summit), 
or more than thrice the amount of interest on cost of construction of the 
tunnel. The incline grades were 1.98% for southbound trains, and 1.8% 
for northbound trains, while on the tunnel line they are 1.25 and 0.75%, 
respectively. 

4. Minor improvements.— These may include the filling up of sags in the 
grade line (due to settlement of earthwork or bad arrangement of grades) 
and flattening summits, so as to lessen the trouble from breaking of coup- 
lings, due to the jerks and strains caused at such places; and the minor but 
general changes of curvature to insure a better alinement throughout the 
length of a railway or a division. These improvements may, perhaps, be 
undertaken on general principles (if the road considers that the results will 
warrant the outlay) or to enable the road to compete to better advantage 
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With rival routes, this latter having been the cause of the extensive work 
done for the systematic improvement of the Lal^e Shore & Michigan South- 
ern Ry. A large amount of practical Information in regard to widening 
<?uts and banks, operating gravel trains, etc., will be found In Mr. Her^ 
inann's book on "Steam Shovels and Steam Shovel Work." 

6. Resurveys.— Another and more detailed class of work is the entire re- 
"feurvey of the line to check its maps, profiles, monuments, land boundaries, 
etc. In many cases the maps and records are incomplete, especially as to 
changes in location made during construction (which may affect the actual 
length and the position of mile posts), and as to subsequent additions and 
changes in yards and sidetracks, changes in right of way, etc. This 
work, as carried out on 600 miles of railway, has been fully described by 
Mr. Hosea Paul in a pamphlet on "Railway Surveys and Resurveys," and 
in 1896 Mr. George D. Snyder presented to the American Society of Civil 
Engineers a paper on "The Resurvey of the Williamsport Division of the 
Philadelphia & Reading Ry." The subject need not, therefore, be further 
considered here. 

6. Filling trestles.— A class of work which is in constant progress on 
many railways is the filling in of timber trestles with solid banks, provid- 
ing pipe or masonry culverts for the necessary waterway. The great extent 
to which timber trestling has been adopted in this country is one of the 
principal factors in the economy of construction and rapidity of completion 
which havjB been characteristic of American railway work, and the use of 
such temporary structures has been justified by the necessity of keeping 
the first cost of long lines as low as possible, and by the importance of put- 
ting the companies in a position to earn money by carrying freight as soon 
as possible. Well-built trestles are safe and substantial structures, but all 
timber structures require frequent attention and repair, and are liable to 
be destroyed by fire, causing, perhaps, train wrecks and serious interrup- 
tion to traffic. When once a railway is open, attention should therefore be 
given to the work of gradually substituting solid banks (with ' culverts or 
metal bridges over streams), for timber trestles, as the banks will be per- 
manent and will, under ordinary circumstances, require practically no re- 
pair or attention. This work of filling can almost invariably be done much 
more quickly and cheaply by work trains after the completion of the road 
than by the ordinary plant used» while the road is under construction. In 
many cases trestles may be filled with material taken out in widening nar- 
row or wet cuts. Two very interesting articles on this subject will be found 
Jn "Engineering News," New York, Nov. 28, 1895. 

In regard to the construction of earth banks as substitutes for existing 
trestles, it is often assumed that no particular skill is required or difficulty 
involved beyond the proper handling of the gravel trains, the idea being 
that it is simply a case of dumping the earth and keeping the trains out 
of the way of regular trains. This is doubtless true in many cases where 
the ground is hard and of an easy slope, but on soft ground or steep slopes 
the work of filling calls for very careful consideration. In extensive work . 
of this kind on the Canadian Pacific Ry. two specially troublesome kinds 
of soft bottom were met witn. In one case the bottom was practically un- 
fathomable, and swallowed up all the filling until the successful expedient 
was adopted of using light sawdust instead of heavy gravel for filling. In 
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the other case, the soft bottom rested upon a sloping rock bed, down which 
the bank would slide. In some cases the alinement was changed to avoid 
the most troublesome and dangerous places (and it is to be noted that it 
was sometimes found possible to get a better location on firm ground than 
the original location on treacherous ground), but in many cases the difficul- 
ties were steadily fought until overcome. 

In no case should such work be commenced until careful soundings and 
investigation have been made as to the depth, slope of hard bottom, etc., and 
a proper plan then devised in accordance with the conditions to be met. 
Otherwise the result may be the loss of money, time and material, or the 
wrecking of a structure and a costly interruption to traffic, as the dump- 
ing of material in a swampy bottom or a sinkhole may develop unexpected 
upheavals in a more or less distant part, which may lead to damage suits 
or involve the compulsory purchase of real estate. Not only has the foun- 
dation to be considered, but also the trestle itself. Thus in the case of a 
long structure, especially if the longitudinal bracing is deficient, as is too 
often the case, it is not safe to fill in from the ends or from one end, as the 
pressure may result in the injury or collapse of the trestle, but the filling 
must be carried on uniformly along the length of the trestle, thus main- 
taining a practically horizontal surface for the fill and preventing the 
straining of the structure. Again, if the earth or gravel is to be plowed off 
the cars in the usual way, the strength of the trestle is an important con- 
sideration in regard to the resistance to the racking strains, and to the 
lateral strains if a side plow is used, especially if the material is stiff and 
the cars are chained to the track. A plow being hauled over a car and sud- 
denly striking a boulder or other obstruction may throw very severe strains 
upon a trestle. This is more particularly the case where the trestle is on a 
curve. The strains due to plowing off the material may be considerably 
reduced by using a "rapid unloader," with a steam winding engine on the 
front car, as described in the chapter on "Ballasting." If there are boulders 
in the material, an open plank screen, inclined downwards from the edge 
of the trestle (like an open picket fence) will cause all such large material 
to fall clear of the trestle bents and form the toe of the bank. 

On this work there are many dangers to the laborers, if hand shoveling or 
hand dump-cars are employed, there being the constant liability of a man 
falling from or being knocked off the structure. This is especially the case 
when hand dump-cars are used on high trestles, the floors being usually 
narrow, and the men likely to stumble, get dizzy or be struck by the mov- 
ing body of a car. In order to provide against these dangers, however, 
two or three systems of dumping cars by compressed air have been intro- 
duced and used to some extent. The principle consists in attaching to the 
bottom of the pivoted body of the car the piston rod of a cylinder, con- 
nected by a train-pipe and hose couplings with the air reservoir on the 
engine. 

A very effective and economical method of filling where water is obtain- 
able under considerable head is that of washing earth into place from the 
hillside above the trestle, using a water jet from a monitor in the same 
way as in 'placer mining. This method has been 'employed on the Can- 
adian Pacific Ry. and Northern Pacific Ry. To prevent the water from 
flowing away too rapidly over the fill, carrying away with it tho earth 
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brought dowu, and also washing channels in the side of the fill, a bank 
6 to 12 ins. high, of earth mixed with hay and straw, or a line of old ties, 
is placed along the edge of the fill, the earth being deposited behind it and 

« 

the water flowing over the top. The bank is renewed on the slope as fast 
as the filling reaches the top. The water and earth are carried down to the 
fill by a fiume, the lower end of which is movable, and the fiow from the 
mouth of the fiume can be directed to any desired part of the fill by the use 
of movable fiashboards or guideplanks, set on edge. Such work has been 
done at a cost of 5 to 7% cts. per cu. yd. of material in the bank. 

The timberwork of the trestle itself remains in place in the bank, but 
the floor system (consisting of the ties and stringers) is taken out. On the 
Canadian Pacific Ry. the practice is to fill up to the level of the tops of the 
ties in the autumn of one year, and then in the spring of the next year, 
after the frost is out of the ground, the ties and stringers are removed, 
and those that are sound are used in repairing old trestles. 

7. Change of gage.— This is sometimes required on narrow gage lines, 
especially when acquired- by main line connections, and has been referred 
to in Chapter 18, "Gage, Grades and Curves." 

8. Culverts.— Many roads are gradually building new and better culverts, 
or replacing open culverts having wooden or iron stringers, with short 
plate girders, liaving eitlier open fioors with ties about 2 ins. apart, or solid 
floors of old rails or other construction. 

9. Drainage.— This may include cutting down and draining slopes to 
prevent landslides, widening cuts to prevent trouble from snow or from 
wet sliding banks, the material thus taken out being applied to advantage 
in filling trestles. Where cuts give trouble from sliding in wet weather, 
which is common where cuts have been made as narrow as- possible to 
save expense in first construction, and where consequently a very little 
sliding threatens interference with trafl^c, it will often be economy to put 
in a steam shovel and widen the cut to more suitable dimensions, using 
the material for filling trestles or widening narrow banks. An effort 
should be made to convince the higher officers of the true economy result- 
ing from such expenditures. 

10. Double tracking.— In widening banks the original surface should be 
thoroughly cleared, as in new work, a trencli cut to give a true bearing to 
the new slope, and the slope of the old bank stepped or benched to prevent 
separation of the old and new earthwork. The ballasting can be dis- 
tributed by side dump cars or a side plow, and leveled by a ballast 
spreader working on the existing track, as described under "Ballasting." 
Improvements in alinement and grade very generally go hand in hand 
with the work of double" tracking. The Chicago & Northwestern Ry. in 
1896 double tracked its line between Madison and Baraboo, Wis., 37 miles, 
improving the profile for 60% of the distance. Summits were cut down 6 
to 10 ft. and intervening sags correspondingly raised, with the result of 
materially increasing the hauling capacity of the locomotives. Some 
heavy curves were also taken out. New banks on the realinement were 
built by dumping material from temporary trestles, the gravel trains 
beins: plowed off by "rjtpid unloaders" hauling side or center plows as re- 
auired. 

11. Klcn^ation of tracks.— In many cases where railways have been built 
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on the street grades, the dangers and inconveniences to train service and 
pedestrians cajased by the numerous grade crossings have led to the eleva- 
tion Or depression of the tracks at great expense. This worlt calls for very 
-careful organization and management to keep the cost as low as possible 
and to avoid iaccidents or interference with traffic. 

Ballast and Work Trains. 

A work train is usually given train orders authorizing it to occupy a 
tspecifled portion of the track as an extra, and no other irregular train 
^should then be authorized to pass over that portion of the track without 
provii^ion for passing the work train. If it is anticipated that a work 
train may be where it cannot be reached for meeting or passing orders, 
it may be directed to report for orders at a given time and place. 

Much expense and delay in work done by ballast, gravel or construction 
trains is frequently caused by considering these trains as belonging to 
the very lowest class, and allowing train dispatchers to side track and lay 
them aside at any and all times and places, only occupying the main track 
by special order, after every other train has had right of way. This causes 
much loss of time in waiting, besides which the steam-shovel or gravel pit 
•crew and the unloading gang are idle when the train is waiting for regular 
trains which are behind time. This makes the excavating and ballasting 
very expensive, and might, in many cases, be easily remedied by the dis- 
patcher if made to understand that the gravel train is an important and 
-expensive item in the Juaintenance account and should be kept at work 
to its fullest capacity. Where regular ballasting is in progress at some dis- 
tance from a station, a temporary telegraph station or bell-code station 
may be established at the gravel pit, and the men in charge of the train 
kept informed as to train movements. The roadmaster or other officer in 
•charge should see that the trains are unloaded as quickly as possible, the 
rails properly cleared and ballast leveled off so as not to strike car steps* 
"brake beams, etc., and the train then promptly sent back or got out of the 
way. It is generally advisable to keep one train of cars in the pit while 
the other is out on the track. 

It is also poor economy and bad practice to assign old and worn out 
locomotives to the work trains. The engine may be a passenger engine 
that is someVhat too old for its service, but still in fair condition and 
not too light. The caboose, supply car, and regular train of service cars 
should be equipped with air-brake and air-whistle, and whenever going to 
■a considerable distance the train should be qualified to run as a section 
of a passenger train with perfect safety. Much time is lost by work 
trains going to and from work, and in passing over the road for any con- 
-siderable distance during the day, when taking their chance with the other 
traffic, as is the common practice. 

In the raising of the grade of the New York, New Haven & Hartford 
Tty. for about 4^^ miles at Forest Hills, near Boston, Mass., the earthwork 
filling was done from the temporary main line double track trestle between 
the masonry walls. The filling material was obtained from a gravel 
pit 13 miles distant, and the gravel train service was very carefully or- 
ganized. Small dump cars were at first tried, but gave much trouble by 
getting derailed, and flat cars used were found to be unsatisfactory by 
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reason of the time occupied in unloading them. As finally organized the- 
train consisted of 20 eight-wheel Pratt dump cars of 25 cu. yds. capacity 
each, or 500 cu. yds. per train. The train was hauled by a powerful mogut 
engine. There were about 1,000,000 cu. yds. of filling altogether, and the 
work went on at the rate of about 13,000 cu. yds. per week, or 60,000 per 
month. One shovel was usually employed, loading one train while another 
was on the work, but another shorel was put in service if the first could 
not keep the trains supplied. This work went on night and day. With* 
two shovels at work, 3,500 cu. yds. (or seven train loads) have been dumped 
in 24 hours. The unloading was attended to by groups of men on the- 
track, who also attended to the ballasting, lining, surfacing and general 
work on the track. The dump cars were of the design patented by Mr. E. 
B. Pratt, Superintendent of Buildings of the N. Y., N. H. & H. Ry., and 
built by the company. They were 28 ft. long inside, rated at 60,000 lbs. 
carrying capacity, and weighing 25,100 to 25,650 lbs. empty. The sides 
are made in two parts, divided horizontally. When the train stops the 
npper half of the side of the car is swung up and half the load dumped. 
The train then moves on a train length and the lower half of the side of 
each car is swung down, dumping the rest of the load. 

If a work train engine is only required to take the men to and from their 
work, this engine should attend to the distribution of material for the 
sections, which frequently require such assistance, and if it cannot be so- 
employed it should be turned over to the transportation department from 
the time of delivering the men at their work to the time of taking them, 
home in the evening. When it is considered that this engine costs about 
$25 per day, including the crew, it will be readily seen that with a force of 
laborers costing $25 a day, it increases the cost of every day's labor per- 
formed 100%. Hence the practice of running a work train with a small 
force of laborers is an expensive luxury, and any work train gang com- 
posed of less than 50 laborers will make the average rate of each day's- 
labor higher than any contractor would figure on doing work. Of course^ 
there is always work on the railway that cannot be done by contract, and 
is only possible to reach by use of an engine; but the force of laborers 
should bear such a proportion to the cost of the engine that the cost of each 
day's labor is within reason. In many cases the engine can be profitably 
employed in unloading rails, stringing new rails, moving switches, etc. 

The foreman of the construction gang should act as conductor of the 
train and share the responsibility for the safety of the train with the en- 
gineman. A conductor who has nothing to do with the work of the train 
should not be employed, there being too many opportunities for him to- 
sleep in the caboose, and he will consequently antagonize the foreman, 
who is particularly interested in and held responsible for a fair day's work^ 
By the foreman acting as conductor he gets a knowledge of the trains 
that he would not otherwise have, which enables him to arrange his work 
to better advantage, and especially smaller items of work (which consume- 
so much of the train's time), so that it can be done between the time of 
certain trains. This conductor must be an expert foreman, qualified in- 
all branches of track work. He should be provided with an assistant fore- 
man, thus enabling him to give more time to the trains than otherwise- 
would be possible, and, if his force is large enough to require it, he should 
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also be furnished with a timekeeper. He is also responsible for seeing 
that the cars are in good running order, and must mal^e reports of all track 
material delivered, and of all delays experienced through not receiving 
orders promptly. The trains are usually required to be clear of the main 
track between 5 or 6 a. m. and 7 p. m., and to be sidetracked for the night 
at a telegraph station. 

On the Lehigh Valley Ry. the work train crews are in the roadway de« 
partment, and each crew consists of an engineman, fireman and three 
brakemen. These men are selected with great care, and are considered 
experts, as there is no more important train than the work trai^ being in 
the way of all extra trains, and as the traffic is very great the best men 
are necessary for the most effective working. There is also a man whO" 
acts as conductor and foreman, being selected from the roadway force,, 
and having been raised on the division on which he works. He is qualified 
to do all kinds of constniction and repair work in the roadway department,^ 
and is required to pass the regular conductor* S examination. There is 
also an assistant foreman, who is a first-class man, and when the force 
of men numbers more than 40 a timekeeper is assigned to the gang. The 
floating gangs formerly employed have been taken off, and the work for- 
merly done by them is now done by the work train gang, which is an im- 
provement, as the material for the floating gang was handled by the work 
train, and this train was often put to a disadvantage in taking the floating 
gang to and from work. The work train gang may assist the track gangs^ 
at times, as in reballastlng when waiting between trains. Ties, rails, etc., 
should be unloaded at suitable points and where needed, so as to avoid 
rehandling on the right of way as far as possible. 

The conductor and dispatcher should work in harmony, the former noti-^ 
fying the dispatcher as to the location of his work, the time it will probably 
require, and his movements when the work is finished, while the dis- 
patcher should inform the conductor as to expected movements of trains 
affecting him, especially of expected extras, so that he can report at a 
telegraph station in time for orders. It too often happens that the work 
train is tied up by signals put on regular trains to enable the dispatcher 
to run other trains which could otherwise be run as extras. The limits of 
the work train should be as short as possible, as the dispatcher can handle 
it better, and where the track is crooked and traffic is heavy the work 
trains should not be allowed to work under fiag on the time of freight trains. 
A work train conductor working on limits should not run past telegraph 
stations on the way to sidings without ascertaining the times of regulai 
trains and whether the dispatcher can assist in any way. On the other 
hand, dispatchers should be held strictly accountable for delays to work 
trains. 

On the Richmond & Danville Ry. (now the Southern Ry.) under Mr. C. 
M. Bolton, Chief Engineer, work or gravel trains were run as extras under 
special orders, with working limits assigned them, and the practice was 
to assign limits for work trains for each day between certain mile posts, 
and for them to keep out of the way of all regular trains. When any 
special work was going on they were allowed to work close up to the 
limits, and were given special orders against every train up to the time of 
arriving, if the trains were behind time, but were required to be out of the 
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way of passenger trains' time and keep out of the way until tlie pas- 
senger train had passed. Where there was specially important work being 
done by the work or gravel train a telegraph office was opened at that 
point, and all trains were required to come to a stop before entering the 
limits assigned to the work train, until given an order to proceed. These 
orders were rarely given against first class passenger trains. 

On the Pennsylvania Ry. work trains are assigned to all main line super- 
visors and to branch line supervisors where the traffic is heavy enough to 
warrant it. The work trains ar.e run as extras, and on single track they 
are handle^ by the dispatchers so as to give them every opportunity to 
work without causing delay to their own movements or to regular trains. 
Working limits are given wherever possible. On the East Tennessee, Vir- 
ginia & Georgia Ry. (now part of the Southern Ry. system) the work trains 
got working limits, usually about 40 miles long, from the dispatchers. 
This order gave them no rights against any schedule trains, but did give 
them rights to occupy the track between trains when properly protected 
by red flags in both directions. When it was necessary for the work train 
to run any distance, running orders were requested of the dispatcher, who 
then gave the conductor of the work train orders to run his trajn as a 
section of a regular train, or as an extra. Iif such cases he was not sup- 
posed to stop along the line to do any work. After reaching his destina- 
tion, the conductor again procured a work train order which was simply 
authority to occupy the track under red flag when no schedule trains were 
due. It will be seen that in this case the orders were strictly in the in- 
terest of the Transportation Department, it being considered necessary 
for the dispatcher to retain control of the track at all times, so that extras, 
specials, etc., could be properly handled. When the dispatcher appreciated 
the cost and importance of the work train, and gave orders to run as a sec- 
tion or extra when called upon, there was really no great delay or Inter- 
ference experienced by the work train. On some parts of the road, when 
the freight business was irregular, the work trains were authorized to 
occupy the main track under flag until the arrival of freight trains. On 
the Chicago & Eastern Illinois Ry. it is customary to have an operator at 
the gravel pit when the steam shovel is working. 



CHAPTER 23.— HANDLING AND CLEARING SNOW. 

One of the annual difficulties encountered is that of dealing with snow, 
and keeping the road open during the winter. If a road is carried on an 
embankment, even a low one, the snow will drift up on the windward 
side until it is level with the track, and will then blow over and form a 
drift on the other side, so that it is not difficult to keep the track clear. 
.For this reason it is bad policy to build prairie lines on the surface level, 
but they should be raised on embankments. Shallow cuts will soon fill if 
the wind is blowing across them, unless snow fences are built (see "Snow 
Fences"). In deep cuts there will be greater trouble in getting rid of the 
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snow, and all cuts may be made less troublesome by widening them and 
flattening the slopes. In sidehill work the drifts against the bank are 
likely to be dangerous, especially if the toe is about even with the outer 
rail, as the. side pressure on the plow is likely to cause derailment. Such 
drifts are also likely to contain earth or sand and are therefore very 
heavy and dangerous. 

Steady falls of light soft snow at a mild temperature are the easiest to 
deal with if the road has proper equipment, but if the temperature is very 
low the snow may settle and freeze into a mass, or if the wind is high it may 
be packed very hard in the drifts. Hard dry snow, whether drifting or 
packed, is apt to be troublesome by filling up against the rail heads» 
increasing the liability of the engine wheels to slip and even causing de- 
railment unless Gangers are promptly used. The same trouble, but of 
greater extent results from partial thaw followed by freezing, which 
<?auses the formation of solid ice on the roadbed. The worst drifts are 
formed by heavy falls of dry, hard snow which will form drifts in every 
place affording a lee side. Where the wind blows through "a cut instead of 
across it the snow will not drift, and in fact a change of wind may clear 
A cut in which the snow is not packed hard. The weight of snow varies 
from 12 to 25 or even 30 lbs. per cu. ft., according to its condition, while the 
lieavy masses in snow slides sometimes weigh as much as 45 lbs. The 
weight in Canada has been given as follows: Freshly fallen snow, 
141A lbs. per cu. ft.; 24 hours after falling, 8° F., 21% lbs.; 72 hours, 30" F., 
28.7; but after high winds, which pack it hard, it will weight about 30 lbs. 
per cu. ft. If the snow in drifts 3 to 7 ft. deep has been partly thawed and 
refrozen and become very hard packed, the plows may run upon it and be 
derailed. 

Snowsheds are sometimes built in open flat country, but mainly on side- 
hill lines and to cover deep cuts on mountain divisions, at places where 
deep drifts occur. They are usually heavy log structures, sometimes with 
rock-flUed cribbing on the up-hill side, earth being filled in behind the crib- 
bing to a level with the roof of the shed so as to form an even slope frona 
the hillside to the outer edge of the shed roof. The bents are 5 to 10 ft. 
«.part, and framed bents of triangular section are often used for the outer 
or downhill side. Planking is spiked to the batter posts of these bents, a 
narrow opening for light and air being left along the upper part, under the 
overhang of the roof. The timbers are usually 8 x 10 to 12 x 12 ins., with 
3-in. and 4-in. planking. Some forms of snowsheds used on the Canadian 
Pacific Ry. are shown in Fig. 220. 

On the Canadian Pacific Ry. an open air line is laid outside the snowsheds 
for use in summer. The sheds must be carefully watched and patrolled, as 
there is great danger from fire, which, if once well started, is very hard to 
flght. In some cases, on the Central Pacific Division of the Southern Pa- 
•cific Ry. (crossing the Sierra Nevada) fire trains, equipped with tanks, fire 
pumps, hose, etc., are kept in readiness, while some of the important sheds 
on the Canadian Pacific Ry. have pipe lines, with 200-ft. coils of hose at 
bydrant nozzles 400 ft. apart. On open hillsides, where snowslides occur, 
glance and split fences are sometimes used, the former to guide the snow 
Into gullies, and the latter to break up the slide. These latter are V-shaped, 
with a sharp angle and a strongly braced and anchored crib at the point. 
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They are used to protect Tentilating openings in the sheds, as in heavy 
weather the smoke escapes slowly, and the shorter each shed is the better. 
Snow fences have already been described. 

In fighting snow there are two methods to be followed. The first is de- 
fensive, consisting in the use of snow fences, and the use of pilot or engine 
plows or plows hauled by the trains, so as to Iteep the snow from covering 
the track to such a depth as to interfere with the traffic. The second is 
aggressive, and consists in the use ot bucking plows, snow excavators and 
armies of shovelers to clear out deep drifts and heavy falls which have 
blockaded the road. In a heavy storm or a succession of storms, the main 
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F^g. 220.— Snowsheds; Canadian Pacific Ry. 



thing is to keep on breaking up the drifts by snow plows, so that they do- 
not have time to pack and become so hard as to require shoveling, and the 
work of the breaking plow must be supplemented by the wing plow and 
flanger to widen the cuts and clear the rails. 

The shoveling of snow by hand is slow and laborious work, especially 
in heavy drifts and with snow still falling or fierce winds blowing. Such 
work is often attended with danger, and the men in charge should see 
that the laborers sent out are warmly clad, and that provisions and hot 
coffee are provided. In shoveling from deep cuts the work must be done 
In benches, the vertical height of which is the height to which the men 
can shovel the snow without too much exertion. With shoveling in heavy 
work there is sometimes difficulty in getting rid of the material, and it has 
to be carried out on work trains, and dumped over trestles, etc. On one 
part of the Canadian Pacific Ry., in the winter of 1887-88, after several 
small structures had been filled the snow trains had to be run consider- 
able distances, entailing great loss of time and constant trouble in backing 
up over badly flanged track, due to the almost continuous snowfall and 
drifts in that neighborhood. These difficulties were avoided the next year 
by the use of the rotary plow and a small gang of shovelers. The com- 
pressed slope snow was shoveled onto the track to a width covered by the 
scoop of the rotary and the wings of the bucking plow, and was thus 
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thrown far out and clear of the track, and a good flangeway left. In 
heavy level snowfalls of over 12 ins. the rotary plow was used, but with 
less than that the ordinary wing-plow was used, as it could be run faster, 
and time was of first importance, besides which the wing-plow, of course, 
cost considerably less in operation. Cuts widened in the way noted above 
are less liable to fill up again very quickly. Some roads slope the snow 
cut back for 30 or 50 ft., and the wider the cut the longer it will stay open. 

A deep snow cut with vertical sides, as left by the plow, is liable to 
fill very quickly, and it is wise to break down the sides, shoveling the loose 
snow into the cut, and then run a plow through at high speed to fling the 
snow to a distance. If the snow in deep drifts is hard, it is well to cut 
trenches across it, either large trenches, 30 ft. long and 10 ft. wide, and 
about 30 ft. apart, or short ones with two men to each trench, the trenches 
being Just as long as the men can work, and 15 ft. apart. This can be done 
by the regular section gangs as well as the snow shoveling gangs, and this 
trenching enables a locomotive with engine or bucking plow to easily break 
through and clear the drift. When men are engaged on this sort of work, 
or in a narrow snow cut with vertical sides, a man should be posted on top 
of the cut to watch out for and give warning of the approach of trains or 
plows. 

The section men and yard men must look to the clearing of snow from 
yards, switches, frogs, crossings, guard rail flangeways, etc. Yards should 
have plenty of good clean ballast, and be kept well drained, so that in 
case of a cold snap following a thaw there will be less liability of thawed 
snow freezing up the switches, etc. The trenches in which switch connect- 
ing rods work should be kept open to prevent the accumulation of water 
which, by freezing, might prevent the operation of the switch. Salt should 
be used in clearing snow and ice from switches and frogs, and light drift- 
ing snow frequently swept out, the slide plates being also frequently oiled 
as the salt water will rust the iron and make the switch rails hard to move. 
Where many snowstorms occur during the winter it is a good plan to put 
up posts near the switches in yards, with a broom and shovel hung on each 
ready for use. 

The use of plows should be commenced as soon as a storm begins, pilot 
plows being used first. In using a plow the bucking is, of course, done 
with the plow ahead of the engines, but wing plows should be hauled be- 
hind the engines. These plows have hinged flaps or wings on each side, 
the spread of the wings being controlled by levers or air cylinders operated 
by a man in the "lookout" in accordance with whistle signals from the 
leading engine, the wings being, of course, closed in to clear bridges, 
tunnels, etc. The wings usually spread about 3 ft. beyond the side of the 
plow. The following plan may be used for clearing snow on lines with two 
or more tracks: Both tracks are kept clear for the plows. On one track is 
run an engine with a wedge-shaped, square-nosed bucking plow in front 
and a wing plow behind. This clears the cut on one side and throws a 
bank of snow over towards the next track. Following this comes an en- 
gine with a side-delivery plow in front and a wing plow behind, with the 
wing on the outer side of the track extended. This will not only clear its 
own track but shovel off the snow thrown out by the wing of the first 
wing plow. 
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Pilot and Engine Plows.— The use of pilot plows, or snow plows bolted to 
the engine pilot, is common on most railways which hare to deal with 
moderate or heavy snowfalls, aa they serve to keep the track from getting 
blocked with snow, except In case of very heavy storms or drifts, and en- 
able the train to make better time by clearing the track of light snow. In 
general these are curved plates rigidly bolted to or In front of the pilot, but 
Fig, 221 shows an adjustable plow, operated by compressed air from the 



brake reservoir, whicli was designed by Mr. J. E. Keegau, Master Mechanic 
of the Grand Kaplds & Indiana Ry. This device is locally known as the 
"go-devil," and has been iu use on that road for two wiuters with satisfac- 
tory results. 

Four flat bars, A, 1 x 4 Ins., are bolted to the bumper beam, and carried 
dowD to within 3 Ins. of the rail level, beiug then bent baci; and inclined 
upward to have the rear ends attached to the cylinder casting. The Inclined 
part of each bar is stiffened by a 4 x 4-ln. tee Iron, B, riveted to Its upper 
side. The plow, C, is of the usual form, with OYerhanging nose and curved 
wings, extending well forward of the bumper and to a height of ISi^ Ins. 
above the rail. The sides are braced by 2 x 2-ln. angle irons, and the bot- 
tom by 31^ X 3^^in. angle iron. On each side of the bottom Is bolted an ice- 
cutting plow or Hanger. I>, consisting of a steel plate, ^-in. thick, with 
notched edges bent down so as to cut the ice and snow along the side of the 
rail. When In position for work, the ice plow is tt^ Ins. below the top of 
the rail. On the bumper beam are bolted two bearings for a 3-in. rocker 
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shaft, E, caiTying two rocker arms, F, connected by a 1%-in. rod, G. To 
this rod are hung two links, H, by which the heel of the plow is lifted 
(sliding vertically on the 4 x 1-in. bars, A), and a diagonal rod, J, which lifts 
the nose of the plow, and which is adjusted by means of a turnbuckle. A 
third and upright rocker arm, K, on the shaft, E, has a connecting rod, L, 
to the piston rod, M, of an air cylinder, N, placed behind the steam chest 
and supplied by a %-in. pipe. 

The Chicago & Northwestern Ry. has a somewhat similar plow, but 
with a flanger pivoted to the outer side of each face of the plow, the flangers 
being raised by an inverted air cylinder behind the plow. Slots allow the 
flangers to move ahead in rounding curves, the pressure of the snow bring- 
ing them back into normal position. 

Next to these come the larger engine plows, which are usually of iron, 
bolted to a special wooden frame which takes the place of the pilot, the 
plow extending above the top of the boiler and being braced to the frame 
and smokebox. On the Northern Pacific Ry. snowdrifts up to 4 ft. deep 
are handled with pilot plows, unless too hard, in which case channels are 
cut across the track. The snow-bucking plows are of the wedge type, of 
which there are two designs, one having central deflecting wings, which 
throw the snow to each side of the track, and the other a single deflecting 
wing placed diagonally on the wedge portion of the plow and throwing the 
snow to one side of the track only. This wing is adjustable and used on 
either side at will. On double track the single-wing plow is found to be 
most useful. Engine plows of this kind have been used for drifts even up 
to 15 ft. deep, the drifts having first been cut by cross trenches. 

Bucking Plows.— The ordinary form of bucking plow resembles a 
large box car with a plow-shaped front end, and the pushing power is ap- 
plied to the rear of the frame. If the plow is run at high speed into a drift 
it has to stand very severe racking and wrenching strains, and not unf re- 
quently the plow leaves the track. This leads to continual delay in dig- 
ging out and replacing the plow. If the plow and engines strike a heavy 
drift the sudden shock is likely to derail both plow and engines, or to shift 
the tender tanks, or the plow may run up into the snowdrift. Drifts that 
have been in place for several days should not be bucked until soundings or 
some investigations have been made, as there may have been alternate 
thaws and freezing resulting in large and dangerous pockets of hard ice. 
The plow will only drive a certain distance into the drift, and must then 
be dug out to enable the engines to haul it back for another run, and some- 
times one or more of the engines has also to be dug out. 

The dimensions of any plow in cross section should be such as to leave 
a clearance of 3 to 5 ins. above the rails and 5% ins. between the plow and 
fixed structures, such as bridge abutments, tunnel walls, freight platforms. 
The plows of the New York Central Ry. are 10 ft. 1 in. wide, and 12 ft. 2 
ins. high from the ties, the overhanging nose being 9 ft. above the ties. 
Sometimes the face of the plow is square to the track, but more commonly 
it is wedge-shaped in plan. 

One of the best forms of bucking plows is the Russell snow plow. Fig. 222, 
which is now extensively used, and which is built by the Ensign Manufac- 
turing Co., of Huntington, W. Va. It is of massive construction, with very 
heavy framing and lateral bracing, and is mounted on two four-wheel trucks 
with roller side bearings. It is built for single track, with a central nose di- 



^78 TRACK WOBK. 

vldlng the incliaed plane oC theface; orCor double track, wltb a vertical nose 
-at one side, so as to diacbarxe the snow on tbe right hand side only. The 
latter plow may also be used for sidehlll work. The large plows have on 
«acb side an elevator wing, 9x 11 ft., for use In deep drifts, the wings be- 
ing forced out so as to widen the cut, and having curved channels by which 
the snow is delivered above the machine. These, with a slight tapering of 
the sides back from the front, prevent the snow from wedging or binding 
against the side of the plow. The pushing timber is of oali, 12x12 Ins^ 
with its front end let into the oak timber, 12x12 ins., which forms the back- 
bone of the Inclined face of the plow, so that the propelling- power Is ap- 
plied right at the nose of the plow and not at its rear. This greatly reduces 
the danger of derailment, and the plow Is In practice run up to its work In 
drifts, 5 to 15 ft deep, at speeds of 25 to 35 miles per hour. The rear end 
of this timber is fitted with a heavy coupler head having slots for close 
coupling to engines of different heights. The pushing timber is not a flsed 
part of the framing, but has a lateral movement, allowing It a certain 



Fig. 222.— The RuBaell Snow Plow; with Wine Klevaton. ^ 

amount of play on curves. A coupling bar extends through tbe face, by 
means of which the plow can be hauled. The horizontal edge has a sharp 
steel cutting edge; about 5 ft. back from the edge begins tbe share, vritb 
curved flaring sides to throw ofC the snow. The sharp cutting edges of the 
front and sides enable the plow to get into and under the snow, 
wedging It up and lifting and loosening it before It reaches the share where 
the side pressure begins. This again tends to reduce any liability to derail- 
ment. The front end Is covered with a ^in. steel plate, and the double 
track plow has on the side opposite the run of the share a %-ln. steel plate 
extending the full height of the machine, its front edge forming the verti- 
cal cutting edge in advance of the share. In working, a man rides In the 
<?ah or outlook and signals the englneman of the pushing engine by a bell 

A Russell plow has successfully bucked hard packed snow 6 to 8 ft. deep, 
using two engines with a run of about ^ mile, and having a speed of about 
30 miles per hour. With one engine It will handle 6 or 7 ft. of snow and go 
through 4 or 5 ft. of snow for half a mile without stopping. With two en- 
gines It will handle 7 to 11 ft, of snow and go through 8 or 9 ft. tor % mile 
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-without stopping. One of tliese plows witli wing elevators, weighing 65,000 
Jbs. and being 40 ft. long and 11 ft. 8 ins. high, has been used on the New 
York Central Ry., usually with two mogul engines having cylinders 19 x 
-26 ins., but sometimes with three lighter engines. Drifts 3 to 9 ft. deep 
-and 200 ft. long, and up to 10 and 15 ft. deep, 300 ft. long, were disposed of, 
-And also a drift of 2,200 ft. long and 3 to 10 ft. deep. The speed was about 
-30 miles per hour in running at the drifts, or sufficient to go through with- 
out stopping. It is claimed that, owing to the construction of the plow, 
there is no danger of derailment, even in sidehill or diagonal drifts. After 
-the first cut is opened the plow is run through with extended wings to 
widen the cuts and make a slope instead of a vertical wall. 

Snow Excavators.— The first mechanical snow plow or snow excavator 
an this country was the Leslie or rotary plow, which was built in 1885, and 
was afterwards purchased by the Union Pacific Ry. It is a large car 
mounted on two four-wheel trucks and containing a boiler and engine for 
rotating a vertical wheel 9 ft. diameter in an open-front case on the front 
of the car. This wheel revolves at high speed in a plane transverse to the 
track, and is fitted with knives which cut off the face of the drift, deliver- 
ing the snow behind the wheel into a closed circular box containing a fan 
which discharges the snow through a movable chute in the top of the box 
to a distance of sometimes 200 ft. from the track. The wheel can be driven 
in either direction, having double-edged blades moving on a central pivot. 
-A locomotive boiler is used, and the engines have cylinders 17x22 ins., 
■driving the wheel by means of gearing. A Sanger is fitted behind the rear 
truck. The ice cutter and Sanger are connected by iron rods to cranks 
on a balanced shaft, by which they are raised and lowered simultaneously 
by an air cylinder supplied from the main reservoir. They are operated 
i)y levers in the pilot house. The ice cutter and Ganger are each held in 
place by a shearing bolt, which will be broken if an obstruction is struck, 
thus allowing the blades to swing back and preventing damage to the ma- 
<?hinery. The plow is about 28 ft. long over all, and weighs 110,000 lbs. It 
Is built by the Leslie Brothers Manufacturing Co., of Paterson, N. J. 

In tests on the Pacific Division of the Canadian Pacific Ry., in the winter 
of 1888-89, this machine was found to work best in heavy snow, at about 5 
miles per hour. If pushed faster it was liable to become choked. With dry 
jsnow, either level fall or drifted, it could be run at 15 miles per hour. Even 
where the character of the snow caused slow work (with one mogul and 
one consolidation engine pushing the plow down a grade of 2%) a slide of 
32 ft. greatest depth, estimated to weigh about 30 lbs. per cu. ft., was 
cleared in five hours, with only 18 men. Shoveling, with all the men ob- 
tainable, would have taken about 12 hours. The machine was considered 
specially valuable for dealing with heavy snowfalls, deep drifts, and side- 
hill slope snow-slides. The greatest depth it has worked is 45 ft. The 
-cost of work with one pusher engine is about 17 cts. per mile, or 33^ cts. 
including the pusher. 

The Jull or "cyclone" snow excavator is a large car built on an iron frame 
mounted on a six-wheel leading truck, and a four-wheel trailing truck, and 
■carries the macliinery for driving a huge cone, whose axis is vertically and 
liorizontally diagonal to the track. The cone has its apex at one of the 
:front lower corners of an enclosing frame or housing, while the center of 

25 
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the base is at the opposite back upper comer. The cone is built of ^in» 
steel plate, and is about 7 ft. 8 ins. long, 12 ins. diameter at the apex and 
7% ft. at the base, having upon it four spiral curved cutting blades, making 
about % of a revolution in the length of the cone, and varying in height 
from 16 ins. at the axis to 24 ins. at the base. The blades are made of 
two thicknesses of %-in. steel plate, pressed in dies to the exact shape. 
These plates flare out and are riveted to the shell of the cone by counter- 
sunk rivets. At the front they are nearly straight, but towards the base 
their curve Increases gradually. They are cut away at the base, however, 
for a width of 24 ins. on the cone, to allow the snow to escape freely. 
The housing of the cone is 10 ft. 4 ins. wide, 9 ft. 4 ins. high and about 9' 
ft. deep, the bottom being 3% ins. above the rail head. The edge of this cuts 
into and loosens the snow. The cone is revolved at high speed (in one di- 
rection only), and the blades carry the snow to the back of the cone, where 
it is thrown off by centrifugal force through one or other of the adjustable 
openings, falling at a distance of 40 to 60 ft. from the track. The one ap- 
pliance thus serves for cutting and discharging, while the "Rotary" re- 
quires a cutting wheel and a discharging wheel. The boiler is of 800 HP.,, 
and the engine has cylinders 18 x 24 ins., driving the cone shaft by bevel 
gearing, the ordinary speed being 250 revolutions of the engine and 300 of 
the cone, per minute. The flanger between the trucks is a V of %-in. steel 
plates, 18 ins. deep, with a width of 7 ft. over the broad part. It is mount- 
ed on a parallel motion, and is so adjusted that it will swing back and up if it 
strikes an obstruction. It slides on top of the rail and is raised or lowered 
by a steam cylinder controlled by a lever in the cab. The entire machine 
is about 42 ft. long, 15 ft. high to the top of the "lookout" and weighs 130,- 
000 lbs. Its cost is about $15,000. An ordinary locomotive tender is coupled 
to the rear of the machine, and behind this are the pusher locomotives. 
The plow is built by the JuU Manufacturing Co., of Brooklyn, N. Y. 

In January, 1890, it was run on the Union Pacific Ry., in Wyoming, in 
drifts 6 to 25 ft. deep, and % to 1% miles long, one long drift having been 
unbroken for three weeks. While the cone was running at 75 revolutions 
it struck a cow buried in the drift, cut it in two and threw it out with the 
snow. In February, 1891, the machine ran over the Pacific Short Line^ 
from Sioux City westward, clearing out the line, most of which had not 
been in operation for about ten days, and was completely blocked by drifts 
8 to 15 and even 20 ft. deep, and in cuts 300 to 2,000 ft. long. In some 
cases it had to cut through snow and ice with a mixture of sand, frozen 
hard. It ran at a speed of 6 to 8 miles an hour, throwing the snow right 
out of the cuts and sometimes beyond the fences. 

Flangers.— A most important implement to be used in connection with the 
snow plow proper is the flanger, which clears the snow and ice away from 
the rail heads, especially on the inner side, so as to leave an ample flange- 
way (usually about 5 ins. wide) for the wheels. This device is usually 
mounted on the snow plow, but sometimes it is fitted to a special flang- 
ing car, and operated by hand levers or air cylinders, it being necessarily 
raised at frogs, switches and crossings, and at road crossings where the 
planks have not been removed. The Nevens flanger, designed by a road- 
master on the Maine Central Ry., is fitted to a car, and consists of a double- 
bladed scraper, set diagonally across the track at an angle of about 75* 
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and resting on the rails. It is connected by chains and rods with the levers 
in the car, by which it is raised and lowered, and being double-bladed 
the car can be run in either direction. Each blade consists of a mold 
board so curved as to throw the snow well away from the track, and a 
steel knife for cutting the snow and ice. The knive blades cut even with 
the tops of the rails, 16 ins. wider than the gage, and also cut a groove 
2% ins. deep and 15 ins. wide inside each rail. The mold boards and 
knives consist of two parts set end to end with a middle vertical joint, 
and provided with a connecting sleeve and spring which allow the parts 
to slide upon each other, or jackknif e together in case the scraper strikes 
an obstruction. The scraper can be easily operated by one man and the 
car can be run at a speed of 30 to 35 miles per hour. One form of flanger 
for pilot plows is shown in Fig. 221. On the Northern Pacific Ry. two types 
of these flangers are secured to the pilot and work in combination with a 
shallow kind of snow plow wing, the flanging knives being secured at 
front or point of pilot and lifting at rear end only. Another device for 
flanging is in use on the rotary plows. This flanger is secured to the rear 
axle of the front truck by means of wrought iron bearings lined with 
brass, and engaging with the axle near the center of its length. The rear 
of the flanger is supported by connection with air apparatus, by which it 
is raised and lowered on an arc, the center of which is the truck axle at 
its front. 

The Priest flanger, designed by Mr. A. F. Priest, Master Mechanic of the 
Duluth, Missabe & Northern Ry*, is in use on a number of railways. It is 
a flanger only, and not designed for heavy drifts, although an engine will 
penetrate farther into a drift with one of these flangers than without it, 
even in a cut where there is no chance to throw the snow out, for the 
reason that it is lifted, or loosened up, giving the driving wheels a clear 
flangeway. This flanger goes entirely behind the pilot, supported on the 
equalizing bars, the cutting thrust being borne entirely by the engine 
truck box. The object in carrying the cutter bar on the equalizers is to 
obtain an even depth of cut, which is done by using slotted lifters, so that 
the cutter bar partakes of none of the vertical motion of the engine on its 
springs. This feature is designed to give an even depth of cut under all 
conditions, no matter how rough the track may be. The lateral motion of 
the bar, on account of its being but little in advance of the axle, is not 
much greater than that of the wheels, so that good work can be done on 
sharp curves as well as on tangents, and without touching the rail. The 
knives are set when fitted up in shop 1 in. above the rail and 1% in. clear 
of each side of the rail head. Experience has shown that the clearance on 
the sides could be increased to 3 ins. and still allow good work. This is ac- 
counted for by the top and side formations of snow and ice being unable to 
remain on top of and against the side of the rail after the removal of the 
backing which supports it. A good point about this is that torpedoes fastened 
to the rail in the usual way remain undisturbed hy the flangers. Tliis ma- 
chine cuts a swath 12 ins. wide Inside and outside of rail, 1% ins. deep in- 
side and % in. deep outside. The knives only are liable to injury, all rein- 
forcing bars being carried sufficiently high to clear everything. The knives 
require simply the manipulation of one bolt in removing them. The flanger 
is lifted by means of air. It may be put on behind any plow, but on roads 
having no more than 24 to 36 ins. of snow to contend with a smail pilot 
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plow 20 ins. high at point and up to the bumper beam at the rear is aU 
that is needed. The plow cuts the snow down to the usual height above 
the rail, and the flanger following does the rest. This is important in giv- 
ing not only the engine but every wheel in the train a clear rail. 

A handy device for dealing with moderate depths of snow on side or 
main traclss is a flat car fitted with a nose plow and flangers, the car being 
well weighted, especially at the ends, by car wheels or stone. The Michi- 
gan Central Ry. has a car of this kind, being a 60,000-lb. car on rigid-cen- 
ter trucks. The plow is of wood and has a vertical nose and sides, the sides 
being 8 ft. 4 ins. long and 5 ft. 6^^ ins. high. It is hiing upon the end of a 
beam 12 x 14 ins. (above the floor), hinged at the rear end of the car, and 
raised by two vertical brake cylinders mounted near the front end of the 
car. The flanger is attached to the heel of the plow. A somewhat similar car 
on the Pennsylvania Lines has a fixed nose plow 7 ft. 2 ins. wide at the heel, 
5 ft. "long on the center line, with an angle of about 80". It is faced 
with iron like a pilot plow, the height at the nose being 2 ft. 4 ins. Be- 
tween the trucks is hung the flanger, which resembles the plow but has 
an angle of 60°. This is hung on the end of two 10x5 in. timbers 14 ft. 
8 ins. long, set on edge, which form a V, the nose of which is inside the 
point of the flanger, while the ends butt against the transom in front of 
the rear truck and are hinged by straps to the intermediate sills. The 
flanger can be raised by a 10-in. inverted air cylinder, the piston rod of 
which is connected by a rod with the flanger, the flanger moving vertically 
in guides held by the lateral bracing. 

Wire brushes should be attached to the engine pilot and behind all 
flangers, so as to clean the top of the rail head. 



CHAPTER 24.— WRECKING TRAINS AND OPERATIONS. 

The exigencies of railway operation, the impossibility of avoiding acci- 
dents, and the necessity of removing train wrecks and repairing washouts, 
etc., with the least possible delay, so as to keep the road open for traffic, ren- 
der it necessary for every railway to keep in readiness for immediate use 
^'wrecking trains" equipi)ed with cranes, tools and appliances for clearing 
the track or building temporary structures. The wrecking train, therefore, 
is a highly important part of the operating plant of a railway, and upon 
the proper equipment of the train and the proper organization and handl- 
ing of the wrecking gang depend in great measure the promptness, effi- 
ciency and economy of the work of clearing the track after a train 
accident, or providing temporary connections at washouts, landslides, etc. 
It is not sufficient to have a lot of old tools and miscellaneous supplies 
stored in a tool car, but the equipment must be of good serviceable mate- 
rial, including tools and supplies for every kind of work, and these sup- 
plies must be neatly and systematically arranged where they can be got 
at easily and quickly. One of the most Important appliances for the 
wrecking train is a derrick car or steam crane cajyable of lifting cars or 
even engines bodily, thus avoiding the necessity of having to smash up 



WRECKING. 38a 

the wreckage in order to remove it from tlie track. Tliis steam crane 
should be able to lift a box car high enough to place it on a flat car, and 
to swing the box car well clear of the track. The trains should be sta- 
tioned at divisional points, where men and locomotives are immediately 
available, and supplies of bridge timbers should also be kept at these 
points for repairs or temporary structures. The number of these trains 
and the length of division to which each is allotted, necessarily vary with 
the importance and the amount of the trafiftc. 

The methods of operation will vary in each case, in accordance with the 
nature of the accident and the work to be done, but while in case of train 
wrecks it is generally of the first importance to remove the wreckage as 
quickly as possible from thfe track, so that provision can be made to carry 
on the traffic, this should not be done recklessly by the smashing up and 
throwing aside of cars or other equipment which may with a little care 
and clearheadedness be moved aside out of the way for future attention. 
For this reason the powerful 30 to 40-ton derrick or steam crane is a most 
economical wrecking tool, although some few roads do all the work by 
lines and jacks, smashing up freight cars if necessary in order to clear the 
track, and using small derrick cars only for picking up the wreckage and 
freight. This, however, is not a commendable practice. Derrick cars may 
be fitted with hoisting engines, or may have the hauling rope attached to 
a locomotive, the former, being the better plan as a rule. The Chicago, 
Burlington & Quincy Ry. uses a heavy 40-ft. derrick car having two masts, 
one operated as a derrick by hand gear, and the other having the rope led 
down through the floor and between the sills to the rear of the car, the 
end of the rope having a shackle by which it can be attached to a locomo- 
tive. 

All parts of the derrick and machinery should be designed with a high 
factor of safety, to withstand the impact due to sudden heavy shocks* 
The hoisting tackle should be of chain or wire rope for very heavy weights^ 
and the best quality of pure manila rope for lighter weights. Only iron 
or steel tackle blocks should be used in lifting. A spring shock-arrester 
may be attached to the lower tackle block, consisting of a cylindrical case 
containing a heavy coiled spring carrying the hook bolt to which the load is 
attached. Steam wrecking machines, Fig. 226, should have sills of plate 
girders, I-beams or channels, sufficiently deep to give vertical stiffness, and 
well braced laterally. The frame for the machinery should be of heavy iron 
or of steel, with the bearings for the movable parts formed in them. The 
power should consist of at least one pair of reversible engines, coupled 
together, and the crane xjaay be mounted on a turntable, the boiler, coal 
bunker and water tank forming the counterbalance to the boom. The 
machinery should have lifting, lowering and revolving motions, raising 
and lowering motions for the boom, and self-propelling gear, while provi- 
sion should be made for revolving the crane in either direction without 
reversing the engines. Straight booms are usually of I-beams or channels, 
while curved booms are usually plate girders. To anchor the car while 
making a side lift, two or more outriggers are used, each consisting of a 
pair of I-beams, placed below the sills, and so fitted that they may be run 
out on either side, the outer ends being supported by jacks or blocking. 
Screw jacks to support the car frame, and rail clamps to hold the car down 
to the track are also provided. A steel wrecking car used on the Norfolk & 
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Western Ry. Is 22 ft. long and 10 ft. wide, weighing 110,000 lbs. complete. 
The crane lias a range of radius of 14 to 20 ft., and is designed to hoist 
50,000 lbs., at 16 ft. radius, eitlier in front or on either side, outriggers be- 
ing used in tlie latter case. A useful addition to the maclilnery of a wrecli- 
ing car would be a steam capstan (or vertical drum), as used on board ship. 
This device would lie very handy for special hauls when the derrick Is 
under load, and would thus replace specially-rigged hand tackle. A device 
used for the same purposes is a portable hand hoist or crab, consisting of 
a drum 7 ins. diameter and 25 ins. long, mounted In a timber frame, as 
shown In Fig. 223, and having a spur wheel driven by a pinion on the shaft 
worlied by the crank handles. 

The crew of a wrecking train should consist ht 15 to 20 men, including a 
wrecking boss. All should have had some experience In this line of work; at 
least si.\ should be familiar with the use of hydraulic Jaeta and all kinds 
of rigging, and two should understand how to splice ropes, make hitches 




Fig. 223.— Wrecking Crab 



and knots of tlie various kinds, while one should be an engineman. capa- 
ble of properly handling the engine on the wrecking car. One of the men 
should be put in charge of the wrecking cars when at the yard, or wherever 
they are kept, and it should be his duty to see that all rigging Is in per- 
fect order for emergencies, and In case a rope, chain, block. Jack or any 
other tool has been broken or damaged at the last wreck, have It repaired 
or replaced. This man should be a good mechanic and understand how to 
handle and repair hydraulic Jacks and keep them in perfect order. If any 
of the ropes have been placed In the cars wet or dirty they should be 
■washed off, thoroughly dried, neatly coiled, and placed in their location In 
the car. All wrenches should be cleaned off, oiled, wiped with waste, and 
put in their place, as there should be a particular location In the car for 
each of the tools, and each of them placed there to the end that any of the 
wrecking crew may go to the car and pick up any tool at once. The man 
In chaise of the car shonld have a complete list of all tools which belong 
In the cars, and should proceed immediately after the wreck is cleared to 
check up his tools, and In case any are missing, report them to the proper 
superior officer to be replaced. 
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The tool and living car should have a tool room (with racks for ropea 
and tools anb fixed clamps for jacks), kitchen, office aud living room. With 
Ijerths and table. Steam- heating pipes and a stove should be provided. 

In the list of tools and appliances, hydraulic Jacks are the most impor- 
tant, being second only to the derrick. A set should include Jacks of 10 to 
30 tons capacity, and, at least, one pair should be fitted with claws. They 
should have thumb-screw releases. The common wrecking frog coDslsta 
of a heavy bent bar, the upper end of which Is pivoted to a support wbicli 
straddles the rail, the feet of this support and the free end of the bar 
having sptn-s to bite into the ties or blocking and prevent slipping under 
« load. With these are used wedges of wood, plated with metal, the "long 
wedge" being 6 ft. long, with both ends inclined, and the "short wedge" 
only 3 ft. long, with one end inclined. Various forms of wrecking frogs 
are nsed, being placed on or at the aide of the rail, as shown In Fig. 224, 



Alexander. 

Pig. 224.— Wrecking Frogs nr Oar Replaoers. 

tint probably none of these are superior to the old-faahloned wrecking frog 
«nd wedge. The tools of each wrecking car should be painted or marked 
In a distinctive manner, and one man made responsible for their being 
returned and kept In place. 

Torches and other open lights are a source of danger, especially wheo 
there is oil or other highly Inflammable material exposed. An electric arc 
light would add greatly to the convenience and safety of wrecking opera- 
tlons,and It has been suggested that an electric searchlight, mounted on the 
derrick car, would be specially valuable, as its light eonld be turned to any 
deeired part of the work. The Pennsylvania Ry. has a car for this pur- 
pose, fitted with power for 10 or 12 lamps, the lamps being mounted on 
tripods 25 ft. high. The poles are carried In a rack on the roof. The car 
Is carried on two four-wheel trucks, with track clamps at the ends of th» 
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frame, and is fitted with an engine, boiler, dynamo and larg;e amount or 
supplies. This was fully described in "Engineering News," Aug. 23, 1890. 
On the New York, Pennsylvania & Ohio Ry. a revolving headlight is lo- 
cated on the roof of the derriclc car. Two sizes of oil torches are used, 
the larger ones mounted on wooden po»ts placed at convenient points, and 
the smaller ones being carried by hand. The Wells light is an excellent 
light for wrecking puri)oses, and is much used. Ordinary hand lantemg. 
are used in working around inflammable wreckage. Where oil is ex- 
posed, as in the case of wrecked tank cars, it should be covered with earth 
or cinders before any work is done around it and before a locomotive or- 
tsteam derrick is allowed to approach closely. If this cannot be done, a 
number of empty cars should be coupled between the locomotive and the 
derrick car, so as to keep the former at a safe distance. L/ighting by fires 
of wood taken from wreck or cars is objectionable, but such fires may be 
required in inclement weather. The wreck foreman should carry a col- 
ored lantern to distinguish him from the rest of the gang. 

'The conductor's report in case of a wreck, a washout or a burnout 
should be full and complete. The following is the form used on the Erie- 
Ry., and seems to embrace all the information required. The conductor 
gives only the letter or number of each question: 



, station, 189. . . 



TVj Supt. Time sent M. Time received M- 

Train No Conductor 

Engine Engineer 

A. Time and place of accident. (State also if on main or side track, company or indi- 

vidual siding, at frog or switch, in fill, cut, or on level) 

B. What caused it? 

C. Were any persons injured, and to what extent? Give name, age, residence and oc- 

cupation, and wh&t was done with the persons? - 

D. Which track is obstructed, and which clear? 

B. Which tnack can be opened first, and how soon ? 

F. What crossing-switches or sidings, east and west of obstruction, can be used to pass- 
trains around? 

O. How long will it take to get track clear so trains can pass ? 

H. Will the derrick-car be required, and which way should it be headed to work to ad- 
vantage? 



I. How much force is wanted to clear the obstruction? 

J. Is the track damaged, and to what extent? Have trackmen been notified?. 



K. Is engine off track or damaged? ^ 

L. What position is engine in ? 

M. What position are cars in ? / i. 

N. How many cars broken and off track, loaded? (Give numbers, initials, land kind). .. .. 

O. How many cars broken and off track, empty? (Give numbers, initials and kind). .. ^ 



P. How many cars and kinds are wanted to transfer freight in? 

Q. What does lading cars consist of? What amount of damage to lading?. 



R. How many cars next engine?..., 
S. How many behind cars wrecked?. 



In case of accident the nearest foreman must at once proceed with his 
whole force to render assistance, even if it is not on his own section, and! 
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if notified of a broken rail on an adjoining section lie must at once make 
the track safe for the passage of trains. When assisting a train delayed 
by accident the foreman will act under the orders of the conductor (or 
8uch other person as the superintendent may designate) until the arrival 
of the roadmaster or the foreman of the wrecking gang. The roadmaster 
or supervisor or engineer should proceed at once to the wreck. The fore- 
man must appoint watchmen to protect property at wrecks, etc., %nd must 
make a report of every accident, large or small. A natural eagerness to 
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Pig. 225.— Method of Laying Out Temporary Track or "Run- Around" at a Washout or 

Wreck; Southern Pacific Ry. 

get the track clear must not lead to unnecessarily rough or careless handl- 
ing of cars or freight, or to the destruction of the same. Note should bo 
made of the style, initial or name, and number of all cars destroyed in the 
wreck or broken up and burned as wreckage. 

On double track attention should first be paid to clearing one track. 
In some cases it may be necessaiy or advisable to build a temporary 
track around a wreck or washout, and Fig. 225 shows the standard plan 
of the Southern Pacific Ry. for such work, the dimensions of. the let- 
tered parts being given in Table No. 34: 

TABLE NO. 34.— LAYING OUT TEMPORARY TRACKS AROUND WRECKS ANI> 

WASHOUTS; SOUTHERN PACIFIC RY. 

Ten-Degree Curves. 



A 


B 


C 


D 


E 


F 


ft. 


ft. 


ft 


ft. 


ft. 


ft. 


10 


53:6 


103.3 


156.9 


2.5 


7.5 


20 


84.0 


133.5 


217.5 


6.3 


13.7 


30 


107.3 


156.5 


263.8 


10.3 


19.7 


40 


127.3 


176.0 


303.3 


14.4 


25.6 


50 


144.8 


193.1 


337.9 


18.7 


31.3 


60 


160.3 


208.3 


368.6 


23.0 


37.0 


70 


174.5 


222.1 


396.6 


27.4 


42.6 


80 


187.8 


235.0 


422.8 


31.8 


48.2 


90 


200.2 


247.0 


447.2 


36.2 


53.8 


100 


211.9 


258.3 


470.2 


40.7 


59.3 






Fifteen-Degree Curves. 






10 


42.2 


92.0 


134.2 


2.3 


7.7 


20 


66.2 


115.4 


181.6 


5.7 


14.3 


30 


85.0 


133.7 


218.7 


9.5 


20.5 


40 


100.8 


149.2 


250.0 


13.5 


26.5 


50 


114.7 


162.6 


277.3 


17.5 


32.5 


60 


127.2 


174.4 


301.6 


21.5 


38.3 


70 


138.7 


185.6 


324.3 


26.0 


44.0 


80 


149.4 


195.6 


345.0 


30.3 


49.7 


90 


159.2 


204.8 


364.0 


34.6 


55.4 


100 


168.5 


213.5 


382.0 


39.0 


61.0 



If cars are piled up, the top ones should first be removed, and any 
tilted cars first blocked or upset to prevent their falling over during the- 
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work. A powerful locomotive should be assigned to the wrecking train, 
especially if it is to be used for hauling on the derrick lines, etc. 

The organization of the wrecking force is an important consideration. 
It is best to have the force in charge of the motive power or operating 
department than the road department. On the Erie Ry. the train (con- 
sisting of a hand derrick, a 25-ton steam derrick and 3 flat-cars) is in 
charge of a wreck foreman, who is always in the neighborhood during 
the day, while another man is in charge of the tools and sees that every- 
thing is returned to place or accounted for before the car leaves the 
wreck. This man stays in the neighborhood of the car. The tools are 
marked distinctively. The wrecking organization is under the division 
master-mechanic, and car-shop men form the wrecking gang, being 
better qualified than the section men on account of their familiarity 
with car work and tools in their daily work, while the same men can 
always be had for the work, so that they become experienced. At a 
wreck the work is in entire charge of the wreck-foreman, who alone 
is held responsible for the proper conduct of the work. Nobody is al- 
lowed to interfere with him, and he tells the despatcher just what move- 
ments he wants made. For heavy work about 16 men are employed, 2 
foremen and 14 men under them, but for ordinary wrecks of two or 
three cars not more than 10 or 12 men are employed. They are assisted 
by the section gang as required. With very bad wrecks, one division 
gets the wrecking gang from the next division. Every baggage car is 
furnished with an ordinary frog and wedge, and with the necessary 
•chains for doing light wrecking. Jacks, wrecking frogs and wedges are 
kept at all important telegraph stations and block signal towers, the 
section foremen being responsible for keeping them in proper condition. 
By day a whistle signal calls the wrecking gang to the train, and by 
aight there is a system of callers, certain men being called by a man 
from the station, and in their turn calling others. On the New York, 
West Shore & Buffalo Ry. the clearing of wrecks is in charge of the 
roadmaster. The motive power department furnishes four men, one of 
whom is called the wreck master, and he has charge of the three me- 
chanics sent with him and of the handling of the equipment of the 
wrecking train. If the wreck is a large one, the master-mechanic is 
asked to send with the train as many additional shop men as may seem 
necessary. After the wrecking train is at the point of action, its oper- 
ation is in charge of the roadmaster, who has collected as many of his 
foremen and sectionmen as necessary, and either the superintendent or 
trainmaster is present to assist the roadmaster, but only to assist, as it 
Is believed that only one person at a time can successfully direct the 
work. There is always an abundance of ideas as to how the work 
should be done, and if a chance were given to try them all the road 
might remain blocked indefinitely. Every freight train is furnished 
with a set of Tilden wrecking frogs. 

The quickest way of notifying the wrecking gang is by means of 
electric bells connecting the despatcher' s office with the shops where 
the men usually Work, the men starting for the wrecking train as soon 
as they hear the bell. Whistle signals may also be given. The despatch- 
er's office may also have connection with electric bells in the houses 
of the wrecking foreman and of some of the men, so that they can be 
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promptly notltled at night, tliese meu belug assigned tiie duty of calliDg 
others in the neigh bo rliood. A telegrapli operator aliould be sent with or 
soon after the train, unless the foreman Is an operator, so that the head 
cfflce may be communicated with and advlKed as to the progress of the 
work. When the force an-lves at the wrecl; the man in cbai^e should 
organize the men for worli and alao arrange for the dlBtrittutton of liot 
coffee and rations In protracted work, and for the cooliing to be properly 
done. If he sees It will talie longer than 12 to 15 hours' worl<, and he has 
sufficient force. It should be divided Into a night and day gang; the 
force not at worli to be Itept entirely away from the work, resting and 
getting ready for their shift. As soon as the first gang has finished ita 
time, the second should be ready to step in at once and so carry on the 
work uninterruptedly. If the force Is not adequate to be so divided, 
then there will be much more accomplished if they are worked steadily 
through the day hours and then required to rest until day again. In 
this way It Is found that much more Is accomplished than by. trying to 
push tl3e same men through the night who have worked all day. 

In regard to the care and ti-ansportatlon of injured persons, an ordi- 
nary car Is better than a parlor car, owing to the winding entrance of 
the latter. Stretchers should be about 7 ft. 3 Ins. long and 21 ins. wide. 



Fig. 226.— Wrecking Car. 

The stretchers may be placed across two reversed seat backs, which 
gives them about the right height for couTen:ent medical attention. In 
case of cattle train wrecks, the uninjured stock should be transferred 
promptly, and badly injured cattle must usually be killed on the spot. 
With refrigerator ears, special cai-e should be taken to replace the ice 
and put scattered freight back in one of the least Injured cars. An inter- 
estlug paper on wrecking appliance and operations was presented to the 
New York Railway Club in 1895, by Mr. W. L. Derr, Division Superintend- 
ent of the Erie Ry. 

As already noted, the equipment and operation vary according to the 
traffic over the road and the nature of the accident, but from the follow- 
ing particulars of equipment of wrecking train and organization of 
wrecking gang on several roads, may be obtained a very good idea of 
the general practice: 

Burlington & Missouri River Ry.— On this road the practice is- to have 
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regular wrecking outfits at main points, and also smaller outfits sta- 
tioned at outside division points at long distances from- the main i)oints 
where regular wreclsing outfits are stored. The smaller outfit consist* 
of bloclcing, jacks, rope, etc., loaded in two box cars that could be got 
to a wreck promptly and track cleared or constructed around the wreck. 
Then as soon as possible a regular wrecking outfit is sent out and the 
wreck 'picked up with as little loss to property as practicable. The regu- 
lar wrecking cars consist of a common wooden (oak) mast and boom 
mounted on a strong car made specially for that purpose. The mast 
is about 14 ins. in diameter in the center and 37 ft. high above the car 
bed, pivoted 18 ft. above the rail at the top of a strong stand, so that it 
can be lowered down and laid on top of the car, together with the boom,, 
when in transit and not in use. The boom is of the same length and 
size as the mast, except that it is trussed with 1-in. rods on the sides. 
It is of sufficient length and height to pick up a loaded 34-ft. box car 
and place it on its truck in front of the derrick. The mast is made from oak 
piling and has to be renewed occasionally, but the expense of doing this i» 
very smaU, as selected piling is taken and is fitted up with very little work. 
The derrick is provided with heavy base timbers mounted with chan^ 
nel irons, placed on rollers under the ear bed in such a way that they 
can be pulled out and blocks put under the ends, and this with a strong 
brace from the end of this timber to the top of the mast stand makes 
the base very wide and firm. When heavy lifting is done, guy lines are- 
run out from the top of the mast to anchors or deadmen in the ground 
a sufficient distance away for good effect. 

The power is derived from one double oscillating engine with cylinders 
10x12 ins. acting on friction drums and spools with slow and fast mo- 
tion, as may be desired. The derrick is rated at 35 tons capacity, but 
heavier loads have often been handled. This derrick enables the gang^ 
to take loaded cars that are off the track or have trucks smashed, and 
set them out on one side, and work right through a wreck and clear the 
track, setting material to one side without breaking cars or wreckage 
any more than necessary. Then later on they pick up the stuff and put 
it back on the track, or load on cars such wreckage as cannot come out 
on its own wheels. 

The plan of organization of the gang is to have the car repairing crews 
at the main division points organized as a wrecking gang. These men 
sleep in a car attached to the wrecking train, and are always ready for 
duty, either during working hours of the day or sleeping hours of the 
night. The foreman, who sleeps at home, is connected with the de- 
spatcher's office by telephone. When the derrick is run out to a wreck, 
each man gets to his position immediately. The boom and mast are 
raised, guy lines run out and the work of clearing the track begins. 
The time taken in getting everything ready is about 20 minutes. There 
is one man at the engine, one man in front of the drums, and one man 
at back of the drums to take care of ropes, one man on the deck in front 
of the derrick to receive signals from the foreman and give them to 
the engineman by the bell, and two men in the rope car next to the derrick, 
making seven men in all, besides the foreman. There are no special 
rules in regard to handling the work, except that if a wreck occurs after 
regular working hours (which are from 7 a. m. to 6 p. m.), the shop 
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whistle Is blown six times to call the men together in case they should 
be away from the sleeping car. This is repeated two or three times. 

The wrecking train consists of one derrick car, three tool cars, one 
riding car and one sleeping car. The riding car is used by the men in 
£oing to and from wrecks, and to dry their clothing in when wet. The 
last car in the train is a sleeping car made over from an old passenger 
•car, and has sleeping capacity for 24, men. It has iron bunks (single on 
one side of car and double bunks on other), steel spring mattresses, wash 
sink, water closet, and a stove at each end. 

Fitchburg Ry.— In the yards at the Boston shops the wrecking train 
4stands on a convenient siding, so that it can be backed out onto the 
main track with its locomotive headed out of Boston. The train con- 
49ists of one flat car and two 56-f t. box cars, which were formerly baggage 
cars, fitted with passenger trucks, air brakes, passenger lamps and 
steam heat. The flat car has the usual iron crane on its deck, besides 
two sets of freight car trucks, one locomotive truck, rail benders, rails 
of various lengths, car replacers, etc. At the side of the track where 
the train stands are kept two extra freight trucks, so that those used on ' 
A trip may be at oi^ce replaced on the return of this car. The flrst box 
•car contains blocking of all sizes, from blocks 12 x 12 ins. to buckets 
of %-in. shims. There are also a railway tricycle, picks, axes, saws,, and 
various tools, bushel baskets for gathering up grain, a barrel of sand 
for use in icy places, shovels for working earth, manure forks, ice tongs, 
•cotton bale hooks, bolts, rail spikes, wooden levers for carrying carboys 
of acids which cannot be handled, and half a dozen devices called "bee 
hives," which are truncated pyramids of , heavy plank about 4 ft. high 
and 2 ft. base, to rest a car body on so as to allow of removing the 
blocking. 

The second box car is provided with lengthwise cushioned seats for 
the men, and contains oil-cloth covers for perishable freight in stormy 
weather, chains of all sizes and lengths, jacks, bridge tools, oil suits 
for the men in wet weather, hip boots, etc. The car is fitted with a 
water closet, a large cooking stove, ice water tank, wash basin with 
running water and towels. The commissary closet contains canned 
baked beans, canned salmon, deviled beef, luncheon beef, coffee, tea, 
a barrel of hard tack, and many kinds of preserved foods. In this car 
are also a complete telegraph outfit, a tent and poles to protect the 
operator, several short ladders which can be joined together if necessary, 
coils of telegraph wire and a rope, a telegraph table, and 36 umbrellas 
for use in transferring passengers around a wreck in a rain storm. In 
one corner of this car is a stateroom for the master mechanic, with a 
berth to let down from the wall; this has a mattress, sheets and pillows, 
and a rubber blanket to put over the mattress in case a bleeding person 
should have to be carried on it. Then there are clothes closets full of 
old clothes, and by using a window and drop-shelf in this stateroom an 
inside private or public telegraph office can be made out of it. In the 
rear end of this car there are lanterns, tackle and falls of several sizes, 
torpedoes and torches, ropes, and boat hooks for getting timbers out of 
water. The train is equipped with the air signal, and for backing up 
there is a large warning gong on the rear end of the last car. 

There is always an engine with steam up coupled to this train, which 
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stands just outside the rouudhouse. Auy available engine is used^ and 
when an engine is thus attached, a card bearing its number is brought 
into the master mechanic's office and placed in a small holder over the 
telegraph operator's desk, so that he always knows what engine is there. 
This enables him to get his train order without delay. The wrecking 
crew consists of 20 men, and they are at work in the yard, the car shop^ 
the machine shop and the roundhouse. A push-button in the master 
mechanic's office connects with a compressed air whistle in the car shop, 
one in the machine shop and another outside. These whistles call the 
men to the wrecking train, and they are tested every day at 4 p. m. In 
addition there is a large bell in the roundhouse struck from the master 
mechanic's office by compressed air at the same time. The bell is used 
to prevent confusion with locomotive whistling. The code of signals on 
the bell and whistle is as follows: One stroke and blast— test; two 
strokes and blasts— any emergency when men are wanted; three strokes 
and blasts— for a wreck in the limits of the Boston yards; four strokes 
and blasts— for a wreck out on the road. When these are heard the 
men come running to the wrecking train. It is the duty of one to get a 
lump of ice and put it into one of the box cars, of another to attach a 

TABLiB NO. 35.— EQUIPMENT OP WRECKING TRAIN; NORTHERN PACIFIC RY. 

Derrick Car. 

1 truck line, 2^ ins. diam., 260 ft long, 4 iron-bound wedges, 

1 truck line, 2^ ins. diam., 200 ft. long, 6 switch chains, 

2 second-hand steel rails, 3 truck chains, 

2 wire cables, 1% ins. diameter. 

Tool Car. 



Heating stove. 

Hand saws. 

Axes, 

Adxes, 

Wheel gage. 

Steel wrenches. 

Soft and chipping hammers. 

Track shovels. 

30-in. steel bars, 

12 torches, 

16-ft. ladder. 

Assorted sizes drift bolts. 

Coupling links and pins, 

8-in. and 12-in. pony Jacks, 

Standard frogs. 

Switch chains. 

Torpedoes, 

Portable stretcher, 

2 gallpns alcohol, 

Packing hooks and spoons, 

12 grain sacks, 2-bu8hel, 

Water barrel. 

Cross-cut saws. 

Hand axes, 

Sledge hammers, 

12 and 15-in. monkey wrenches. 

Spike mauls, 

3-ln. rolling line. 



Picks, 

1 pair of climbers. 
Scoop shovels. 
Pinch bars. 

Cold chisels. 
Clevises, 

4 pairs rubber boots. 
Pair patent frogs. 
Iron-bound wedges. 
Red flags. 

Red, white and green lanterns. 
Oil and waste for packing, 
6 baskets (grain), 2-bushel, 
6 water pails. 

Standard Journal brasses and wedges, 
12 assorted Journal brasses for foreign 
cars, 

2 hydraulic lifting jacks, 15 and 20 tons, 
2 ratchet lifting Jacks and levers, 

A few hundred feet of spare 1-in. to 2^- 
in. guy lines and snatch blocks, 

A small coil of telegraph wire and a few 
insulators and other telegraph supplies 
necessary to start an emergency office. 

A full set of edge-tools, the personal prop- 
erty of the foreman of the wrecking 
crew. 



hose (always ready and on a plug near by) and fill the tanlis of the box 
car. Meantime the engineman has got his orders from the despatcher, 
and as soon as the men are on board the train is off. The rails of the 
whole siding on which the train stands are Isept sanded, so that no time 
may be lost from driving wheels slipping. Late at night when all of the 
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wrecking crew are at home excepting the engineman and fireman, this 
train has been got under way, fully manned, in 22 minutes. 

Northern Pacific Ry.— The wrecking outfit on the Minnesota Division 
consists of a derrick car, tool car, truck car and blocking car, all equipped 
with air-brakes. The derrick is thoroughly trussed and has a lifting 
capacity of 20 tons. The truck car carries five freight car trucks of 
40,000 lbs. capacity, one engine truck, and two pairs of 33-in. cast iron 
wheels with standard journals. The blocking car carries a full supply 
of hard and soft wood blocks, 200 oak wedges, and one small portable 
building for an emergency telegraph office. The equipment of the other 
cars is as given in Table No. 35. 

The wrecking gang is in charge of the foreman of ear repairers, and 
a regular gang consists of eight men, who have regularly assigned duties 



TABLE NO. 36.— EQUIPMENT OP WRBCKINQ TRAIN; PENNSYLVANIA RY. 



<« 


<« 


<< 


<« 


<( 


<< 


<< 


<« 


«< 



10 pieces of blocking 
8 
12 
20 

12 boards, hard wood 

12 wedges, hard wood 

1 rope, 1% ins. diameter 

1 rope, 1% ins. diameter 

2 tank ropes, 2% ins. diameter 
2 •• " 2% 
2 '* ** 2 



7 X 


8 ins. 


X 5 ft. 


7 ins. 


7 X 


8 '• 


X 2 " 


" 


7 X 


3% " 


X 1 " 


10 " 


7 X 


8 " 


X 6 •• 


7 " 


6 X 


1% " 


X 1 " 


6 " 


3% X 


4 " 


X 1 " 


8 " 



It 
(« 



4 patent chains, 

1 truck chain, 
6 dog chains, 

3 truck connections, 

2 pulling bars, 

4 fire buckets, 

2 ropes, %-in., for fire hooks, 

1 snatch block. 

2 grappling irons, 
2 fulcrums, 

1 track gage, 

% coil telegraph wire, 

2 large levers, 

2 small levers, 

3 fire hooks, 

1 wooden mallet, 

1 ratchet, 

2 drills, 1-in., 

2 small vices for splicing wires, 

1 pair telegraph climbers, 
6 coupling pins, 

6 coupling links. 

4 coupling links (crooked), 
4 body pins, 1% ins., 

2 draft pins, 

2 short 15-ton jacks. 

2 long l&-ton Jaoks, 

2 long 10-ton Jacks, 

1 broom. 

1 dusting brush, 

6 oil cans. 

6 boxes of matches, 

25 signal caps, 

150 spikes, 

1 fire shovel. 

25 three-bushel bags, 

10 lbs. waste. 



.300 ft. long, 2 and 3 sheave blocks, 
.200 ft long, 2 and 3 sheave blocks, 

60 ft. long. 

30 " '• 

30 " 



«« 



2 patent frogs, 
4 pinch bars, 
2 claw bars, 

1 spike hammer, 

2 sledges, 

4 Jack braces, 
4 jack hooks, 
1 auger, 2%-in., 
1 " 2-in., 
1 '* 1%-in., 
1 " 1%-in., 

1 " 1-in., 

2 hand saws, 
1 axe (hand), 

1 soft hammer, 

2 iron hammers, 

2 monkey wrenches, 14-in., 
2 monkey wrenches, 20-in., 
1 carpenter's chisel, 1-in., 

1 carpenter's chisel, 2-ln., 
6 chipping chisels, 

2 files, 14-in., 

1 wheel gage, 

2 wash basins, 
2 pole axes, 

6 torches, 

8 white globe lamps, 

2 red globe lamps, 

4 side lamps, 

1 sponge hook, 

16 clay shovels, 

14 coal shovels, 

4 spades, 

16 picks, 

4 cold cutters, 

1 soap box, 

1 match box. 



and are thoroughly organized. When a wreck is reported the foreman 
is first called; and the caller then calls one of the crew, who in turn 
calls another and starts for the wrecking outfit. The second man calls 
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the third and starts for the outfit, and so on until the crew is all on hand. 
By this system, in emergency, the crew has been on hand 15 minutes 
after the word was given. Worlt at night is done with the aid of six 
large torches, especially adapted to the purpose. 

Pennsylvania Ry.— On the Pennsylvania Ry. each division wrecking 
train is composed of tool car, derrick car, and such maintenance of way 
flat cars as may be necessary. Single derrick cars have derricks of 5 to 
15 tons capacity, while double derrick cars have two 15-ton cranes. 
The wrecking gangs are in the immediate charge of the conductor of the 
work train, who, as a rule, is also foreman of the wrecking gang. The 
supervisor or his assistant is usually in attendance at wrecks of any 
importance. The custom is to assign men in the gang to handle certain 
tools, the detail of the work being in charge of the supervisor or the fore- 
man of the gang. The Wells light is used in night work. Table No. 36 
^ives a list of the equipment of the wrecking trains. 

Washouts and Burnouts. 

In times of continuous heavy rain, floods and freshets, or in protracted 
droughts, when there is danger from fire, precautionary measures should 
be taken by keeping fire tubs and buckets full, clearing snow and drift 
from all waterways, and by putting on extra watchmen and trackwalkers 
to look after the safety of structures and watch for indications of 
undermining of foundations, slips in cuts and washouts in banks. Dur- 
ing such times the section foremen and roadmasters should keep the 
superintendent constantly informed as to the condition of the road, so 
as to facilitate traffic by preventing delay in running trains cautiously 
where the road is perfectly safe and by getting prompt attention to any 
];>oint of danger. After a flood has subsided a special examination should 
be made of the condition of foundations of abutments, piers, trestle 
bents, etc., as many accidents occur from the collapse of structures 
which have been undermined. 

Damage to falseworks, timber abutments, temporary trestles, etc., 
by logs, etc., carried down by the current, may be prevented by a boom 
of logs on each side of the stream, with the upper end of each boom 
attached to the shore. These will guide the floating objects safely 
through the waterway. At trestles, bridges, etc., which are threatened 
by logs, drift, ice, etc., men should be stationed to guide floating objects 
through by means of poles, so as to prevent any obstruction. Ice jams 
or gorges may be shattered and broken up by explosives. A good method 
is to put about 100 lbs. of blasting powder in a 4-gallon can and sink it 
through a hole into the water, allowing it to drift some distance under 
the ice, holding it in position by a rope tied to a stake at the hole. The 
charge should be exploded by an electric blasting battery, and not by a 
time fuse. 

Washouts can sometimes be prevented by watching, as above advised, 
but as a rule they occur suddenly and under such conditions as floods, 
etc., that the only thing to be done is to prepare for repairs at the earliest 
possible time. 

In case of a washout, burnout, wrecked structure, caved-ln tunnel, 
etc., the foreman should first take steps to send out flagmen to stop trains. 
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and then report at once to the proper track official and superintendent, 
stating in full the exact location of the accident, the number or name of 
structure, character and extent of damage, etc., and particulars of train 
wreck (if any). He should then do what he can with the means at his 
disposal to prevent further damage, and prepare for the- repair work. 
The wrecking train and gang will then be sent out promptly, equipped 
with the necessary plant and tools. Further cutting away of the banks 
of a washout may be checked by covering them with stone, logs, or 
brush and trees, interlaced to form a mattress, or even by rough cribbing 
to cut off destructive currents or eddies. It is generally useless to try and fill 
a gap with anything but stone if a current is flowing through it. If the 
water is too high or turbulent to allow of commencing the repair work 
at once, the time may be profitably spent in building trestle bents, cribs, 
etc., and filling sacks with earth, ready to be put in as soon as possible, 
as it is of the greatest importance to get the road opened for traffic. 

Cribs may be built of old bridge timbers, logs or ties. The latter will 
be about 8x8 ft. in plan, with from two to four ties in each course, 
and a single crib of this kind will suffice for a height of 6 to 8 ft. For 
a greater height there should be two cribs side by side, or a wider crib 
with the two rows of ties transvere to the track, these ties overlapping 
side by side. The cribs should be brought to a level surface, and topped 
by regular trestle caps 10 to 16 ft. long, to support the stringers. For 
wide openings, cribs (with one end pointed to facilitate handling in the 
current) may be towed or floated out to form foundations for crib 
or frame pier supei*structures, being sunk by stones onto the natural bot- 
tom or onto a pile of stone first dumped. 

An opening of 15 to 25 ft, with firm sides, such as a washed out cul- 
vert, may be spanned by two 12xl2-in. timbers under each rail (6 ins. 
apart), resting on a sill at each end. These are crossed by about four 
smaller timbers carrying two 12 x 12-in. stringers for the rails or ties. 

A pile driver is a very important implement where large washouts of 
banks, trestles or bridges have to be dealt with, and at landslides steam 
shovels can be used to advantage. The pile-driver car of the Missouri 
Pacific Ry. is 55 ft. 2 ins. long over the floor, and the leads are carried 
16 ft. ahead of the car body, so that 10 ft. panels can be built. It has a 
reach also of 14 ft. on either side of the track. The leads are 40 ft. long, 
20% ins. apart in the clear, faced with 8-in. steel channels, and are hung 
on hinges. A 3,000-lb. hammer is used. The pile handling and hammer 
lines are led over different sheaves on the leads and over guide pulleys 
back to separate drums on the engine. The car is fitted with a Mundy 
engine having two cylinders 7% x 10 ins., and two 12-in. drums. Steam is 
supplied by a vertical boiler 45 ins. diameter and 6 ft. high. This car is 
fitted with two 1%-in. manila hammer lines, and two 1%-in. pile lines 
with one end spliced to the ring of a ^-in. crane chain 7 ft. long, the free 
end of the chain having a hook. Next to the pile car is a flat car equipped 
with a 20-ton hydraulic jack, 6 screw jacks, 2 snatch blocks for 2-in. line 
and 2 for l^in. line, 3 sets of block and falls for 1-in., 1%-in. and 1%-in. 
line, 600 ft. of 1%-in, rope, hand crab or hoist (Fig. 223), 6 sets of carpenter's 
tools, and a supply of bars, wrenches, chains, hauling lines, axes, spikes, 
nails, etc., a supply of coal and a 2,000-gallon water tank. The crew for this 
car consists of a fireman, engineman and 7 men, or 24 men for emergen- 

26 
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cies, of whom 8 are laborers and the others bridge men. This crew will 
drive 5 bents of 4 piles each, cut them off and fit caps, stringers, ties and 
track in 10 hours. 

If a temporary trestle is required, piles may be driven by a pile-driver 
car, cut off to height and connected by caps drift-bolted in the usual way. If 
a pile driver is not available, piles or timbers may be put in place singly 
by a hand derrick, "jumped" and churned by means of ropes to sink them 
into the bed, and secured to each other by plank braces as soon as they 
are secure, and using the planks to guide the additional piles. In this lat- 
ter method the man in charge will not care about getting his piles evenly 
spaced, but will try to locate them in holes and soft places. Another 
method, which may be used where there is hard bottom, is to make sound- 
ings for each leg of the bent, cut the posts to length, connect them by a 
drift-bolted cap, and a 4xl0-in. diagonal brace and 4xl0-in. horizontal 
plank at what will be the water line. The bents are then placed in posi- 
tion and connected by longitudinal bracing. If framed bents are used, 
they are usually of 12 x 10-in. timbers, with four posts secured to a cap 
and sill by dog irons or plank splices spiked across the joints, and stiffened 
by two diagonal plank sway braces. The middle posts should be 5 ft. apart, 
c. to c, and the caps should be 10 ft. long if outer batter posts are used, 
or 14 to 16 ft. if all the posts are vertical. The bents should be 12 or 14 
ft. c. to c. These bents may be floated out to place and swung into place 
by a derrick or derrick car, or rest upon the bottom or upon a pile of 
broken stone dumped in place and leveled off. If above the v^nater line or 
on dry ground the sills may rest upon a mudsill or a row of short cross 
timbers. Upon these bents may be placed two or three stringers «nder 
each rail (two 8 x 16 ins. x 24 ft., or three 7 x 15 ins. x 28 ft.), and track ties 
laid upon these. The stringers break joints and may be secured by 6x6 
in. triangular braces or blocks spiked to the caps and stringers. 

If the waterway is very wide, rough boats or pontoons may be built for 
the use of the men engaged in handling piles and bents and putting on 
the sway bracing. Great care should be taken to insure strong and sub- 
stantial construction, and ample longitudinal bracing should be provided 
so as to distribute the pressure and prevent the collapse of the structure 
by undue pressure upon an unevenly supported bent. In all such work 
the liability of a second flood or of heavy floating pieces being carried 
down by the stream must be borne in mind. Mortise and tenon work 
should not be employed in timbering for falseworks and temporary trestling 
as it is expensive, takes time, and prevents the use of the timber 
in other work. The timbers should be butted together, bored, flshed and 
bolted. A handy method of fastening timbers together is by the use of 
dog irons, 12 ins. long, with the ends bent for 4 ins. to drive into the two 
pieces, the ends being chisel pointed, one vertically and the other hori- 
zontally. One leg is at right angles to the straight front, the other at a 
little more than a right angle, so as to pull the timbers together. Two dog 
irons should be driven simultaneously on opposite sides of the joint, so as 
not to displace the timbers in driving. Where spikes are used they should 
be %-in- boat spikes, 8 ins. long. 

Roadmasters and bridge foremen should be furnished with a complete 
list of plans of pile and trestle bridges, and should have blue prints show- 
ing the bill of material for from one to thirty panels of bridge deck com- 
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plete. They should also have a bill of material tor trame bents from 8 
ft. to 50 fi. in height, showmg sway braces ana longituainal and sash 
girts, and they should have the same for pile bents. They should have a 
blue print for framing bents, showing length of sills and distance between 
mortises and length of plumb and batter posts, so that it will not be nec- 
essary for them to do any figuring in case of a rush. The foremen in 
charge of emergency repairs to bridges, etc., should be selected for their 
judgment and self-reliance as well as skill, since they may often be 
thrown upon their own resources, owing to the telegraph wires being 
down. 

The following table was prepared by Mr. R. D. McOreary, Engineer 
of Maintenance of Way of the Western New Yorli & Pennsylvania Ky., 
and is issued to bridge men, carpenters, etc., to show the necessary width 
of stringers of different depths for various spans, the spans given being 
c. to c. of caps or wall plates. The table gives the width in inches of each 
stringer for fiber strains of 750 and 1,000 lbs. per sq. in. The former is 
for hemlock or pine structures of one or two spans and where the string- 
ers extend only from cap to cap. The latter is for white oak stringers on 
single spans and pine or hemlock stringei-s extending over two spans and 
breaking joints. The end spans of trestles over two spans in length 
should be only three-fourths the length of intermediate spans, so as to 
equalize the stress. The stringers may be of one thickness or divided into 
two or more members, packed together. The table is calculated for 
heavy engines, having a weight of 113,800 lbs. on the driving wheels: 

TABLE NO. 37 —SAFE WIDTHS OF STRINOERS FOR TEMPORARY RAILWAY 

TRESTLES. 



Span, 
c. to 
c. of 
caps, 

ft;. 

4 

5 

(> 

7 

8 

9 
10 
11 
12 
13 
14 
15 
16 
17 
18 

ly 

20 



Load, 
bending 

mom., 
ft. -lbs. 

18,730 

22,910 

27,090 

31,270 

35,450 

42,460 

50,920 

59.470 

70,660 

82,590 

94,640 

106,850 

119,210 

131,730 

146,050 

162,050 

178,250 



Width for 
12-ins. deep, 
750 1,000 
lbs., lbs., 
ins. ins. 



12.5 
15.3 
18.1 
20.8 
23.6 
28.3 
33.9 
39.6 
47.1 
55.1 
63.1 



9.4 
11.5 
13.5 
15.6 
17.7 
21.2 
25.5 
29.7 
35.3 
41.3 
47.3 



Width for 
14-ins. deep, 
750 1,000 
lbs., lbs., 
ins. ins. 



9.2 
11.2 
13.3 
15.3 
17.4 
20.8 
24.9 
29.1 
34.6 
40.4 
46.3 
52.3 
58.4 



6.9 
8.4 
9.9 
11.5 
13.0 
15.7 
18.7 
21.8 
26.0 
30.3 
34.8 
39.3 
43.8 



Width for 
15 ins.d'p, 
750 1,000 
lbs., lbs., 
ins. ins. 



7.9 
9.8 
11.6 
13.3 
15.1 
18.1 
21.7 
25.4 
30.1 
35.2 
40.4 
45.6 
50.9 



6.0 
7.3 
8.7 
10.0 
11.3 
13.6 
16.3 
19.0 
22.6 
26.4 
30.3 
34.2 
38.1 



Width for Width for Width for 

16 ins.d'p, 18 ins.d'p, 20 ins.d'p, 

750 1,000 750 1,000 750 1,000 

lbs., lbs., lbs., lbs., lbs., lbs., 

ins. ins. ins. ins. ins. ins. 



7.0 
8.6 
10.2 
11.7 
13.3 
15.9 
19.1 
22.3 
26.5 
31.0 
35.7 
40.1 
44.7 
49.4 
54.8 



5.3 

6.4 

7.6 

8.8 

9.9 

11.9 

14.3 

16.7 

19.9 

23.2 

26.6 

30.1 

33.5 

37.0 

41.1 



5.6 

6.8 

8.1 

9.3, 

10.5 

12.6 

15.1 

17.6 

20.9 

24.5 

28.0 

31.7 

35.6 

39.0 

43.3 



5.1 

6.0 

6.9 

7.9 

9.4 

11.3 

13.2 

15.7 

18.4 

21.0 

23.7 

26.5 

29.3 

32.5 



5.5 


• • • 


6.5 


• • * 


7.5 


5.6 


8.5 


6.4 


10.2 


7.6 


12.2 


9.2 


14.3 


10.7 


17.0 


12.7 


19.8 


14.9 


22.7 


17.0 


25.6 


19.2 


28.6 


21.5 


31.6 


23.7 


35.0 


26.3 


38.9 


29.2 


42.8 


32.1 



In rebuilding the Pennsylvania Ry., after the severe damage to its line 
by the flood of May, 1889, the foUow^ing complete outfit was prepared 
for feeding and housing the carpenters, telegraph linemen, laborers, etc. 
Two baggage cars were turned into kitchen and provision cars, and fitted 
with a cooking stove, tables, benches, etc., and supplied with cooking and 
table equipment for a strong commissary department. Two passenger 
ears were turned into dining cars by taking out the seats and building 
a plank table dowm the middle for the full length. Day cars were used for * 
temporary sleeping accommodation, each man being provided with two 
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blankets. A car was loaded with tools and materials for carpenters and 
trackmen, including two or three 1,000-ft. coils of 1-in. and l^-^-in rope, 
about 50 kegs of 6-in. and 8-in. cut and boat spikes for bracing and scaf- 
folding use, and all the carpenters* tools that could be collected. In addi- 
tion there were several carloads of 3-in. plank, 12 x 12 or 10 x 10 in. lum- 
ber for trestling, standard stringers, etc. While the river was too high 
and too swift for putting in the trestling, the carpenters were employed 
in framing caps and top ends of logs. Soundings were taken 
for the leg of each trestle bent, and about 2^ tons of rails were 
spiked to the first bent got in position to sink it to the bottom through 
the current. The bents were 15 ft. centers. The electric lighting car of 
the Cumberland Valley Ry. (already mentioned) was used. 

The course of operations to be pursued under certain conditions has- 
been outlined by Mr. George J. Bishop, of the Chicago, Rock Island & 
Pacific Ry., in a paper read before the American Association of Superin- 
tendents of Bridges and Buildings, 1895, and from this paper the following 
notes are abstracted: 

In making repairs across streams where water is from 10 to 30 ft.* deep, 
and a steam pile driver car is used, the following organization is recom- 
mended: 1, Unload enough material to start work; 2, start a gang of 
men framing ties and one end of stringers and sizing both ends, sizing the 
end not framed back 30 ins.; 3, start pile driving; 4, have foreman and 10 
men in front. By the time the pile driver has a bent of piles driven the 
foreman has his staging up and height marked on the piles, and at the 
last blow of the pile-driver hammer the straight edge is put on and two 
men to each pile start sawing them off. While the men are sawing off the pil- 
ing the driver has run back for a cap. When the piles are sawed off the pile 
driver lowers the cap to position and starts for stringers for one side. The 
stringers are lowered to position and the driver goes back for the other 
side, during which time the men place stringers and finish drift-bolting the 
cap. The other stringers are then lowered to position and the pile driver 
starts for a panel of bridge ties. As soon as bridge ties are lowered the 
driver goes back for two 30-ft. rails. These are placed on the ties and the 
driver goes for a pile. It is necessary to use two rails 20 ft. long and two 
of 10 ft. for temporary work. Rails 30 ft. long do not always work to 
good advantage on 14 and 16-ft. spans; they are either too short or too 
long, as the rails should project over the bridge. While the pile driver 
is gone the track is spiked, bolted, gaged, and lined. There is then, gen- 
erally, a few minutes' delay of the pile driver waiting for the men to finish. 
Then it starts driving the next bent. While driving this, two of the men 
in front are sawing off the ends of the stringers, getting ready for the 
next panel, and two of the men are detailed to bore and bolt up the string- 
ers, so as to keep everything safe. These operations are continued until 
the gap is crossed. Of the 10 men that work in front of the pile driver, 
each man has his part to look after. While the pile driver is driving the 
next bent, 1 man sees that angle bars, track bolts, drift bolts, and tools 
are ready for the next bent; 2 men are sawing off stringers; 5 are putting^ 
up ledger boards and staging, putting on sway .braces and bolting up 
same; the other 2 men are back boring and bolting up the chord. They 
should have turnbuckles to pull bents square with the track and to pull 
the piles into place. All caps are bored out on the dump for sway brace 
bolts, and the gang there should do all the unloading, framing of material 
and piling same after framed for the pile driver to pick up. A foreman 
and 9 men can do this and keep material prepared for a day and a night 
gang. One man should be detailed from this gang to file cross-cut saws 
for the pile driver and the two bridge gangs. With proper management, 
such a gang can drive and complete six to ten panels of bridge work every 
ten hours, and at night three to five panels of permanent work. As the 
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night gang has to do all the changing and coaling-up on their own time, 
there will necessarily be considerable loss of time to them and slower 
work on account of the darkness. If night work is done it will be neces- 
sary to have an extra engine tank for water for pile driver and locomo- 
tive. The locomotive should be arranged to take water from the pile-driver 
tank to avoid running for water from 6 a. m. to 7 p. m., or from 7 p. m. to 
7 a. m. In temporary work, where only three piles are driven to the bent, 
better results can be secured and fewer men are required. 

If the pile driver has a reach of 6 to 8 ft., it is well to have two or three 
pieces of Oregon fir timber 24 x 24 ins., 50 ft. long, and usfe them as string- 
ers, projecting them over the cap 10 ft. or more and laying bridge ties and 
track thereon. The driver can be run out on them for driving a bent of 
piles, and every time one has been driven and capped the stringers can 
be readily moved forward to drive the next. 

There are several different ways of making repairs to banks that have 
been badly washed at the side. One Is to dig down the remaining embank- 
ment and bring up the part washed to a level. It is necessary sometimes 
to make a long run-off, so that grade will not be too steep, as the fill cut 
down is often 6 or 8 ft. below grade. Another way i& to build around the 
break what is called a **shoofly" (Fig. 225). This is very often done, but it 
is not advisable except in extreme cases, as the cars are likely to run off the 
track, or the train to break in two parts on account of sharp curves and 
steep grades. 

The following is recommended as the best way to make these repairs: 
Where embankments are half washed out and only 10 ft. deep, lay one sill 
12 X 16 ins., by 10 ft., longitudinal with track, set plumb posts on that, put 
caps on the plumb posts, dig out the bank, project the caps through and 
place stringers under outside rail, resting on caps. The stringers carry 
the track on one side and the embankment on the other. Where the wash- 
out is 18 ft. deep, set up a plumb and a batter. poet on sills and sway brace 
the plumb and batter posts to the cap. By putting in this temporary tres- 
tle work the track is up to grade, regular trains can be pulled, which can- 
not be done where the embankment is cut down or a "shoofiy" is put in, 
and it can be filled by work train or steam shovel. If by steam shovel 
and side plow only a few section men will be required to handle the dirt; 
on the other hand, if a "shoofly" is put in and filling is done with the steam 
shovel, it is necessary to scrape dirt off on one side and keep raising track 
up and throwing in line to get it back on its old centers and grade. This 
will require a large force of men and will cause a waste of material and 
delay of shovel unless they have other work in the vicinity. It is the same 
with embankment cut down, as a large number of men are required. 

There should be boarding trains at all large washouts, or other arrange- 
ments made for the men to get their meals regularly. This should be 
looked after by the head of the bridge and building or roadway depart- 
ment, or by some one detailed by him. All bridge gangs should have outfit 
cars, one bunk, one tool, and one material car, so as to be ready to move 
• upon short notice. 
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CHAPTER 25.— RECORDS, REPORTS AND INSTRUCTIONS. 

Charts and Records.— Most railway companies nowadays lieep some 
foi-m of map or chart record, which shows at a glance the alinement, pro- 
file, side traclts, stations, and important features of the roadway equip- 
ment. In Fig: 227 is shown a reduced specimen of a graphical chart 
of the Peninsula Division of the Chicago & Northwestern Ry., the original 
scales being 1 mile to the inch horizontally, and 100 ft. to the inch verti- 
cally. This chart was made for the use of the operating department of 
the road, and, besides giving a graphical representation and profile of the 
line, it locates and briefiy describes all the truss bridges, roundhouses, 
turntables, coaling and water stations, and a record of the rails, being in- 
tended to include such physical features as pertain especially to the track 
and operating departments. There is also given in one comer of the sheet a 
geographical map of the division on a small scale. The charts are corrected 
once a year and new sets of blue prints are made, which are framed un- 
der glass and hung in the office, or cut into strips and folded for the pocket. 
The sheets are about 34 x 52 ins. inside the border lines. 

The top line gives the limits of the track sections, with the number and 
length of same. The next line gives the miles, a vertical line being ruled 
across the chart at each mile. Then comes the alinement, with the degree 
of each curve noted. Below this is shown the geography, the railway be- 
ing indicated by a straight line, all bridges, road crossings, sidings and 
spur tracks, buildings, etc., plotted on, and particulars of spans, grades 
of spurs, capacity of roundhouses, etc., noted. The townships are also 
marked. Under this is a profile, with bridges marked and described, and 
elevations and rate of grade in feet per mile also noted. The profile is 
broken, as required, to keep it below the plan. At the bottom of the chart 
are shown the make, weight and date of rails, and the length laid with 
each make. Station and yard tracks are only indicated,' reference being 
made to yard plans, but exterior sidings and spurs are as shown, except 
that spurs to mines, etc., are not plotted to scal^. With each sheet is a table 
showing the dates of construction from point to point, by years, and an- 
other table giving the location of each bridge, its record number, and its 
clearance in width and height. 

A chart used on the Pennsylvania Ry. is 6 ins. high, folding up to a size 
of 4 X 6 ins., and is divided vertically by sections instead of miles, with the 
names and addresses of the supervisors and foremen along the top of the 
chart. Then comes a broad space for the plan, which shows the state and 
county lines, mile posts, number of tracks (and, by symbols, the weight of 
rail), sidings, road crossings, bridges (with their numbers), stations, sig- 
nal towers (with their telegraph calls and the number of the block), etc., 
with notes as to special rail joints, etc. Below this is the alinement plan, 
showing the direction and degrees of curves, and symbols on this line in- 
dicate the character of the ballast. Below this again is the profile, with 
rate of grade marked in feet per mile. 

A more pretentious chart intended rather for office record or file, used 
on the New York, New Haven & Hartford Ry. is to the scale of 300 ft. to 
the inch, with pages 22x10 ins., each showing 5,000 ft. It is dividei by verti- 
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cal lines making spaces representing 100 ft., and by numerous horizontal 
lines. It gives in separate lines the names of station agents, trainmen, 
roadmasters, foremen, etc., landowners, land tax, express and carriage com- 
panies at stations, etc. It gives also a tracli plan, and a profile with sig- 
nals (including number of blades), switchstands, bridges, signal towers, etc. 
Sometimes a record of this kind is in the form of a book. An example of 
this is a pamphlet report compiled by Mr. W. F. Goltra, Chief Clerk to the 
Chief Engineer of the Lake Erie & Western R. R., containing right of way 
tables, a ballast chart, tables of structures, crossings, etc. It is accom- 
panied by full descriptions of standard structures, terminal facilities, 
weight and age of rails, number and cost 'of ties, renewals, etc. Loose 
folding sheets in a pocket of the cover show the plan and profile. Such a 
report may be yearly corrected to date, supplemented by illustrations of 
standard structures, and extended Indefinitely as desired. It gives very 
much more detailed information and descriptions than can be put on a 
chart, but on the other hand a chart possesses certain advantages in itself, 
especially for use in the railway offices, as it shows at a glance the rela- 
tive location of various works and the general scope of the equipment. 

Reports.— The proper carrying on of the work of the roadway depart- 
ment and the necessity of determining the cost of the work, involves the use 
of various reports, note books, blanks, etc., and these should be in as few 
different sizes and styles as possible, so as to insure uniformity and to 
facilitate filing as records or for reference. Nearly every r6ad has its own 



TABLE NO. 38.— TRACK DEPARTMENT REPORTS; L. S. & M. S. Ry. 



1. 

2. 

3. 

4. 

5. 

6. 

7. 

8. 

9. 
10. 
11. 
12. 
13. 
14. 
15. 
10. 
17. 
18. 
10. 
20. 
21. 
22. 
23. 

24. 

25. 

26. 
27. 
28. 



Siz€, ins. 

Work done and changes made 13% x 8% 

Defective rails removed from main track. ..7x8% 

Toole and equipment on section 14 x 8% 

Tools and equipment on division 14 x 8^ 

New and second hand material on section. .15 x 9V^ 
New and second hand material on division . 15 x 9^^ 

Section and fence gang 9% x 5% 

Section and fence gang 9% x 6 

Extra gang 9% x 5% 

Excavator 9x5% 

Work train 9% x 6 

Engine service of woric train 8% x 12 

Extra force 8% x 14 

Extra force 9x14% 

Gravel and earth handled 8% x 13 

Gravel and earth handled 9 x 14% 

Wood 4x6% 

Ballast 4x9 

Scrap on hand 4x9 

Rails used 4x9 

Side tracks built 7% x 9% 

Side tracks taken up 7% x 9% 

New steel rails laid in main track in re- 
newals 7% X 9% 

2d hand rails laid in main track in re- 
newals 7% X 9% 

Steel rails laid in sidetracks in place of 

iron 7%x9% 

Bridge and culvert inspection 8% x 13% 

Broken rails found in main track 10% x 8% 

Defective steel rails removed from main 
tracks (see No. 2) 14x8% 



Report 
made, Prepared 
time. by. 
M. S. Foreman 

<< <( 

" R'dmaster 
** S. Foreman 
*' R'dmaster 
Foreman. 
R'dmaster 
Foreman. 
Engineman 
Conductor. 

R'dmaister 

Div. Engr. 

R'dmaster 

Div. Engr. 

R'dmaster 
<< 

<( 

<< 

<( 

it 



W. 

<< 

D. 



M. 
D. 



M. 
<< 

(( 

<( 

It 

tt 



Sent to. 
R'dmaster. 



Div. Engr. 
R'dmaster. 
Div. Engr. 
R'*dmast€r. 
Div. Engr. 
R'dmaster. 



Div. Engr. 

Chf. Engr. 

Div. Engr. 

Chf. Engr. 

Div. Engr. 
tt 

tt 

tt 

It 

It 





tt 


It 




It 


«« 




S. Foreman 


R'dmaster. 




R'dmaster 


Div. Engr. 




R'dmaster 


Div. Engr. 




Div. Engr. 


Chf. Engr. 
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THE LAKB SHORE & MICHIGAN SOUTHERN RAILWAY CO. 



ENGINEER'S DEPARTMENT. 

Section No , (Division or Branch.) 

Report of Work Done and Changes Made During Month of 188. 



This blank must be filled out and sent to Roadmaster as soon after end of month as 
possfible. Each Item must be answered in some way; if there Is no data to report, the 
words "nothing done" mufft be written. Section foremen will report results and changes 
on their sections whether nnade by themselves or by others. Results accomplished by 
Extra gangs. Fence gangs, and other Section gangs, as well as by Carpenters, Telegraph 
linemen, or outside parties mufit therefore be reported (by the various foremen having 
charge of the sections on which done. Foremen on lines having 2, 3 or 4 main tracks 
will show which track i« referred to by writing its name in the space left for that purpose 
in certain items. 



1. New steel rail has been laid in main track from Sta. to Sta. 

<• <« << << <( H << << (< It <( <« 

2. 2d hand and cut rail has been laid in " '• " " 



(( 



«( <4 << <• l< <( << «< II II II II (I 41 



3. New ballast has been put in 



II II <i II «< 



<< <l 41 41 II 14 44 44 44 14 44 



4. New ditch has been dug on side of track from Sta " 

44 41 44 44 II 14 || I || || || |f 



5. Old ditch has been cleaned on " " " *' 



14 



44 44 44 << 41 41 |l II |l || || (| 



6. Stand, cross-sec. been completed on. 



It 41 44 44 44 44 



44 41 44 II 14 II 11 II «| II II 



7. New fence has been condtructed on " " " " " •' 

44 44 44 II II II II II II 41 44 44 

44 44 41 II 41 41 41 44 «4 44 44 44 

8. Steel rail has been laid in following named side tracks: 



9. The following new side tracks have been built and old ones extended: 

10. The following side tracks have been taken up and shortened: 

11# Fly rails were changed at following switches : 

12. Frogs were changed at following switches : 

13. Cattle-guards were renewed or repaired at following named crossings: 

14. New obstructions have been erected over tracks at following places: 

15. The following named overhead obstructions have been raised, lowered or removed: 

16. New obstructions within 6 ft. of track have been put up at following places: 



17. The following named side obstructions within 6 ft. of track have been changed or re- 
moved : 

18. All bridges and culverts on this section are in good condition, except the following; 



Remarks: 



Section Foreman. 

(Blank No. 1.) 
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series of blanks, and for different purposes, but a list of the principal 
blanks issued for reports by the en^neer's department of the Lake Shore 
& Michigan Southern Ry. is given in Table No. 38: 



UtfHt It PcfKtifff Sttd Raih nrnmrti twi Mala Tncfct m 



8artio» Formcn wUl.ciiiDrt m tkia UbiiIi tw 
uty other raihin. Tkis wUl ioeivd* nila diwbltd by 
traak or •aritt-h ntJto »i« to b» Mportatf 



•II nila 
bniw^Mt 



iadmla nils von 



lor OBjp ol the «Hoo ■OBtloood below, or 
oattaaligltiaatovtyartortymiawTte*. Ifo. 



1 



I 



It 
>i 



? 



I' 



i» 



I 



DM* 




i 



I 



i 



1 

I 

T 

I 
i 



I 

I 



I 



s 



I 



lb\anVt.No.t4 
Monthly Report on Defective Rails; L. S. & M. S. Ry. 



The Style of Blanks Nos. 1, 2, 4, 5, 7, 8, 9, 10, 11, 13, 15, 17, 18, 19, 20, 21, 
22, 23, 25, 26 and 27 are given herewith, and their sizes are indicated on 
the list in Table No. 38. 

Nos. 3 and 4 are double sheets, folded at the top, with headings as shown, 
and the various tools and supplies printed under "Kind of Tool," with 
plenty of blank lines for materlaLnot so specified. Nos. 5 and 6 are three- 
page blanks, bound together at the top, and having printed lists some- 
what as in Nos. 3 and 4. 

No. 7 is filled out by the foreman of the gang on the 7th, 14th, 21st and 
last day of each month. 

No. 12 has at the left hand a 3%-in. column headed "Account of," and 
then 31 columns for the number of hours worked each day and a column 
for the total number of hours for the month. 

No. 13; extra men include all those on the roadmaster's rolls, outside 
of those on section and fence gang rolls. Each gravel pit and piece of 
important work should be kept separate, and gangs on work trains en- 
gaged in ordinary miscellaneous work should be shown as doing such 
worlc. No. 14 is similar to No. 15, but has at the left an additional col- 
umn headed "Roadmaster's Division." 

No. 15; the material handled in each piece of second track, change of 
grade or other important work, as well as in each gravel pit, should be 
shown separately. Gravel unloaded for ordinary main line ballasting on 
divisions where such ballast has been received from elsewhere, must? be 
treated likewise. No. 16 is the same as No. 15, but has at the left an addi- 
tional column headed "Roadmaster's Division." 

No. 24 is identical in form with No. 23, and No. 29 is identical in form 
with No. 2. Nos. 2 and 28 are to show all rails removed from main tracks, 
including rails disabled by wreck, but not including rails worn out in a 
legitimate way after five years' service. 

A committee of the Roadmasters' Association of America reported in 
1894 that the blank forms for Maintenance of Way records should be 
made up so as to suit the organization and the system of accounts in use 
on each road; consequently no special recommendation could be given 
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Weekly Report of .^....Sang No Div% 

for Week ending. 189 

FOR REGULAR SECTION AND FENCE GANGS ONLY. 

5>ectIon and fence g»oe toiemen will liU out these blanlu on theTtb, 14th, 21at and last day of each mollth 
and forward to Road Master. Under "Remarks," shoald be given amount of other work done not enumer- 
ated on the blauk, together with neceaaary explanations or additio^l data asked for by Road Master. 

^-^— ^^^—.^..—^.^i^^—^.^—^—^— ■—^■^—.^—^—^l—.^M.— ^^^^^^■^—■^^.—^——J— »—^— »»»■.»— i - 

>' umber of men now in gang inclading forema^i. , ^ 

Total days work performed daring week, per time book 

What hand and push cars are on hand?. 

Have they been examined daily?. — 

What is their present conditions : , j 

Have frogs and switches been daily examined and repaired?.... 

Has frog and switch blocking been daily examined and repaired?. , 

Cross ties put in main tracks ' 

*'" " " " new and old bide tracks 

North main track surfaced. From sta .to sta 

.South '* " " *' * " " 

North. " " ballasted and completed. *• " , " " 

South " " " " " 

New rail laid in,^_: main track. 



«i ** 



IC it .ti fi 



Cut " 



Feet of new ditch dug. 



•' " ditched cleanea..... 

•' " cross-section made. 

REMARKS: 



( Blank No.7.) 

Foreman's Weekly Report of Section and Fence Gangs; L. S. & M. S. Ry. 

as to their number or details. It was thought that the blank forms on many 
roads were more complicated than necessary to secure the end desired, 
and often secure duplicate or insufficient information. The committee re- 
garded the following information and forms as generally necessary for a 



f eelly Report of Section ani Fence fianis. 

J^or week ending ... 



.^■•■•'^••••••••••••••••tfvVll III 



.^.mmm'lodm.^ 



Road Masters will flU out these blanks and forward to Dlvtsloa EnglnMr on 8th, Uth, ffid and lat day 
of each month. 



Number of days 

work perrormed 

ineludfns laborem 

and foremen. 



Reffttlar section 8an8»« 
fence 



«« 



«( 




(Blank No. 8.) 

Roadmaster's Weekly Report of Section and Fence Gangs; L. S. & M. S. Ry. 
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Daily Report of Extra Gang JHvkhn. 

189 



Extra Oftng Foremen should fill out- these blanks each night and forward to their 
superior. The distribution of labor should be taken from sheet or book on which it is 
kept, the ob^t being to obtain, daily, a record of how much time is being expended on 
each piece oi work or portion of it. 



On what piece of work engaged^ ., 

No. of days work performed (■^tSTDrSf.S'"") 

No. ** "by Teams and Drivers. 

Total days work performed^ per time book 



No. Flat cars of earth or gravel loaded Earth QraveL. 

No. Gondola '* '* " Earth Gravel.. 

No* Dump *' •* ...Earth .Gravel.. 



UNLOAeCD. WMCRC UNVOA0KO< 

No. Flat Cars Gravel 



No. Gondola 

No. Dump 

No. Flat " Earth. 



No. Gondola 
No. Dump 



»i. 



I. u 

DISTRIBUTION OF LABOR, 
days work on, 



Blank Uo.9. 
Dally Report of Extra Gang; L. S. & M. S. Ry. 



proper record of the maintenance of way department of any railway, and 
for securing the proper charges: 

A. A daily record of each trackman's work on a subdivision or on a 
work train, so that his time can be charged to the proper account. 



DAILY REPORT OF EXCAVATOR NO. 



189 



ateam 8hov«l Engineers sttoulil fill out these blanks each night and forward 

to their superior. 



Where located 

On what work engaged. 



Total days work performed, per time book 

Number of Flat Cars loaded Kind of Material 

" Gondola " '* " 

" Dump " " " 

Total time lost 

Cause of delays: ^ 



CBlank No.iO.) 

Daily Report of Excavator; L. S. & M. S. Ry. 
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B. A daily record of material used on each traclt foreman's sub-division. 

C. A daily record of materials handled by work trains. 

D. A tracli foreman's monthly report of work done and materials used 
and on hand on his sub-division. 

B. A work train foreman's monthly report of work done. 

F. A foreman carpenter's monthly report of all materials used and on 
hand and work done. 

G. A monthly report by track foremen and foremen carpenters of tools 
on hand. 



Daily Report of Work Train Dimion, 

189... 



Work Train Conductors should fill out thoso blanks oaoh night and forward to 

their superior. 

On what piece of work engaged 

Number of Locomotive 

Number of days work performed, per time book 



UNLOAOKO. #HKIIK UNLOAOKO. 

No. Flat Cars Gravel 



Ll if 



No. Gondola 

No. Dump 

No. Flat " Earth 



.» 44 



No. Gondola 
No. Dump 



44 (4 



44 k4 



No. Flat Cars held in service for next day's use 

No. Gondola Cars held in service for next day's use. 
No. Dump " 



44 44 44 (4 



t Blank Mo.U.) 

Daily Report of Work Train; L. S. & M. S. Ry. 



H. A supervisor's or roadmaster's monthly report of all materials used 
and on hand and giving the distribution. 

I. A supervisor's or roadmaster's report of periodical inventories of ma- 
terial on hand. 

J. A track foreman's and supervisor's or roadmaster's report of fires 
along the right-of-way. 

K. A track foreman's or supervisor's or roadmaster's report of stock 
killed. 
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.Div. 



WOOD REPORT. Month oH 



189. 



OnH«nd 


Sawed. 


Rooalvod 
from 
other 

Divisions. 


Shipped. 


ir8i]SD. 


Oa Hand 


1st. 


Loco. 


Repair 


Repair 
Cars. 


Blevalor 
Enrlnes. 


sbStr. 


I.W.AT. 


1st. 




















-., 





(piank No.17.) 
Monthly Report of Wood; L. S. & M. S. Ry. 



Ballast Report, Division, 



189. 



1 

Feet. 

1 


No. of 

cu. yds. 

used. 


Remarks. 


Old main track ballasted with new gravel . . 








Old main track ballasted with cinders 








Old side tracks ballasted with new gravel . . 








Old side tracks ballasted with cinders 









(Blank No. 18.) 
Monthly Report of Ballasting; L. S. & M. S. Ry. 



. Roadmaster. 



Scrap on Hand 1st, 189. 



, Division. 



Steel Biiils, less than 3 ft. long . 

'* •* 3 ft long and over . 
Iron Ralls, American 

•• English . . . . 
Booth Rails, 



• ••eeee* 



Gross Tons. 



** 
t* 
*t 






(Blank No. 19.) 
Monthly Report of Scrap; L. S. & M. S. Ry. 



, Roadmaster. 



Tonnage Report, 189. 



, Division. 



Feet 
of rail. 



Weight 
per yard. 



Gross tons. 



New Steel Rail used in construction of second tra«k . . , 
2d hand Steel Rail used in construction of second track , 

New Steel Rail used in main track renewals 

2d hand Steel Rail used in main track renewals 

New Steel Rail used in new and old side tracks 

2d hand Steel Rail used in new and old side tracks . . . . 



(Blank No. 20.) 
Monthly Report of Rails Used; L. S. & M. S. Ry. 



, Roadmaster. 
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L. A track foremau's (also supervisor's or roadmaster's) report of bro- 
ken rails. 

M. A supervisor's or roadmaster's report of scrap for sale. 

N. Statement covering shipment of rail and other maintenance of way 
or construction material. 

O. Supervisor's or roadmaster's report of track laid or changed. 

Among the most important of these reports are the weekly reports made 
by the section foremen, showing the details of work done on the sections. 
By these the roadmaster can keep in touch with the maintenance work 



NEW SIDE TRA0K8 OONSTBUOTEDr 



Diviiion. 



AT WHAT STATION. 



NAM£ pr TRACK. 



OCATION BV STATION STAKCS. 



niM 



TO 



roTW 

TMM 

Mnnuem. 



8JDB TRACKS TAKEN UP,. 



(Blank Ho. 21.) 
Divisiojir- 



AT WNAT STATION. 



NAME or TRACK. 



nnof 

TIMK 
TMUUP. 



RIMW 



KIWWIWITCM 

■novcs, 

» un. 



(Blank No. 22.) 



-1M-— 



ICMARKt. 



J89. 



RCMARKl 



KW STEEL RAIL LAIO II MAM TRACK FOR RENEWALS, 



(Blank No. 23.) 



J)mtioN.. 



'LOCATMN by STATION STAKES. 


rmor 

TiKK UIO. 


BRAND. 


mmo Of tuu 


r»M 


TO 


■MVrACTME. 


NmII 


Vw. 


or CACN UNTIL 



















JW. 



REIIAIIRS. 



AT WHAT SrATlON. 



TBACKa III PUCE OF im. 



NAME Of TRACK. 



FoMflf Track. 



^aS^Sf'-a 



.1t9. 



REMARKS. 



(Bkxnk ^k>. 25.) 



Riii-lhslar's Briigf md divert iBspeftioD n. 



IS.} <"«t. 



Hftvliw nM«« ft Oftraful »«rMMl (impmUm vI MrX^mm ftnC Culvafti on thi* Nm witMn ..«ay» of data. I find ftll to ba i« 

■ood oohdHlen. oitoopt th— •numaratod b«lew. 



Cim: 



KM af Stadm. 



Oate«r 



OOMIVOIk 



REMARKS. 



(Blank No. 26.) 
Blank Forms for Reports; L. S. & M. S. Ry. 



on the whole line and see how the men are getting along, besides know- 
ing what sections need special attention at the first opportunity. The 
blank may be in book form, the first page having columns for the month, 
day, number of men, number of hours worked, location of work (by mile 
and station) and about a third of the page for describing the kind of 
work. In the low^r left hand corner may be a space for the number of 
ties received, used and on hand at the end of the week and month; in the 
larger space for remarks are entered the dates of completing special work, 
and notes of materials or tools needed. 

27 



412 l^RACK Woftli; 

REPORT OF BROKEN RAILS FOUND IN THE MAIN TllAdk. 



Whenever a broken rail is found in the Main Track, a report should be sent to the 
Division Engineer by the Roadmaster as soon as possible after a careful investigation has 
been made. 

About a foot of the rail on each side of the break should be cut off and stored away, 
properly labeled and numbered, so that the fracture may be inspected at any future time. 



Date 

Time of day or night 

By whom 

Where located (approximate distance east or west of nearest Passenger Station) , 



Brand of rail (maker and year) 

Heat mark 

Length of rail 

Was it a cut rail or not? 

Kind of joint fastening . . , 

Description of break, stating how far from end of rail 



DJd it occur between ties or on top of tie? 

Approximate temperature of atmosphere when found, 

When had track been last patrolled? , 

What is label number of stored pieces ? 

Cause of break, if known , 



Roadmaster. 

(Blank No. 27.) 
Monthly Report of Broken Rails; L. S. & M. S. Ry. 



In preparing forms of reports for use by the foremen, it must be recog- 
nized that the men are apt to be but poorly educated and not well fitted 
for doing much literary work. For these reasons the reports should be 
simple and plain, as complex reports inaccurately filled out are merely 
a waste of time, since they are practically valueless. The foremen should 
be required to fill in their reports with their own hands, and not have 
station agents or others do this, as there will be less liability to error and 
it will serve to educate the foremen in the proper method of keeping the 
reports. These reports are usually in book form, but some roads prefer 
sheets, as giving space for a greater number of items, the reports being 
filled up from the totals in the daily time book. In some cases the fore- 
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man is left to fill in the kind of work, but as a rule there are numerous 
colunans, the headings of which are the different classes of work, and the 
foreman fills in the number of hours for the particular kind of work done 
each day by each laborer, there being a page for each man. At the back 
of the book may be a page for the material received, used and on hand, 
the latter amount being entered in the new book at the beginning of each 
month. The columns are footed up at the end of each month and sent 
to the roadmaster. 

The form of time book used by the Pennsylvania Ry. is shown on the next 
Pfif^e. The record occupies the two opposite pages of nn oblong book. 8^ 
X 6V4 ins., having 50 double pages, and being bound In limp leather. This 
book, properly signed by the foreman, must be returned on the last day 
of each month to the supervisor, who examines It, certifies if correct, and 
forwards it to the office of the assistant engineer, where the check rolls 
are made out. The last columns— "Total Amount Due" and "Charge- 
able to"— are left blank by the foreman to be filled in by the supervisor. 

Where a time-book is divided into columns for the different classes of 
work the principal items are usually the following: 

General repairs to track, o„rf4,Hn«:, ReDalrinar telegraph, 

T>„f*-- In f'eg, T^itcbina:. Putting In sidetrack, 

Lavfpflr rails, Repairing fences, Switch work. 
Ballasting, 

A monthly time book arranged in this way is used by the Chicago & 
Northwestern Ry.,and the form of page is also shown on page 414. The book 
'«! npr1crht.8viy5V> ins., with stiff naper covers and seven double pages. It 
is entitled "Distribution of Track Labor for Section No. :" the exact lo- 
cation of the section is entered on the cover, or if the book is used for a 
train, gravel pit or quarry, the nanie of same must be entered. On the 
inside of the cover are printed the following instructions to the track fore- 
men in reference to the distribution of labor in the book: 

The tot«l nnmbf^r of bonrs T^or^^'^^d should be entpre*! In thp first column. 
h*^adpd "Total Tlnip Workod." Following this, columns are provided for 
distribnting the labor nnrfer tho riifpprent boadings and track foreman 
pro T'Ponirpd to pntpr under such headings the number of hours charge- 
abip to each as follows: 

r^eneral "Repairs to Track.— Enter thp time consumed in cutting and re- 
pnlring rails, repairing side tracks, taking up sidings, surfacing track and 
iP other ordinarv repairs not enumerated below. 

T-aving Tips.— Enter the time used in taking up and disnosing of old ties, 
an'l nnloa'^ing. handling and laying new ties to replace those taken up. 

laying Rails.— Enter the time consumed in removing and disposing of 
rails from traclr and replacing samp with other rails: also the ordinary 
surfacing of the track at the time the rails are laid, and loading the old 
rails to be sent away. 

"Hitching. — Enter thp time used in opening, clearing, widening and per- 
fpoting ditches and drains, and cutting down or strengthening embank- 
mputs. 

Freshet Rppaii*s.— Enter the time consumed in repairing damages to 
rondway and track caused bv freshets. 

Track "Watchmen Necessitated by R^^pa Irs.— Enter the time of men en- 
gaged as watchmen and flagmen while repairs of track are in progress 
and rendered necessary by such repairs. 

Ballasting.— Enter the work done in gravel pits, hauling gravel and 
stone for use in track, nuarrving an^ breaking stone for ballast, raising 
and repairing traclj with ballast. (Note.— Gravel train conductors and 
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foremen of gV&^^l pits and quarriee must, In all cases, state on what dl- 
Tision, sub-division and section of road the gravel or ballast is to be used, 
so that the expenses may be properly charged.) 

Clearing Track of Snow and Cutting Weeds, Brush and Grass.— This in- 
cludes clearing same from the roadway and traclt, etc., and moving and 
burning weeds, brush and grass inside of fences. 

Repairs of Fences, Road Crossings and Signs.— Enter the time consumed 
in repairing and rebuilding fences, road crossings and signs. 

Flagmen.— Enter the time of men engaged as flagmen at crossings. 
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Section Foreman's Time Book Used on 



Repairs of Bridges and Culverts.— Enter the time consumed in repair- 
ing or strengthening bridges and culverts. 

Bridge Watchmen Necessitated by Repairs.— Enter the time of men en- 
gaged as watchmen and flagmen while repairs of bridges or culverts are 
in progress and rendered necessary by such repairs. 

Repairs of Cattle Guards.— Enter the time consumed in repairing and 
renewing cattle guards. 

Reloading Freight, Getting Cars on Track, Etc.— This account includes 
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time occupied in watching and reloading freight into cars and getting 
cars on the traclt when wreclted or disabled. It also includes time con- 
sumed in plcl^ing up lumber or other freight lost from cars along the line. 
(Give particulars in each case.) 

Station Labor.— Enter in this column labor assisting at stations in load- 
ing and unloading freight or performing other station labor, such as attend- 
ing to switches, (Give name pf station In each instance, and kind of work 
done.) 
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Maintaining Telegraph.— Enter the time devoted to repairing or looking 
after telegraph lines. 

Consrtruction of Sidings.— Enter the time consumed in grading and lay- 
ing new side trades and lengthening and extending old sidings. 

Remarks.— Enter in this column such items or charges as do not prop- 
erly belong under the headings provided, as specified above, stating in 
every case the nature of the work and where it was done; also if a time 
ticket has been given, enter the particulars in this column. 

The time of Track Foremen, Conductors of gravel trains and Foremen 



Month of. 
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Of gravel pits should be distributed herein each day in the same manner 
as track laborers. 

Enter the distribution of labor in this book in a plain, legible manner, 
at the close of each day's work, and oftener when necessary. At the 
close of the month add up each column and enter the footings at the 
bottom of the column, opposite the word "Totals," being careful to see 
that the footings of all the distribution columns (when added together) 
agree with the footings of the column headed "Total Time Worked." 
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This book must be sent forward promptly, as directed, on the night of 
the last day of the month. 

Cost of Railway Maintenance Work.— This is so large a proportion of the 
total cost of operation that it is most important, in the interests of econ- 
omy, that full and accurate records should be kept of the details of work 
done, the material consumed, and the cost of the various items of work 
and material. As such records must be based mainly on the returns and 
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reports of the section foreman, it is essential that such returns and reports 
should be so designed as to give all necessary information with the least 
possible work on the part of these men, and with the lowest possible 
chance for error on their part. This matter has been dealt with very 
clearly by Mr. Marshall M. Kirliman, Vice-President of the Chicago & 
Northwestern Ry., in his pamphlet on "The Track Accounts of Railways." 
His plan is, in brief, to have the final records attained in two distribution 
books or statements, one being for labor and the other for material. These 
are posted up by the superintendent monthly from the foremen's books* 
and show all track expenditures, and the accounts to which such expen- 
ditures are properly chargeable. At the general office a "track material" 
account is kept with each division superintendent. In the superintend- 
ent's book the average cost per mile for repairs of track and roadway is 
obtained by summing up the total number of hours worked on each sub- 
division, and taking a full day's work for each man for the entire month. 
During construction and maintenance, careful notes should be made 
and records kept and tabulated to show the work done, time occupied, 
tools and materials used, items of cost, etc. The regular reports should 
show the number of men engaged on each particular item and class of 
work, and the character and amount of materials used. All work of this 
kind, which puts figures on record and enables comparisons to be made, 
and the relations between work, expenditure and results to be compre- 
hended, tends toward the improvement of work and methods. Proppr 
financial accounts of all expenditures for maintenance and renewals and 
betterments should also be made. In the annual estimates some rail- 
ways allow to each division a certain amount for track work, but the ap- 
propriation for betterments or construction should be entirely separate 
from that for maintenance. 

Instruction Books.— The work of the roadmasters and section foremen, 
who are the men in actual charge of the track, carries a considerable re- 
sponsibility, and the most thorough means should be taken to keen these 
men fully informed as to their duties, and to impress upon them that the 
safe and proper condition of the track is the first and most imT>ortant con- 
sideration. An excellent plan is to issue "instruction books," similar to 
those already in use on some roads, but which should be more extensively 
adopted. For a road starting to adopt this plan, the books should at first 
be small pamphlets, so as not to incur much expense, and after they have 
been in service for a sufficient time to become well known and well used, 
opinions and suggestions should be invited from time to time from the 
men on the road and from officers of other roads in order that improve- 
ments may be made by eliminations, alterations and additions, so as to 
embody the best results of actual experience. A handy book can then be 
made up for permanent use. The matter should be clearly and concisely 
written (care being taken to avoid ambiguous phraseology, involved sen- 
tences or words not commonly used) so as to be readily understood, and 
the use of diagrams will add to the usefulness of the book. It should 
be clearly printed on strong paper, and strongly bound. The illustrations 
should preferably be on the pages of the book, or at any rate on sheets 
not folrled more than once or twice, as large folding sheets are awkward 
to handle and are liable to be very soon torn. Special instructions should 
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be given to the section foremen When any important improvements are 
to be carried out or new devices tested. 

The character of the instructions and regulations to be given in these 
booivs lias Deeu ouiiiued m ilie ciiapter on •"urgauizaliou." The latest edi- 
tion of the "Kules of the Road Department' of the Illinois Central Ry., 
issued in 1895, is a book of 53 pages, bound in limp leather, 4i/^x7 ins., 
the pages having rounded corners to prevent *'dog's ears." First come the 
rules for section foremen as to "Ditching," '^Ballast," *'Cross Ties," 
"Rails," "Curves," "Switches," "Watching," "Material," "Accidents," 
"Hand and Push Cars," "Water Stations," "Policing," "Reports," and 
"General Rules." Then come Rules for Conductors of Construction 
Trains, Rules for Road Supervisors, and Rules and Instructions for the 
Bridge Department. Ihere are also tables of curve elevation and bills 
of switch timbers. The illustrations are printed on the pages of the 
book and include various roadbed cross-sections, switches, frog guard 
rails, position of spiiies, and diagrams of split switches. 

Requisitions.— One of the most troublesome details in railway service 
is the handling of requisitions for supplies, and much friction and ex- 
pense is too frequently caused by a lack of harmony betw^een the execu- 
tive officers and the accounting officers. Requisitions for ties and such 
material are not infrequently disallowed or cut down by some higlier 
official who has no idea of the actual requirements, but who simply 
thinks that requisitions are too large, or that economies must be observed, 
or who entertains the erroneous impression that every dollar cut from a 
requisition is a dollar saved to the company. Such officials need to be 
educated in the principles of railway economics until they realize the 
relations between expemlitures and the results obtained tlierefrom, and 
understand that large expenditures may in some cases tend to real econ- 
omy of operation. The wide cutting down of requisitions is very discour- 
aging to a man who has carefully and honestly prepared his requisition 
to meet actual needs. Such a practice cannot but result in carelessness 
in estimating, or in the exaggeration of the amounts called for, so that the 
"cut" requisition will still meet requirements. The roadmaster, engineer 
or superintendent should inform himself as to the financial conditions of 
the company, and its business outlook. He should prepare his estimates 
with these conditions in view% and then be prepared to stand by his esti- 
mate or requisition and sliow that it is reasonable and necessary. On 
the other hand, the accounting officers should recognize that the execu- 
tive men are in better position to kno\v what are the needs of the road for 
its proper and economical maintenance and operation, and should be pre- 
pared to authorize the requisitions, or to at least consult with the men 
submitting them before making any changes. These men are thus made 
responsible for their requisitions, and should be held strictly accountable 
for them. Such a system will conduce to harmonious w^orking of the 
entire operating force, from president and manager to roadmaster and 
foreman, and will result in the truest economy in operation and main- 
tenance. 
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APPENDIX NO. l.~TABLES OF STANDARD TRACKS. 

The tables given on the two folding sheets are those referred to in 
Chapter 1, and show the standards of construction adopted by a number oi 
railways in various parts of the country. The tables were compiled in l6i^(j 
and therefore represent the existing standards. The following notes are 
supplementary to the figures given in the tables: 

Denver & Rio Grande Ry.— The following is a statement of rails and 
Joints in use: 

Length of 
No. of Size of angle Spacing 

Rails. Joints, bolts, bolts, bars. of bolts. 

SUndard gage, main line 85 Susp. 4 % 24 6, 6,6 

" 65,75 a-Tie. 6 % 40 7,7,6.7,7 

branches :.. 52 Susp. 4 % 24 6,6,6 

Narrow gage system 52 Susp. 4 % 24 6, 6, 6 

: 45 Suap. 4 .^ 22 5,4^,5 

40 susp. 4 % 20 3%, 4%, a% 

3o Susp. 4 % 22 5, 5, 5 

Flint & Pere Marqueiie Ry.— Cedar ties are 7x7 ins.; oalt and hemlocli, 
6x8 ins. The cost is 24 cts. for cedar, 16 cts. for hemlock, and 40 to 45 
cts. for osik., but there are not many oak ties left. 

Florida Central & Peninsular Ry.— Pine and cypress are used, the latter 
being preferred; they cost 22% and 25 cts., respectively. 

Illinois Central Ry.— iSen'^is tie-plates are used on light curves, and are 
placed on every tie where used. This is a 'recently adopted standard, 
which has so far been applied onlj' to cypress ties on the Louisiana Divi- 
sion, but it is expected to gradually extend it over the entire system. They 
are placed on every tie in switch leads where cypress ties are used, and on 
soft wood ties on curves under 3°. 

Kansas City, Fort Scott & Memphis Ry.— Goldie and Servis tie-plates 
are used, and are placed on every tie at curves of 3° and over. 

Michigan Central Ry.— The switches are of the company's own pattern 
and make, with switch rails 15 and 22 ft. long. A few automatic switch- 
stands are used, but in yards only. 
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Miles Dist. 

per run in 

hour. 1 crec. 

ft. 

1 1.47 

5 7.33 

10 14.67 

12 17.60 

15 22.00 

18 26.40 

20 29.33 

25 36.67 

30 44.40 

32 46.93 

34 49.87 



Time 
for run- 
ning 1 mile, 
mins.secs. 



60 
12 
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4 
3 
3 
2 
2 
1 
1 









20 


24 


53 

46 



Miles Dist Time 
per run in for run- 
hour. 1 sec. ninglmile. 
ft. mins.8ecs. 

36 52.80 1 40 

38 55.73 1 35 

40 58.67 1 30 

42 61.60 1 26 

44 64.53 1 22 

46 67.47 1 18 

48 70.40 1 15 

50 73.33 1 12 

52 76.27 1 9 

54 79.20 1 7 

56 82.13 1 4 
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Page. 

AUnement, changes 366 

Angle bars 80 

Ashes, station grounds 20 

Wet roadbed 21 

Ashpits 179, 314 

Ballast 16,293 

Quantities per mile 10, 11 

Ballast cars. (See Work Trains.) 

Ballast crusher 17 

Ballast trains. (See Work Trains.) 

Ballasting 273, 368 

Report of 410 

Banks, rounded corners 278 

Sliding 277 

Sodded 278 

Blank forms: 
Track reports, L. S. & M. S. Ry.386, 402 

Wrecking report 386 

Bolts, Bush 74 

Bolts and nuts, joint 88 

Removing 313 

Bolting 307 

Books, instruction 416 

Time 413 

Braces, rail 75 

Bridges 286 

Creeping on St. Louis 71 

Inspection 357, 411 

Bridge floors 141 

Curve elevation 334 

Bridge tell-tales 182 

Bridge watchmen 249 

Bridge work 357 

Bridge and Building Dept 254, 357 

Brushes, snow, on locomotives 382 

Buildings 190 

Floors for 198 

Foreman's house 194 

Telegraph tower 195 

Tool houses 192 

Watchmen-'s cabins . .< 196 

Bumping posts 186 

Burnouts, repairs at 394 

Cars, dump 274, 367, 370 

Dump, air 367 

Dynagraph 343 

Pile driver 395 

Rails on 300 

Weight of 285 

Wheel loads 77 

Wrecking 383 

Car bumpers 186 

Car replacers 145, .S85 

Carpenters 254 

Cattleguards 136 

Chairs for European rails 48 

Charts, graphical, track 400 

Cheapness and economy 5, 417 

Clearing right of way 309 

Coaling stations 177 

Conductors, work train 253, 370 

Creeping of track 70 

Creosote, for tie preserving: 37 

Crossings, electric and steam ry 151 

Road 148 

Road, abolition 368, 369 

Road, signals and gates 150, 159 

Track Ill, 117. 153, 354 

Track, protection of 155 

Track, change of grade 153. .^f8. 369 

Crossovers 118, 350, 353 

Culverts 143, 276, 366 36^ 



Page. 

Curves 319 

Gage on 316 

Guard rails 324 

Lining 291 

Middle ordinates 291 

Offsets and ordinates 321 

Parabolic 327 

Sharp 321 

Shifting rails 304 

Short rails 303 

Signs on 160 

Superelevation 160, 330 

Tie rods on 826 

Track crossings 855 

Transition 321, 826 

Vertical on grades 317 

Cuts, snow in 372 

Widening 368, 372 

Derailing switches 155 

Derricks, wrecking 383 

Ditches 9, 276, 280 

Ditching 285 

Ditching machines 281 

Double tracking 868 

Drainage 275, 868 

Dynagraph car 843 

Economics, questions in 5, 66, 

284, 351, 365, 368, 417 

Elevated railways, bumpers 188 

Clawbars 220 

Curves 828 

Curve elevation 884 

Floor system 147 

Terminals 210 

Elevating tracks at crossings... .868, 869 

Employees, track service 1, 7, 240 

Engineers as roadmasters 5 

Excavators, report on 407 

Expansion, rails 69 

Expansion Joints 92 

Expansion spacing, effect of 78" 

Expenses, maint of way, 2, 8, 816, 819, 415 

Fences 126, 808 

Old tubes 814 

Ornamental 183 

Snow 184, 372 

Fence gates 132 

Fence posts, metal 181 

Fires and fire guards 809 

Flag, lining curves 291, 818 

Track 2.^ 

Flangers, snow 377, 380 

Floods, repairs after 394, 397 

Floors, bridge. (See Bridge Floors.) 

Plank and concrete 198 

Foot guards 114 

Frogs 102 

Crossing Ill, 164, 854 

Crotch 852 

Guard rails for 103, 113 

Location in turnouts 849 

Movable point 109 

Relation to wheels 108, 113, 115 

Spring rail 106 

Substitutes for 110 

Wrecking 886, 388 

Gage 815 

Change of 315 

Narrow 315 

Wide on curves 816 

Gaging 292 
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Page. 

Gates, crossing 150 

Pence 132 

Grades 31(j 

Change at track crossings 153 

Compensation 317 

Cutting down 385 

Sags in 365 

Separation at crossings 153, 368.369 

Vertical curves on 317 

Grade crossings. (See Crossings.) 

Grass, cutting 309 

Grass on roadbed 311 

Gravel pita 369, 372 

Gravel trains. (See Work Trains.) 

Guard rails, bridge 144 

Curve 324 

Frog. (See Frog, Guard Rails.) 

N. E. Roadmasters 114 

Guard rail gage, M. C. B 114 

Hand cars. (See Tools.) 

Running 286 

Weed-cutting 310 

Hedges 132 

Hoist, pneumatic 300 

Wrecking 384 

Inspection of bridges 357, 411 

Inspection of track 335 

Instruction books, track 400. 416 

Interlocking, crossings 152, 154 

Yards 205 

Jacks, use of 231 

Labor, track 250 

Track, distribution 240, 413 

Lamps, hand 236 

Switch 124 

Wrecking 385 

Landscape g&rdening 312 

Lining 289, 320 

Locomotives, "dead," effect on track. 68 

Effect on track 284 

Rail brushes on 382 

Switching 202 

Water for 170 

Wheel loads 77, 285 

Work train 255, 369 

Longitudinal timbers 29, 141 

Bridge floors 141 

Fastenings to 74 

Mail cranes 184 

lifaintenance work 284 

2iftaintenance of way, cost 415 

Expenses 2, 8, 316. 319, 415 

Expenses, grades and curves. .. .316, 319 

Instruction books 416 

•Orgianization 237 

Reports 400 

Tunnels 286 

Work 284 

"Mile posts. (See Track Signs.) 

Mileage, track and sidings 1, 7 

Track with metal ties 50 

Nutlocks 90 

Old material 313 

Painting 190 

Bridge §61 

Compressed air 313 

Piles, treatment of ^41 

Pile driver 395, .S98 

Platforms 195, 196 

Policing •• 311 

Population, railway service 1, 7 

Pumps l*^*^ 

Rails, bending 304 

Broken, reports on • . 41 J 

Bull-head, European 48, 59 

Compound §5 

Continuous 62 

Creeping . . . . , • • • • „70 

Cutting 232, 305 

Deflection 29 

Design of modem 55 



Page. 
Rails: 
Dimensions of 15 sections of 56 to 

100 lbs 63 

Double head 48, 59 

Expansion 69 

Flat-top 57 

Handling 298 

Heavy in yards 203 

History 54 

Length 62 

Long, on cars 300 

Manufacture 64 

Middle ordinates 304 

Relation to wheels 56, 58 

Relaying 287, 300 

Rerolled, McKenna 68 

Reports on 403, 410, 411, 412 

Shifting on curves 304 

Short, on curves 303 

Spare 189 

Unloading 299 

Wear on curves 325 

Weight 60 

Rail braces 75 

Rail fastenings 71 

Rail joints 77 

Bolts and nuts 88 

Bolting 307 

Bridge 82 

Bridges 92 

Broken and even 87 

Diagrams 343 

Expansion 92 

Gap at 78 

Hinge 86 

Miter 79 

Nutlocks 90 

Scarf 79 

Supp. and susp 82 

Table of dimensions 88 

Rail renewals, signaling 287 

Railway employees 1, 7, 240 

Railways : 

A., T. & S. F., Roadbed 13 

Track signs ...158, 159. 160, 161, 

162. 163, 165, 166, 167, 168 

B. & 0., Rail joint 92 

Roadbed 11 

Track signsl59, 160, 162, 163, 165. 167 

Bost. & Alb., Rail joint 91 

Track signs 161 

Turnouts 118 

Buff., Roch. & Pitts., Tools 225 

Track signs t: .-. .- 160 

B. & M. R., Wrecking 389 

B., C. R. & N., Crossing, track 155 

Can. Pac, Fence 128, 129 

Rail 57 

Section house 192 

Snow fence 134 

Snowsheds 373 

Track signs 159 

C. & O., Telegraph tower 195 

C. & E. I.. Crossing, track 154 

C. & N. W.. Ashpit 180 

Chart 400 

Rules for switch work 353 

Time book 41.*^ 

Ch. & So. S. Elev., Floor system... 147 
Tools 220 

C, B. & K. C. Cattleguard 140 

Crossing, track 155 

C, B. & Q., Rail joint 92 

Roadbed 12 

Tools 215 

Track signs 158, 160, 163, 166, 

167, 168 

C. M. & St. P., Ashpit 180 

Tool equipment 215 

C, C, C. & St. L., Roadbed 14 

Det., L. & N., Frog guard rail 114 



INDEX. 



Ill 



Page. 
Hallways : 

E. T., V. & G., Crossing,' track.... 155 

Erie, Crossover 118 

Tool equipment 215 

Track signs 160 

Turnouts 118 

Wreck report 386 

Yard; Port Jervis 204 

Fltchburg, Wrecking 391 

F..E. & M V.,Fences and gates.128, 134 

Snow fence 134, 136 

111. Cent., Ashpit 180 

Roadbed 12 

Spring rail frog 106 

Switchstand .• 120, 121 

Tools 215, 219 

Transfer table 182 

Iowa Central, Fence 129 

L. S. & M. S., Rail Joint 84, 91 

Roadbed 11 

Track reports 402 

Track signs 160, 162, 163 

Liehigh Valley, Rail 57 

Roadbed 14 

Tool house 194 

liondon & N W. Hyd. buffer stop. . . 188 

Rail and chair 60 

Ii. & N., Bumping post 186 

Cattleguard 138 

Fence 128 

Mail crane 184 

Section house 193 

X*., N. A. & C, Crossing, track .... 155 

Manhattan Elevated, Tools 220 

Me. Cent., Track signs 159, 162, 167, 168 

Mich. Cent, Fence 127, 129 

Track tan.ks 174 

M., St. P. & S. S. M., Roadbed 13 

N. Y. Central, Mail crane 184 

Rail 57 

Rail Joint 83, 91 

Roadbed 10 

N. Y., N. H. & H., Bridge guard rails 148 

Crossing, track 155 

Roadbed 10 

Tools 215 

Track chart 400 

N. Y., P. & O., Track signs 162 

Nor. & West., Frog guard rail 114 

Split switch 95 

Switchstand 120, 121 

Nor. Pac, Track signs 162, 

163. 166, 168 

Wrecking train 393 

Pennsylvania, Frog guard rail 114 

Lap sidings 200 

Roadbed 10 

Time book 413 

Tools 216 

Track chart 400 

Track inspection 336 

Track signs 159 

Wrecking train 394 

Pennsylvania Lines, Bumping post. . 186 

Bridge telltale 183 

Cattleguard 138 

Rigid frog 105 

Tool house 191 

Track signs 158, 161, 163, 164 

P., C, C. & St. L., Coaling station. 177 

P., F. W. & C, Lap sidings 199 

S. F. & W., Rerailer 145 

Southern, Roadbed 14 

So. Pac, Roadbed 12 

Track signs 160, 161, 165, 168 

Turnouts 118, 387 

Wabash, Track inspection 337 

W. Va., C. & P., Track gage 226 

Records, track 400 

Reports, maint. of way 400, 402 

Requisitions, treatment of 5, 417 



Page. 

Rerailing devices 145, 385 

Resurveys 366 

Right of way, clearing 309 

Roadbed, Cross sections 8, 17 

Grass on 311 

Hollow 8 

Swampy 279 

Trimming machLnes 310 

Wet, treatment 21 

Headmasters 240 

Sand, consolidation of slopes 278 

Sand traok 211 

Scales, track 182 

Scrap, disposal of 311, £13 

Report on 410 

Screw spikes 73 

Section foremen 245 

Reports by 411, 412 

Section gangs 240, 250 

Reports of 400 

Section men 250 

Shimming 46, 307 

Shoofly track 387, 399 

Shops, floors for 198 

Sidetracks 199 . 

Report on 411 

Sidings, lap 199 

Sighting boards 293 

Signals, Crossing 150 

Switch, distant II9 

Track 287 

Track crossings 154 

Train 287 

Signs. (See Track Signs.) 

Slopes, banks and cuts 278 

Snow, Handling 372 

Shoveling 374 

Weight 373 

Snow fences 372 

Snow plows 375 

Rotary 374, 379 

Snowsheds 373 

Speed of trains 418 

Spikes 71 

Driving and pulling : . . 306 

Spiking 305 

Standard track, tables 418 

Station grounds and bui.dings 312 

Station platforms 196 

Steam shovel reports 407 

Stop blocks, 153, 189 

Streets, tracks in 148 

Stringers, trestle, sizes of 397 

Subdrainage 279 

Sunday work 252, 304 

Surfacing 292 

Surfacing machine, Patterson's 294 

Surveys of existing lines 366 

Swamps, roadbeds on 279 

Switches 93 

Automatic 9)3, 122 

Derail, at crossings 155 

Facing 100 

Placing without cutting rails 118 

Protection of 101 

Relation to wheels 115 

Single point 99 

Slip 101 

Split 95 

Stub 93 

Three-throw 101, 352 

Switch lamps 124 

Switch rails, heavy 203 

Length 96 

Switch targets 121, 123 

Switch tenders 254 

Switch ties and timbers 117 

Switch work 345 

Switchbacks 365 

Switchstands 119 

Tamping 295, 296 
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Page. 

Tanks 109 

Track 174 

Targets, switch 121, 123 

Telegraph work t. 361 

Terminals 201 

Ties, Consumption in U. S 21 

Economy of treated 33 

Ufe of 23 

Metal 17, 49 

Old, disposal of . ^ 30, 32, 294 

Number per mile 29 

Preservative processes 32 

Renewing 30, 294 

Seasoning 26 

Size 28 

Spacing 29 

Wooden, in U. S 22 

Steel, N. Y. Central Ry 17 

Tie-plates, metal 41 

Tie-plates and braces 76, 325 

Tie-rods, curves 326 

Tile drainage 279 

Time books 413 

Tools 212, 293, 309, 318 

Equipment on five roads 215 

Roadmasters' standards 216, 219, 221, 222 

Sent to shop 213 

Track, City streets 148 

Deterioration 286 

Lowering 293 

MeUl 60 

Moving 297 

Raising 296 

Records and reports 400 

Relation to trafBc 3, 284 

Standards of various roads 3, 418 

Station, cinders for 20 

Temporary, washouts and wrecks . . . 

387, 399 

Throwing 298 

Trespassers on 312 

Wear of 284 

Track diagrams 343 

Track indicator cars 345 

Track inspection 335 

Track material, quantities per mile. . 93 

Track signs 156 

Scrap for 314 

Track tanks 174 

Track work, instructions 416 

Maintenance 284 

Organization for 237 



Page. 
Track Work: 

Permanent, economy of 2 

Reports on 403 

Season's * 288 

Tracklaying 255, 324 

Cost of 258 

Machinery 263 

Trackwalkers 247 

Sawed and hewed 26 

Traffic, railway, U. S 2, 8 

Relation to truck 3, 284 

Trains, efTect on track 284 

Speed 418 

Wheel loads 77 

Train signals 287 

Transfer tables 180 

Trespassers, checking 312 

Trestles 358 

Curve elevation 334 

Filling 366 

Floors 143 

Temporary 39ft> 398 

Tunnels 14 

Track work 286 

Tunnels and switchbacks 365 

Turnouts 118, 346, 387 

Turntables 180 

Viaducts, track on 15 

Warehouses, tracks in 205 

Washouts 387. 394 

Watchmen 247 

Water, purification 171 

Water columns 172 

Weeds, cutting, and killing 309 

Weed cutting machines 310 

Wells light 286, 386, 394 

Wharves, tracks on 205 

Wheels, lap of flanges 324 

Relation to frogs 103, 113, 115 

Wear of 135, 203 

Wheel loads 77, 285 

Wood, report on, section 410 

Work trains 274, 366, 369 

Conductors 253, 370 

Reports 408 

Wreck, temporary track at 387 

Wrecking trains and operations 382 

Yards 201 

Clearing 313, 375 

Drainage 15 

Snow in 375 

Yard masters 254 



ADVERTISBMBNTS. 



THE PENNSYLVANIA STEEL CO. 

STEELTON, PENNA. 

40 I ^^^ ri/^ I ^<0 steel SpllceB and Rati FaMeningt 

BRIDGES, VIADUCTS AND BUILDINGS. 




STEEL RAIL _^ FROGS 

FOR USE IN TRACKS OF EVBRY DESCRIPTION. SpecUl artentlon to traga 
lor UalD Line Truks, where extreme durability and safety are required, Tbe special 
improvemeata brought out by this companr are approved as STANDIAIRDS on many 
or the most Important Railroads, and there are ImlCatloiia. Far the beat resulu In 
service or For the leaet cast ol equipment. lavesUEatlOQ repays the careful buyer. 
RAILROAD CROSSING FRO<^, are a specialty; produced far Che man ex- 
acting conditions, or any degree o[ compUcailon. Accuracy guaranteed, and goad work. 

SPLIT OR POINT SWITCHES. 



IMPROVED SWITCH 

OROUND LEVERS, ETC., for all SnUches. 

ttand. above all 
In Yard 1 




drilling main track r 



II ADVERTISEMENTS. 



THE 



SERVIS TIE PLATE 



AND 




RYANT RAIL SAWS 



MANUFACTURED BY 



The Q. and C. Company 



■i^ 



700-709 Western Union Building, Chicago. 

100 Broadway, New York, N. Y. 

70 Kilby Street, Boston, Mass. 

109 Endicott Arc, St. * Paul, Minn. 

525 Mission Street, San Francisco, Cal. 



ADVERTISEMENTS. 



Continuous Rail Joint Company 



SOLD MANDFACrnRBRS, 



Patented In United States uid Europe. 

RAIL JOINTS, STEP JOINTS AND INSUUTINQ JOINTS, ALL OF THE 
CONTINUOUS PATmr TYPE. 



912 Prudential Building, Newark, N. J. 




SB-ponnd and 7t»-ponnd Rail with the ContlnuouB Step Joint. 



BOBBRT GKAY, Jr.. PreBldent 

L. F. BRAINE, Oeneral Manager. 

F. C, RtJNTON, Secretary. 

F. T. FEA'REY, TreMOrcr. 



ADVERTISEMENTS. 



RAILWAY TRAGKIiYING BY MACHINERY! 



HOLHAN'S PATENT inPROVED. Used by the best and largest 

Rapid, Economical and Simple. Railroad Companies and 

" "^ ' *^ Contractors in this country. 

See pages 364 and 265 of this book. Send for Descriptive Circular. 
Adtfreu: D. F. HOLMAN, 140 Ooarborn St., Room 76, Chicago, in. 

Roberts Steam Track-Layer Company, 

SEATTLE, WASH. 
42 MARKET ST.. San Francisco. Cal. WORLD BUILDING, New York. 

HAS BEEN USED BT THE FOLLOWING ROADS: 

Union PaciHc Ry.; Nortbem Faclflc Rf. ; Great Northern Ry. : Seattle & 
Uontans Ry.: rtab and Northera Rr-; Seattle & Northern Rj.; Qlla Valler, 
Olobe & Northern Ry.: ChebslU £ South Bend Ry.; Seattle, Lake Shore & EtiBt- 
ern Ry.; Puget Sound ft Oraya Hartmr Ry.; Washington Central Ry.; Pa- 
dticah Sc Hemphta Ry-: and Kansaa City. PlEUburg & Quit Ry. 
SEND FOR CATALOQirai. 

'^ WEBER RAILWAY JOINT MFG. GO. 

COnON EXCH«N6E BUILDINe, NEW VORK CITV, 

'T" RAIL, GIRDER, COMPROMISE AND INSOUTED 



ADVERTISEMENTS. 




HOW CAN WE INSULATE OUR RAILS 

It applied direttlj to the metal Bttpporta! This queatioii bwi been aatLBfactorUy an- 
SHered by the InlroduotloD of our 

STANDARD TRACK RAIL INSULATION 

which hai met the miMt KSTere requlrementE and Btood the moat critical teati. Our de-- 
Tlca li SIMPLE Id eonatructlon aad eiceedln^lj' DUBABLE. It is compoaed ot bat 
UirBa partfl, all of whlcli are flrmly and aeourely locked In place by the bolts and cllpi 

regularlr usefl— the lips of the steel clips being slightly deepened to permit of the 
Introdactton of the inaulatlng clips. No extra fastening of any kind being required. 

NO HIDDEN PARTS— all pieces are tn ptaln alght at all times. Now In um on 
many leading roads and rapidly being adopted by othere. Are you using It? If not, 
write for deacrlptlve circular. 

New York Hail lasnlation and Equipment Co., >oo market st.. Newark. n_i. 

Manufacturers of Rail Paalening:*. Sound-DeadenlnsMaterlaband Special Insulallni Parti. 

THE ELLIS PATENT BUMPING POST 

Hlsbeat Award _ Adapted 

at tl» "^ la all PoalUons, 

World's Fair, ^ 

ChlcasD, 1893. S Shipped Completa. 

g with Dlrectlooa 

^' for Erectlnr. 

Write tarCirculara ^ 

"•" •*''<*'■ i Prompt Delivery. 

GEO. L. CHATFIELD, Agent, Chicago. III. 

The Twentieth Century Railway, 

GREATEST INVENTION OF THE ACE. 
COMBINES ECONOMV, SAFETY AND DURABILITY. 

Supersedes the primltiTe method of Eplking the rails to tlie modern crosstleii, and 
will save the purchase of sixty mlllliMi ties per annum In America. 
Full EHirtlculars tree to all iDterested on application. 

ISAAC K. TILLINGHAST. 

I AND PATENTEE, 

LA PLUME, PA. 



ADVERTI&EMEINTS. 



THE ALLISON MFG. CO. 

PHILADELPHIA, U.S.A. 

Insulated R.R. Joint. 



PATENTED 1895. 



BALLAST. DUMP j™ WORK TRAIN CARS. 



ADVERTISBMBNTS. VII 

GEO. N. SAEGMULL.ER 

rOocoEBSOB 10 FAUTH b CO,) 

WASHINGTON, D. C. 

STANDARD ENGINEERING 

and MINING INSTRUMENTS, 

UltHiriwWHl tn Canstractlofi uHl 



SEND FOB CATALOGUE. 



MORDEN FROG AND CROSSIHG WORKS, 

f MANTJPACTURBRS OP 

STEAM, CABLE AND ELECTRIC SPECIAL TRACK WORK. 

FROGS, CROSSINGS, SWITCH STANDS, HEAD 
CHAIRS, GUARD RAIL CLAMPS, TIE BARS, 
RAIL BRACES. TRACK SUPPLIE.S, ETC. .-. .". 

PLANS AND ESTIMATES F0RNI3HBD ON AMPLICATION. 

Sales Office: "The Rookery," Chicago. Works: South Chicago. 

J. H. Sternbergh & Son, 

READING. PENNA., U.S.A. 
UaDDfutnrert of Brery VirlBtr ol 

BOLTS. NUTS, WASHERS 

COACH SCREWS, SET SCREWS. CAP SCREWS. 

BOILER RIVETS, 

BUILDING IRONS. PLATES, STRAPS, FORGINOS. «C. 



HAKVEY GRIP R. R TRACK BOLTS 

FITTED WITH OUR 

IDEAL RECESSED NUTS. 

togeUier farmliig the best Rail faatenlDS In tbe world. 

REFINED MERCHANT BAR IRON. 

ALL OP THE HIGHEST GRADE OF EKCELLENCB. 



VIII ADVERTISEMENTS. 

G. S. BAXTER & CO., 

i8 WALL STREET, N. Y. 

HAYLOW-ECHOLS CO.. Osorda. TeUrboue. No. 4812 CorUsudt. 

HANCFACTURBRS AND SHIPPHRS 

STANDARD RAILROAD YELLOW PINE AND Wp'ITE OAK CROSS-TIES, 

BRIDGE TIES, SWITCH TIES AND DIMENSION LUMBER. 

TROLLEY TIES AND CYPRESS PILING. 

EiUMIsbed \S3I Anniul Capacity, I.OOO 

BALDWIN LOCOMOTIVE WORKS, 

Sins^le Expansion and Compound Locomotives, 

Broad and Narrow Gauge Locomolives, Steam Cars and Tramway Locomotives, 

Mine and Furnace Locomotives. . Plantation Locomotives, 

Compressed Air Locomotives, Oil-Burning Locomotives. 



gauges and lempiatM 
arter standard de- 
BignB, or to railroad 
oompauicB' drawings. 
UkB paru of dlffBr- 
ent englnei of sama 
claas perCectl:^ inter- 
changeabls. 



BURNHAM WILLIAMS & CO., Philadelphia, Pa., U.S.A. 



AD V ER n SEME NTS. 

STAR 



% 



BOSTON AND ZT.^r^' 

LOCKPORT ""^S,,,. 

BLOCK CO. "" -~" 

appllcattoD, 

.BRAMD. 



sk as la regam to our New FORD'S PATENT SBLF- LUBRICATING BUaHINO [or 

STei? klDd ot plain buihed block sheaveB. 

BEAR IN MIND THAT RS>DUCBD FRICTION MBANS INCRSASBD POWBR. 

SPECIFY STAR BRAND. 



VERONA TOOL WORKS, 

Address, PITTSBURGH. PENN. 
MANUFACTUHBR3 OF THB STANDARD 

RAILROAD TRACK TOOLS (Selected Solid Steel), 

and THE FAMOUS VERONA NUT LOCKS. 

233,884.456 in use July ist, 1897. 

The Barret Track Jack. 



 SUndanl by the 

mm USTERS' ISSOCIiTIOK OF IHE 



ralilp and Tend 
.ueiFaljIe at ' 

baDKnl&r base 
treat lifi 
slrengtli ant 
tbio close <iat 
better tbau 
shaped eiG 
Adaptable I0 



LirtinK ca- 
. |irli;e list 



THE DUFF MFG. CO., 



MaHoB and Martin Aves.. ALLEOHENY, PA. 



ADVBRTISEM SNTS. 



Elliot Frog and Switch Co. 

EAST ST. LOUIS. ILL. 

Frogs/ Crossings, Split Switches, 

Switch Stands, Bridle Rods. 

Head Chairs, Rail Braces, Etc. 



"EUREKA' SPRING RAIL FROa 



We nuuiulacture Sprint Froga of slmoat ovory improred assign. Ths "Eurel 
fiprlDK FroK abowi tbe latest Improvement we have made. It U aa sate as an O 
Rigid Frag ana Its wearing quallUea cannot be aurfiaued. Onlr two test ol Hie ni 
line U movable. The Frog Is pot affected by expaoalon or creeping tyt HaUa. 



On tbla Switch tbe PolnU are reinforced witb Strip ot Iron riveted to wel 
The Head Rod is made very heavy and U atronger than the Hat rod that li 
used. This rod Is attadied to a bar at T-ateel, which gives a wide base bea 
also prevents tbe Point from having any tendency to ttp. 



STEEL CLAMP FROG 



Tbe Clamps on Ibla Frog are ot CasC-Steei with heavv rl] 
rail that they cannot slip. Tbe line of force Is through the ci 
at or near tbe baae aa In other Keyed Frogs. 



ADVERTISEMENTS. XI 



RAILS 



OF EVERY DESCRIPTION. 



W£ 



THE 



JOHNSON 



COMPANY 



TiSZ 



Frogs, Switches and Crossings 



Switch Works and Foundries - - JOHNSTOWN, PA. 
Rolling Mills . - - - - LORAIN, OHIO. 



Xn ADVERnSEaiENTS. 

" Snow Blockades may be avoided." " New principles have solved the problen 



The Ru55ell Snow Plows . 



CO-NSIBT OF SEVERAI. STYLES, WITH AND WITHOUT 
FLANGEKS. PLOWS ON EIGHT WHEELS. EACH STYLE 
FLOW IS BUILT IN DIFFERENT SIZES. 



MedTnand Efnol»nt. Guarant— d tha Be»t. Simple, Rellabla, Chaap. 



The Ensicn Manufacturing Company, 

 1 Piac 8lnel. New X«b, Bud HaHliagMn, W. Vm. 



SIDE VIEW SHOWING SINGLE SECTION 

Cooks Patent Steel Stock Guard. 

MANUFACTURED BY 

MERRILL-STEVENS MFO. CO., Niles, Mich. 

OORRESFONDENOE SOLICITED. 

JONES 
LOCKED 
WIRE 
FENCE 

re welgtat, lupport anil BtreDgUi Uian aor otber feoce made, weighing 14 to 
lo the rod. A trial of our Fence Iir railroad comDonles alwara secure! their 
I. Will gladlr lumlsh mmea ol Railroad EnElneem iTho have adopted and 
teuclnE. Bl^t ot W«7 Gates a spedaltr- 

JONES NATIONAL FENCE CO.. Colurabui, Ohio. 
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XIV ADVERTISEMENTS. 

THE YOUNCSTOWN BRIDGE CO., 

YOUNGSTOWN, OHIO. 

HEAVY RAILROAD GIRDERS, 

TRUSSES AND TURNTABLES, 

TRAIN SHEDS, STEEL ROOFS, 
ROUND HOUSES AND WATER TOWERS. 

PLANS AND BGTIMATBS PROMPTLY MADB. 



B. O. WATKIN9. B. H. HABDAWAT. 



W ATKINS & Hard AWAY, 

ENGINEERS AND CONTRACTORS, 

9 

BIRMINGHAM, ALA. 



General Railway Work, Bridges and Masonry. 



Have the Most Complete Dqulpment In the South for heavy pile driylng» trestle 
-work, cotton mills, dams and power plants. Also foundations for bridge piers, etc. 
Agents Southern Bridge Co., of Birmingham, Ala. 



N. T. Office, 45 Broadway. Main Office and Works, Paterson, N. J. 

THE PASSAIC ROLLING MILL CO. 

Watts Cooke, Pres. W. O. Fayerweather, V.-P. and Treas. O. H. Blakeley, Oh. Bngr. 
Design, iManufa<;ture and Construct all kinds of Iron and Steel Work for 

BRIDGES AND BUILDINGS, 

Hoofs, Power Stations, Train Sheds, Railway and High-way Bridges and Viaducts, and 
Structural Steel Work for BuiMings. Plans and Specifications 

fumlBhed upon application. 

PASSAIC STANDARD RAILROAD TURN TABLES 

IN SUCCESSFUL OPERATION ON 45 RAILROADS IN THE UNITED STATES. 
Manufacturers of Hlgh-Orade Iron, Open-Hearth Steel and Structural Shapes. 



ADVERTISEMENTS. XV 

The "Farrel" Crasher 

<Blake Pattern.^ 

STANDARD OF THE WORLD. 

Conipl«t« Crushing Plants our Spaoialty 

FOR BALLAST AND RAILROAD WORK. 

Capodtr, 100 to 1,000 toBs per dar, 

Farrel Foundry and Machine Co. 

BARLE C. BACON, Englnaer, 
HAVEMEYER BUILDING, NEW YORK, 
r c(»apletelr Illustrated cat&losufl. 

JOHN S. LANE & SON. 

MERIDEN, CONN. 



GENERAL CONTRACTORS. 



THE BUCYRUS COMPANY, 

SOUTH MILWAUKEE, WIS. 



s and Builders of Machinery for Railroads and Public Works- 
Steam Shovels In five sizes for every service. 
Dredges In twenty sizes and of all types. 



ADVERTISEMENTa 



nils a loDS-Ielt vtiat In Higb^aj and Sallroaa coUBtructlOD. It li pracUcal, exoeedliiKll' 
Strang, and poiBeseei man; adviuitiicea, notably, Che abape of Its crou-Bectlon, wblcb 

Its very broad baee, the mode ot anctiorlDB or ucurlDg It la posltloa, wbich at the 
same time balds the road-bed In place and prerenta It Irom caving In or belUK washed 
away, lt> abltlt; to wlthatand floods and trea&ets. It pouesaeB masy advantagse orer 
pipe, itone, wooden and brick culverts. It makes a Sne gutter croaelng. In many 
caies tha eipenalie raising and construction ot roads can be aaved by adopting this cul- 
vert. The wings or approaches are a great desideratum. Send for Illustrated cata- 

WILLIAM A. NICHOLS, 

airard Buildins, Broad and Chestnut Sts. 
PHILADELPHIA, PA. 

ALPHABETICAL LIST OF AEYERTISEBS. 



Hson Mttnufacturliig Co., Philadelphia, P». , 

icon, Earlo C, New York 

ildwln LocomoUve Works. Fhllsdelphla, Pa 

liter. Q S., & Co., New York 

iston A LriKkport .E 






Chatfleld. Ooo. I 



3outh Milwaukee, Wis 

iQ, WllUama & Oc, PhiladelphJa, Pa. . 



Joint Company ot America, Newark, N. J... 

Duff Manufacturing Co., Allegheny, Pa 

Billot Frog £ Switch Co., Sast St. LouIb. II! 

Ensign Manufacturing Co., Huntington. W. Va 

Farrel Foundry & Machine Co., New Yflrk 

Holman. D. P., Chicago, IN 

Johnson Company, Lorailn, Ohio 

Jones National Fence Co., Columbua, O 

Lane, John S., & Son, Merlden, Conn 

Merrill-Stevens ManufactUPlQg Co.. Miles, Mich 

Morden Frog & Croaalng Works, Chicago, III , 

New York Rail Insulation & Equipment Co., Newark, N. J... 

Nichols. Wm. A,. Philadelphia, Pa 

Paaaalc Rolling Mill Co., Pateraon, M. J 

Pennsylvania Steel Co.. Steellon, Pi 

Poage, Jobn N., Cincinnati. 0. . . . 

Q. and C. Company. Chicago. Ill 

Railroad Supply Co.. Chicago, 111. 

Roberts Steam Tracklayer Co., Sa-ttle, Wash 

Saegmuller, Geo. N,. Washlngtoo, n, C 

Stembergh, j. H.. & Son. Reading, Pa 

■nillnghaat. Isaac F., Ca Plume, Pa , 

Verona Tool Works, Pittsburgh. Pi 

Wfltklns fi Hardaway. Birmlngbam. Ala 

Weber Railway Joint Manufactung Co.. New York 

Youngatown Bridge Co., Yoongstown, O 
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